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These four illustrations of Hardun’s Portable Timber 
Buildings are only a small selection of the vast rang 
we are now producing in Cedar, exterior grade plywood i 
and softwoods. The selection ranges from Standard Site 
Offices to Architect Designed Buildings. 

As it would be necessary for us to use all the space if 
this publication to illustrate the complete range ¢ 
Hardun's Buildings, we invite you to write for our 


comprehensive and colourful catalogue which is availat 
free on request. 


x 


“8 


HARDUN & SONS LTD. HORTON ROAD, WEST DRAYTON, MDD? 


Tel : West Drayton 3088-9 3761-2 








a 


20th CENTURY EQUIPMENT 
COMPANY (LONDON), LTD. 


Phone: Cunningham 0291 


MERCANTILE MACHINERY 
(PLANT), LTD. 


39 Highfield Road, Dartford 
Phone: Dartford 23993/23380 





GENERAL ROADWORK, LTD. 
616 Mitcham Road, Croydon 


Phone: Thornton Heath 6989 


W. A. DAWSON, LTD. 
CIVIL ENGINEERS AND 
CONTRACTORS 


Sundon Park Road, Luton 
Phone: Luton 52203 


WAGER’S PLANT HIRE, LIMITED 
Hire — Sales — Service 
Essex Road, Hoddesdon, Herts. 
Phone: Hoddesdon 4433/4 


BARRIE A. HILL AND CO. 
PLANT HIRE 
“Parklands,” Forest Green, Dorking, 
Surrey 


Phone: Forest Green 219 


DOUGLAS-HAMILTON 
(CONTRACTORS), LTD. 


North Farm Road, Tunbridge Wells, 
Kent 
Phone: Southborough 1538 


W. BIRD, PLANT HIRE 
New Broad View Farm, Bedfont Road, 
Stanwell, Middx. 

Phone: Feltham 2364 and 3572 


E. R. S. FOSTER, CONTRACTORS 
58 Crown Hill, Rayleigh, Essex 


Phone: Clavering 349; Rayleigh 376 
and 1211 


IRE A 


PARDIX PLANT ENGINEERS, LTD. 
ALL CONTRACTORS’ PLANT 


Phone: Waltham Cross 23496 and 
24913 


R. A. WOOFF (PLANT HIRE), 
LIMITED 


Phone: Wokingham 413 or 1245 


GENERAL ROADWORK, LTD. 


Eastgate Wharf, Lewes, Sussex 


Phone: Lewes 2291 


EXCAVATIONS (HYDRAULIC), 
LIMITED 
London and Home Counties 
Phone: Orpington (MM) 31908 


NORMAN HILL, PLANT HIRE 
174 Twickenham Road, Isleworth 
Middx. 

Phone: Isleworth 8981 


JOHN BATTAMS 


46 Zermatt Road, Thornton Heath, 
Surrey 


Phone: Thornton Heath 3346 


ALDERMAN AND SONS, LTD. 


61 High Street, Whitchurch, near 
Aylesbury, Bucks. 


Phone: Whitchurch 288 


SHARPES PLANT HIRE 
8 Wangey Road, Chadwell Heath, Essex 
Phone: Seven Kings 0181 


F. B. SENNETT 
(CONTRACTORS), LTD. 
19 Second Avenue, Wisbech, 
Cambridge 
Phone: Wisbech 122 


> 


HEAVERS PLANT HIRE 
(CHICHESTER), LTD. 


Phone: Chichester 2929 


A. RAWLINSON 

PLANT HIRE AND EARTH MOVING 
Phone: Hatfield 2264 

(Night) Welwyn Garden 6117 


COOMBESIDE CONSTRUCTION 
COMPANY, LTD. 
38 Sheep Lane, London, E.8 
Phone: Clissold 9179 


B. G. COX 


Alpha Works, Meadow Way, 
Letchworth, Herts. 


Phone: Letchworth 709/976 


T. H. ROBERTS, LIMITED 
EARTH MOVING CONTRACTORS 
Outwood, near Redhill, Surrey 
Phone: Smallfield 118 and 073 


JACK BRANCH 
Waterbeach, Cambridge 
Phone: Waterbeach 571 


T. FORD EXCAVATIONS 
Lodge Farm, Holmwood, Dorking, 
Surrey 


Phone: Dorking 73112 


J. F. TAYLOR AND SONS 
114 High Road, North Weald, 
near Epping 
Phone: North Weald 334(Day or Night) 


FITZPATRICK PLANT 
HIRE DIVISION 
455 Old Ford Road, E.3 
Phone: Advance 2291 


EDDISON EDDISON 


Tel: Cardington 206 Tel: LiBerton 3221 
EDDISON EDDISON 
5 RS TTA EY RRS ays: 
EDDISON EDDISON 
Tel: 330 Tel: 1221/3 
EDDISON je} eyhye). 
| Tel: 71354 /5 Tel: 57021 
Be) ihe). EDDISON 
| Tel: 3258 Tel: KINgston 0066/7 
| 
 EDDISON EDDISON 
| 
| Tel: Heckmondwike 1360 Tel: Ramsbottom 2521/2 
EDDISON EDDISON 
fel: Diss 2688 Newton Abbot 1181 


EDDISON 


Tel: 57/8 


ayy tole i 





Tel: Bishop's Waltham snCY A 
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YOUR LOCAL PLANT SPECIALISTS 
WITH 100 YEARS’ EXPERIENCE 


Road Rollers - Footpath Rollers - Vibrating Rollers 





Portable and Mobile Compressors 


Dumpers - Cranes - Concrete Mixers- Pumps 


and now Fork Lift Trucks ! 


CT TO Ae OU ee ON a 


EPSTE 


Tractor Shovels-Angledozers-Scrapers-Excavators 
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‘Quick & - - .. Quickly to wok. 4 


| Crashing é Delivering an ALLIN Product! 


Completely mobile, rapidly set-up on site, the 
‘ oe ‘Rock Ranger’ is ruggedly constructed to stand 
r r v r i lant . : * 
iiebtartns onveanee wiseae tad he one ; a } ‘ up to high pressure work producing an ‘all-in’ 
side conveyors. Can give an ‘all-in’ i “gee pe W.. material from large size lump rock. Available 
oeoaton ‘ane os mares eats : mia! : “= < ‘with six alternative sizes of Parker ‘ Rocksizer’ 

r e o n Bo ‘ e 
—_ _ lala Crushers to give outputs up to 120 tons an 
See om hour; or it can be teamed with a ‘Crush Ranger’ 
for producing two or three separate products 

—s 4 ’ for roadstone or concrete aggregate. 
‘GRAVEL RANGER’ Tie ee % Fast to the job—fast into action—tough and 
Single-pass gravel crushing and ; \ eed 1 a te flexible—Parker ‘Ranger’ Plants save time, 
mesaing ann & —y siving e+. : ) transport and costs. Every plant is completely 
1x ’ 7 . . . 

et coddinhenetantand.. ae war oe self-contained, yet can be teamed with each 


separately or mixed as required. ’ : _ een other to meet special needs or increase the 
Outputs up to 300 tons an hour. ‘ scope. 


‘CRUSH RANGER’ 


VIADUCT WORKS, LEICESTER 
FREDERICK PARKER Si ies a8) PHONES: LEICESTER 6253! (10 LINES; 


LONOON STAFFORO HOUSE, NORFOLK STREET, W.C.2 
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Rugged, Manoeuvrable, Economical, 
Powerful, Reliable, Fast... 


These are the factors, backed by three years of exhaustive field tests, which 
make the Northfield F7 today’s most advanced dump-truck. 


a, 7 


Designed to meet the demand for a medium-sized machine—7 to 8 cu, yd. 
capacity—the F7 combines the ruggedness of larger vehicles with the economy 
and manoeuvrability of small trucks. 


The turning width of 18ft. 9in, is actually 134in. less than its overall length. 

Powered by either a Ford 6D 96 b.h.p. diesel engine, or a Perkins 354, develop- Fully illustrated litera- 
ing 98 b.h.p., the F7 can negotiate gradients of 1 in 3 unloaded, and 1 in 5 fully 
foaded.. With torque converter and epicyclic gear box, the F7 has fully 
hydraulic articulated steering through 180 degrees. In just seven seconds 
powerful double-acting rams pivot the dump body on the rigid back axle to its Kingdom and Eire. 
maximum tipping angle, and return in five seconds—whilst the truck is accelera- 

ting away from the tipping edge. 


™ SONS AND COMPANY LIMITED 
ADO WOOD LANE, LONDON, W.12 
nour Telephone: Shepherds Bush 2070 Telegrams: Omniplant, Telex, London 


ture available from 


distributors for United 


And at: Leeds, Kingsbury (Nr. Tamworth), Manchester, Glasgow, Bath, Swansea, Newcastle upon Tyne, Belfast, Sheffield, Southampton 
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Henry Sykes Limited have pleasure in announcing Scottish Land Development Corporation 


that their Contractors’ Equipment —including the West Scotland: East Scotland: 
famous Univac Self-priming Pumps — is now avail- 72 Dykehead Street Westfield Dept. 

: 5 Queenslie Capeldrae 
able for sale or hire from their agents in Scotland Glasgow, E.3 Cardenden, Fife. 
and the four northern counties of England. Tel: Shettleston 3546 Tel: Ballingry 363 


Northumberland, Durham, Westmorland, 
Cumberland 
Portobello Road 


Birtley 
Co. Durham 
Tel: Birtley 432 


SYEES 





HENRY SYKES LIMITED 


Southwark Street, London, S.E.1 
Telephone: HOP 5231 Telegrams: Tripulse, Sedist, Leaden 


UNIVAC PUMPS - CONTRACTORS’ EQUIPMENT 
FOR SALE OR HIRE 
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a EASTWOODS 


e 

PS 

SHEFFIELD e DEPOTS 
+ WORKS 


oo for 


° 
aT NORWICH 


ns tae on-the-spot’ 


a CAMBRIDGE 
Bela et cL 


7 
158/160 CITY ROAD A SUDBURY hes) Ab 
MT ot to NTL CHe a SUPP 1€S 


TEL: CLERKENWELL 2040 *s pam Ree i At aes 


nm Maa hi 
BUZZARD +BROXBOURNE { ll 
|lONDON semen () a 


THEND 
Ps PY — a 


ma aaa Tie mee TL ildi 
CONYER 
ALLBROOK + OTTERHAM 


oer materials 


LONDON DEPOTS 


aa ie HILLINGDON 
ee ae KINGSLAND 
ieee Led ial lee 


The wide range of materials available 
from your local Eastwoods Depot 
which is backed by the Eastwoods 


Manufacturing Organisation not only 


Stock & Fletton Bricks ¢ Portland & 
“Durocrete” Rapid Hardening Cement 
Roofing Tiles « Glazed & Fibre Pipes 
Tanks & Cisterns « Dampcourses & 
Roofing Felts ¢ Boilers and Radiators 
Paints & Ironmongery e Sanitary Fittings 
Fireplace Surrounds e Roofing Con- 
tractors e Thermal Insulation Specialists. 


enables you to plan progress more 
definitely, but also simplifies ordering, 


accounting and delivery-on-site problems. 


The address of your local depot is in the telephone 
directory or we would welcome your enquiries 
direct to Head Office or the Northern Sales Office. 


ARIA AOIO)BSE SALES LiMiTED Ete 


Head Office: 158-160 City Road, London, E.C.1. Telephone: CLErkenwell 2040 (30 lines). — oiympia London 
Northern Sales Office: 39 Thorne Road, Doncaster (49256/7/8/9) 15-29 November 1961 
Lewes Cement Sales Office: Southerham, Lewes (3456/7) WT aL 


QUNTUQUUUUUUUUUENUUQ0Q0Q00U0U0UULUUUUUUUEUEUUUUUOQOOONAOOUUHNAUUEULUA 
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First choice for the high-mileage operator 


units, on the Bedford assembly lifes, and the prices 
reflect the economies made possible by large. volume 
manufacture. 


Van operators everywhere are welcoming these latest 
additions to the famous Bedford van range. Powered 
by the dependable, economical Perkins 4/99 diesel—a 
commendably quiet unit with little vibration—these 
tugged vans have a lively turn of speed and first-class 
acceleration. 

The diesel engines are installed as regular production 


TOP VALUE FOR MONEY IN 
DEPENDABLE DIESEL TRANSPORT 
10/12 cwt. 15 cwt. 
90" wheelbase van £575 £585 
102” wheelbase van £595 £605 


£125 less in each case for the petrol-engined model. 


All prices include spare wheel and tyre. 


Excellent service and low-priced parts are available 
from Bedford dealers everywhere. 

Ask your Bedford dealer for full details and a demon- 
stration. 


BETTER BUY 
BEDFORD 


Vaurhall Motors Ltd., Luton, Bedfordshire 
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Shawnee 
Fecle 


BETTER MUD-ABILITY 


Cuts site preparation 


BETTER TURN-ABILITY 


Cuts cycle time 


BETTER AVAILABILITY 


Cuts down time 





Your Dealer in: 


Buckinghamshire, Oxfordshire, Berkshire 


Hampshire 


THE CONTRACT JOURNAL 


SAM 8 = ability 


FRED MYERS LTD 


MAIDENHEAD ROAD, WINDSOR, BERKSHIRE 
Telephone; WINDSOR 1913 


The high payload/low h.p. ratio of the 
Shawnee Poole System cuts the cost of haul- 
ing muck by 50%... and the resultant saving 
is PROFIT. There is no simpler or more 
economical way of hauling muck than by the 
Shawnee Poole System. 


Ask for a Job Survey on your site. 


The Shawnee Poole System is manufactured under 
British and Foreign patents granted and pending. 
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BURLINGTON WORKS, ABBEY RD.., 
PARK ROYAL - LONDON - N.W.10 
Tel: ELGAR 6777 (4 lines) 
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LMAG 


DIESEL 


PILE 


DRIVERS 


in use 


throughout 
the world. 


U.K. users include: 


Aerocem Ltd. 

Ashley Plant & Equipt. Ltd. 

J. G. Auto Spares Ltd. 

Balfour Beatty & Co. Ltd. 

George Boyle Ltd 

Wm. N. Bolton & Sons Ltd 

Charles Brand & Sons Ltd 

Brims & Co. Ltd. 

Cementation Co. Ltd. 

Christiani & Nielsen Ltd 

Richard Costain Ltd. 

Wm. Cowlin & Son Ltd. 

Crowley Russell & Co. Ltd 

Crown Agents for the Colonies 

W. A. Dawson & Co. Ltd 

Demolition & Construction 
Co. Ltd. 

G. Dew & Co. Ltd. 

Dickerson Plant & Engineering 
Co. Ltd. 


R. M. Douglas (Contractors) Ltd. 


Elstree Engineering 

Services Ltd. 
|. Fairclough Ltd. 
A. E. Farr Ltd. 
Farrans Ltd. 
F.C. Construction Co. Ltd 
W.4&C. French Ltd. 
J. Gerrard & Sons Ltd. 
Greenham Equipment Ltd 
H. D. Foundations Ltd. 
Hills Plant Ltd. 
Holland & Hannen & Cubitts Ltd 
Holloway Bros. (London) Ltd. 
Holst & Co. Ltd. 
R. G. Horton Engineering Ltd. 
trish Engineering & Harbour 

Construction Co. Ltd 
J. L. Kier & Co. Ltd. 
John Laing & Son Ltd. 
Lehane, Mackenzie & Shand Ltd 
Peter Lind & Co. Ltd. 


DuncanLogan(Contractors)Ltd. 


Lomount Construction Ltd. 


CAE AT, 


A. Long & Co. Ltd. 
Sir Alfred McAlpine Ltd. 
Sir Robert McAlpine & Sons Ltd. 
J. T. Mackley & Co. Ltd. 
Marples, Ridgway & Partners Ltd. 
Mears Bros. (Contractors) Ltd. 
Melville Dundas & Whitson Ltd. 
James Miller & Partners Ltd. 
Mitchell Construction Co. Ltd. 
A. Monk & Co. Ltd. 
Moore's Plant Ltd. 
Motherwell Bridge Contractors 
& Trading Co. Ltd. 
John Mowlem & Co. Ltd. 
Nordern (Northern Civil 
Engineering & Harbour 
Construction Co. Ltd.) 
Norwest Construction Co. Ltd. 
Nott, Brodie & Co. Ltd. 
Edmund Nuttall, Sons & Co. 
(London). Ltd. , 
Sir Lindsay Parkinson & Co. Ltd. 
Pauling & Co. Ltd. 
Rush & Tompkins Ltd. 
Strangford Ltd. 
Sun PlantHireCo.Ltd. 
Symonette Shipyards Ltd.’ 
Tarslag Ltd. 
G. Tate & Son Ltd. 
Taylor Woodrow 
Construction Ltd. 
J. G. Thompson & Sons 
(Contractors) Ltd. 
Turiff Construction Co. Ltd. 
Dudley Vale Ltd. 
Vales Plant Register Ltd. 
A. Waddington & Son Ltd. 
Westminster Plant Ltd. 
Wilson Lovatt & Sons Ltd. 
Viaduct Contractors 
Supplies Ltd. 
George Wimpey & Co. Ltd. 
Yorkshire Hennebique 
Contracting Co. Ltd. 
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BULK 
WEIGHING 
IS easy 

accurate 


with thie 
SYDNEY SMITH 


HYDRAULIC WEIGHING UN 


Completely self-contained, the Sydney Smith Weighing Unit consists of a load cell hydraulical y 
connected to an indicating dial by means of a flexible armoured capillary tube. 


Since there are no exposed moving parts, the Unit cannot be affected or damaged by dirt org 
and it is particularly suitable for use on concrete mixers. ‘ 


Accuracy is within + 4% over the full scale. a 


The gauge dial can be 12” or 18” in diameter. It is calibrated in equally spaced units of weight 
295°. The movement is provided with an external zero adjustment and pointers are fitted for ¥ 
ing mixed loads in the skip or hopper. ve 


For further details write for List No. WDG/LC/1I. 


a 


SYDNEY SMITH & SONS 
(NOTTINGHAM) LTD. 
BASFORD WORKS, EGYPT ROAD, NOTTINGHAM, ENGLAND 


Phone : Nottingham. 75031/2 34. Grams : Sydsmiths, Nottingham. Telex Sy TD IL 


LONDON OFFICE Tom Bagnall Limited 6 Lygon Place London S.W.1 hone: SLO 7294/5 


A Member Company of the Newman Hender Group 











VN a= 





SIU] /aD 
FOR THE 
aye. 





age ys ete ee Wem 


aes 
zh 





Excavation with TARY: | on a new 12 storey 
block of flats in Rome. The foundation depth 


pear eae Me ee hel 
rAeRe 8 ¥ CTT material. 


ee 





| a 





Please rush details of the \\W 4. e 
and the\W¥ Credit Plan WA A 
Oi un Ld 


a la al Ee cee For Information on 

adi ell acta Sl LSU) Earthmoving Equipment 
an @ and details of the Credit Plan 
: ROCESTER STAFFS 

aia ac cae ae = f° UTTOXETER 3122 


TEI FY 2654 








aN 





| ae ee) Ta) 
The robust standard 2-WL Loader has 50° PG Uf | | : 
roll-back bucket action and 7,100 lb. pry-out er ere 
eliminating ramming, while the low carry a ———— 
EEC Erie VA > ih 


spillage. With a 2 yd. bucket, the 2-WL 
has loaded high-sided coke lorries from a 
me 30 ft. stockpile at an average rate of 
just under 150 tons an hour! 





Full loads without ramming .... 7,400 lb. pry-out 
force.... 6,200 lb. tear away .... non-spill, low 
carrying position — these are the factors that give 

the Muir-Hill RD2 Loader unchallenged output 

Le OC NOM Geb Mey t Scam Osby e element aes 
powered rear wheel drive machine was put to 

loading 3/16 in. grit sand into 5-ton tipping 

eye et: Biase Mines 400 Mee MCh) meee cele tle on 
Result? IN ONE HOUR 230 TONS WERE LOADED. 
Available with five interchangeable buckets 

(j to 2 cu. yd.) each providing 50° roll- back, 
the RD2 is built with strength, toughness and 
Muir-Hill design experience to maintain 
outstanding loading rates under all conditions. 










EUR oc 
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INTERNATIONAL 
HARVESTER 


~ International 
CONSTRUCTION EQUIPMENT 
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BEAT HIGH 
MAINTENANCE 


by fitting genuine Hi service parts 




















Excessive maintenance costs can quickly eat into your profits. 
Keep your maintenance costs down by replacing broken 

or worn parts with genuine IH service parts. They last longer 
than non-standard parts because they’re made to the 
strict specifications laid down by IH engineers. 

Genuine IH service parts are tested and re-tested at every 
stage of production, to maintain their constant high 
standard of quality. Keep your maintenance costs down 
and your profits up! Fit genuine IH service parts 
that are perfectly matched to your IH 
machines. And because they are perfectly 
matched and of such high quality, 
you need fit less of them—less often. 







CONSTRUCTION EQUIPMENT DISTRIBUTORS 
IN GREAT BRITAIN AND NORTHERN IRELAND 


International 


JAMES BOWEN & SONS LTD R. CRIPPS & CO. LTD 


EDINBURGH - GLASGOW NOTTINGHAM - MANCHESTER 
ABERDEEN SHILDON 


SAVILLE (TRACTORS) LTD 


LONDON + STRATFORD-ON-AVON 
CARDIFF * BELFAST : EXETER + SALISBURY 


INTERNATIONAL HARVESTER COMPANY OF GREAT BRITAIN LIMITED * HARVESTER HOUSE ° 259 CITY ROAD * LONDON ECi 
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KINGSTON PLANT Hire 


FELTHAM 4084 







FLEET OWNERS FLEET OWNERS 


— INCLUDING — 







EXCAVATORS 
TRAXCAVAT ORS 
BULLDOZERS 
SCRAPERS 
MOBILE COMPRESSORS 
ROAD ROLLERS 
VIBRATING ROLLERS 
DUMPERS 
CONCRETE MIXERS 








































TRAXCAVATORS — PUMPS EXCAVATORS — 

INCLUDING ALL EQUIPMENTS 
CRANES 

DROTT ALL SIZES 

SKID SHOVEL SHOVELS INCLUDING 


WITH THE POPULAR 
4 in | BUCKET 


RUSTON I9RB & I0RB 
SMITH ‘21’ & SUPER 10 









OWN LOW TRANSPORT TO SITE 





LOADERS 





KINGSTOW PLANT HIRE LTD. - Works & Offices: TWICKENHAM RD. » HANWORTH + MIDDLESEX ; 
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Oumptaile 


rugged/robust/ 
highly manoeuvrable/ 
instant discharge 


This highly manoeuvrable Dump Trailer has been designed 
for short fast hauls by Land Rover etc. The Dump Trailer is 
designed to carry 14 cu. yds. of material with instant discharge 
of material. Thwaites Dump Trailer is mounted on wide track 
650x 18 8 ply pneumatic tyres andis suitable for road and 
site use. 


Loading height—48”. Maximum Skip capacity 30 cwt. Well balanced 
in design with low centre of gravity. Box channel steel construction 





of channel steel section $ mild steel plate skip. 


Brakes supplied if required. £120 delivered ex stock. 


hwaites 


THWAITES ENGINEERING CO. LTD. CUBBINGTON 
Telephone: Leamington 3089 . Grams: Dumpers Leamington 
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Full load anywhere 


"a 
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Positively driven through all four wheels, the Barford ‘150’. 
Dumper will take its big load anywhere. Deep sticky mud... 
steep slippery grades...rough haulways, present no real challenge 
to its load-delivering ability. Four-wheel drive puts all weight on 
live driving wheels. With no dead weight to consume power, full 
engine output is put to useful work so you can move more at less 
cost in less time. 

For favourable ground conditions drive to the rear steering wheels 
can be quickly disengaged. 


For full specification of the Barford four-wheel drive ‘150’ Dumper, please apply for our list No. 1846 


\RFORDS OF BELTON LIMITED - GRANTHAM - LINCS 
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‘‘Why do I vote for 
INTERNATIONAL ?. 


Mr. Rutherford, Plant Manager for James 
Miller & Partners Ltd., Radar Open Cast 
Coal Site, Morpeth, Northumberland. 


INTERNATIONAL 
HARVESTER 
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More and More Givil Engineers 
& Local. Authorities 


are using 
GARTRUK MOBILE SITE UNITS 
SITE OFFICES - CANTEENS - ABLUTIONS STARTS DIESELS 
CHALETVANS - LABORATORIES - DORMITORIES INSTANTLY 





For an instant start even on the 
coldest morning—use Aerostart. 
One quick burst into the air 
intake whilst the engine is being 
cranked is all you need. Aerostart 
prolongs battery life ang gives 
you up to 100 knock-free starts 
from the one 16/6d tin. 





. - 
— 


BALFOUR BEATTY & Co LIMITED — 


Engineers Contractors 


LONDON AND ROINSURGH 








Aerostart is available from your 
Local Garage, Motor Factor or 
Wholesaler. 





| 22 ft. Director Model | 


Phone: STOCKPORT 5227/8 


ARIRUK 


“BEEHIVE MILL”, MARSLAND STREET, 
PORTWOOD, STOCKPORT 




















THE 


RAMPACTOR 


PATS. APPLIED FOR 





Manufactured under licence to Racine 
Hydraulics & Machinery Inc. Wisconsin. 









A versatile tool designed to 
reduce the cost of tamping of 
all kinds. 









Extensions available for 


Outstanding features :- 
deep trench work. 


3h.p. 4-stroke petrol engine 
Adjustable rate of blows per 
minute from 400 to 600 
Simplicity of design reduces 
maintenance 


ene ae system 
correctly oils necessary parts 
aa p.- A Cs L me Le hae € if bd ed Centrifugal clutch a for easier 
iz ANE S starting 
a a9 AVENDISH STREET. GLASGOW. C5. TELEPHON! ee Lightweight for ease of handling 


SALE — HIRE WITH OPTION TO PURCHASE — HIRE 
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think of 
TIMBER 
BUILDINGS... 








(Above) CIVIL DEFENCE HEADQUARTERS, WALTON-ON-THAMES. 
Fhotograph by courtesy of The Engineer and Surveyor, Walton & Weybridge U.D.C. 


(Right) EXTENSION TO CENTRAL LIBRARY, SIDCUP, KENT. 
Photograph by courtesy of The Chislehurst & Sidcup U.D.C. 


The above buildings are examples from Thorns specialised systems 
of pre-fabrication in timber. The Thorns range includes contempo- 
rary and traditional designs in sizes from 8 ft. to 30 ft. wide, to meet 


most requirements. ie fa think of 


Full details of the buildings shown and all Thorns building systems are 


given in their new catalogue, which is unique, in that it gives at a 
glance, sizes, prices, plans and specifications. It is available, free, to 


bona fide enquirers. 


J. THORN & SONS LTD. (DEPT. 73) BRAMPTON ROAD, BEXLEYHEATH, KENT 


Telephone: Bexleyheath 0021 (10 lines). Established 1896. 





80779 





HOPPERS 
by 


WESTWOODs 





Group of four independent 
hoppers, each 200 ton capacity, 
designed, fabricated and erected 
by us to the requirements of the 
Buckland Sand & Silica Co. Ltd., 
Reigate. The conical portions in- 
corporate de-watering panels and 
the mouths are operated by patent 
roller gates. 


JOSEPH WESTWOOD & CO. LTD 


NAPIER YARD, MILLWALL, LONDON El4 


Telephone: EASt 1043 
Cables Westwood London Grams Westwood, Easphone, London 


te 


al 4! 
Ree 


pee. 
e 
i 











Sl 
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You get so much 


RRA 
money... 


AN JOHNSON 
pumps 






Robust reliability — genuine capacity. 
Handles over 40% sand-in-suspension. 
Fastest, highest self-priming and 
seepage-handling. 

Variable speed control. 

Long-life, oil-filled “Dual Seal”—no 
carbon ring. 

Non-clogging ball valve—no clack to choke. 
All wearing parts cheaply and quickly 
renewable. 

Have a Johnson’ Pump on trial now. 
Service & Spares within 24 hours. 





Ae ee HA na lA AAI at Eas 


++ ++ OF HH 


3” Mk. I4a WITH LISTER_LD 
AIR-COOLED DIESEL 
ENGINE. 





C. H. JOHNSON (Machinery) LIMITED STOCKPORT CHESHIRE 
QUALITY PAYS Telephone : STOckport 2642/5. Telex 66-297. 


Telegrams : ‘Machinery’ Stockport. 





FOR DUMPERS * MUD PUMPS - CENTRIFUGAL PUMPS » POWER RAMMERS ° POKER VIBRATORS * SCREED VIBRATORS * FIXED AND MOBILE CONVEYORS 
london Sales and Service Depot: 38/44 Lower Richmond Road, S.W.14. Tel: PROspect 7671. Scottish Spares and Service Depot: 119 Whitefield Road, Govan, Glasgow S.W.1. Tel: Govan 2701 
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TEN SECOND TIPPING TIME CONVENTIONAL FRONT WHEEL . +» WITH TWO WHEEL STEER 
STEERING WHEN YOU WANT IT 


Faster tipping speed means savings in the overall ; Bencl 
: Ar : oa eae ; : , Shawnee Poole has all the advantages of con- In deep mud, or on steep gradients, the wi; : 
time cycle, resulting in increased production and : ; i : : sae ’ BE sisibi 
Deiidiiseeh ventional front wheel steering for safer, faster transference principle allows the front ap» 
: travel speeds on haul roads or cross country with lift up slightly and the disc type steering bry 
none of the disadvantages of costly power con- enable the driver to retain complete stew 
suming hydraulically linked steering. control at all times. 





SLEDGE-TYPE CHASSIS POWERFUL AIR BRAKES OPTIONAL TYRES 








Compare the chassis of the Shawnee Poole with a The Operator has full control of the Shawnee Shawnee Poole offers a wide range of opti The 
conventional vehicle and you will see Shawnee Poole through the powerful compressed air brake tyres to suit all site conditions and to ensure easle 
Poole’s clean, sledge-type design is rugged and system. In addition to normal braking control, best performance under the worst condition. ei 
far less vulnerable. Note the ample ground correct application of the air brakes increases Your Dealer will gladly recommend the com 


clearance. steering control under certain conditions. tyre for your particular job. 


Troe yr, 
—— 








SYSTEM OF 
MOBILITY AND 
ECONOMY IN 

EARTHMOVING HAULAGE 
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ADVANTAGES FIRST ! 


mS eh : F a iy _— 
3 


ee 


=: Me nag 
" — — 4 





TERI DRIVER COMFORT SAFETY AND DETACHABILITY 60° ANGLE OF TIP 
T 


Rench-type foam rubber seat and excellent The Shawnee Poole coupling is mounted under- Twin hydraulic two-stage rams give the 
» the weit cpility with all-weather protection. neath and forwards of the centre line of the Operator ten seconds tipping time and a 60° 
rOMt exh i : tractor’s rear axle, ensuring maximum stability angle of tip, ensuring quick and effective 
wh and complete driving wheel adhesion. Additional- ns re. e 4 
Shes ly, the low-level mounting points of the coupling discharge of wet or dry loads. 
ele steering eliminate the dangers of side thrust and ensure 


maximum driver safety. The tractor is quickly de- 
tachable from the hauler for service requirements. 


Mee eae ee eee Ree RRR RRR RRR eee eee 


Thousands of hours of user experience prove the technical advantages of the Shawnee 
Poole System of mobility and economy in earthmoving haulage. In addition, there is 
the safety of the Shawnee Poole coupling with its low mounting points, its three plane 
articulation and low centre of gravity. 

Easy maintenance too is yet another feature, and remember the hundreds of Shawnee 
Poole users who are proving daily that the Shawnee Poole System is the simplest and 
most economical method of hauling earth. Ask us for a Tob Survey on your site. 


The Shawnee Poole System is manufactured under British and Foreign patents granted 
and pending. 


. 
eae 





BIG TARGET AREA 
Ihe big 70 sq. ft. target area makes loading Shawnee 
asler and faster with all types of loading 
equipment. ¥2 ; 


NW SALES AND SERVICE 







of optional 
D ensure (Nt 
condit 
‘the con 


BRISTOL STREET MOTORS LTD. F, MITCHELL (NOTTM.) LTD. Derby Road, Lenton, Notts. 
Alcester Road, Portway, Nr. Birmingham. FRED. MYERS LTD. Windsor, Berks. 
CALEDONIAN MECHANICAL HANDLING CO. LTD. W. HAROLD PERRY LTD. Cranborne Rd., Potters Bar, Middx. 
21 Old Castle Road, Glasgow S.4. SAVILLE (TRACTORS) LTD 
R. CRIPPS & CO. LTD. P.O. Box No. 62, Lenton, Notts. ( Meweuster House, Stratford-upon-Avon. 
ERNEST DOE & SONS LTD. Uiting, Maldon, Essex. SCOTTISH PLANT SALES LTD. 
J. D. TRACTORS LTD, Ashford, Kent. 2236 London Road, Carmyle, Glasgow, Lanarkshire. 
KNUTSFORD MOTORS LTD. Stoke-on-Trent, Staffs. TATE OF LEEDS LTD. Leeds Road, Otley, Yorks. 
S$. McCORMICK (CONTRACTORS PLANT) LTD. TYNESIDE PLANT & SPARES LTD. 
_amestown Road, Inchicore, Dublin and Tivoli, Cork. 264 Westgate Road, Newcastle-upon-Tyne 4. 
S. McCORMICK (EQUIPMENT) LTD. THE WARRINGTON MOTOR CO. LTD. 
Prince Regent Road, Castlereagh, Belfast 5. Wilderspool Causeway, Warrington. 


AND OVERSEAS DISTRIBUTORS 


Shawnee Poole Limited, Reading, England A Member of the Adamant and Western Group How.208 
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BERESFORD PUMPS * BERESFORD PUMPS 


They’ve got the flag 
up there—but what 
about water....? 


* BERESFORD PUMPS * BERESFORD PUMPS 





Mains pressure is invariably inadequate to provide an ample 
water supply to the upper floors of multi-storey buildings 
and some form of booster must be installed. Beresford 
automatic systems are ideal for this purpose—they are 
simple to install and need only the minimum of supervision. 
Each installation is tailored to suit the individual site 
requirements, whether a small block or large multi-storey 
building. 


BERESFORD PUMPS 
* SMWNd GHOAS3SYAG - SdWNd GHOASSYSAS - SdAWNd GYOsAS3aYAG 


We make a very complete range of centrifugal pumping 
plant for surface, deep well and borehole operation, from 
which the pump most suitable for the installation may be 
selected. 


Our range also includes similar equipment to provide the 
country home, farm, hotel, school, etc., with an automatic 
pressurized water supply similar to that of a town mains 


supply. 





be sure—and install a 
BERESFORD 


booster 4 there 





ORD PUMPS * BERESFORD PUMPS ° 


| é ; 

| C ¥ 
| 

} 

| 

| 


| OF CAMBERWELL 
| H. COX & SONS (Plant Hire) LTD., 


if you want an independent, fully Mm: 
automatic and silent water supply { 
you cannot do better than install iy 
a Beresford Submersible Electric 


Pump—the pump that needs no ae of 


pumphouse. Barbour Index File number 75 
JAMES BERESFORD & SON LTD., 
(The Cornercroft Group of Companies) 

Ace Works, Kitts Green, Birmingham, 33. 
Telephone Stechford 3081 


32 And at London, Glasgow, Leeds, Manchester, etc. 





| 33, Southampton Way, Camberwell, London S§.E.5. 


The Hire Service that 
never lets you down. 


OSdWNd GHOsSS3YAS - SDWNd GHOSSSYNAG - SdWNd ANOsAS3ayag 


@ BERESFORD PUMPS ° BERESF 





ERESFORD PUMPS - BERESFORD PUMP | 





i 


j 
| 
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ASTO LAT eters AU AX 
f E N C A N G These column clamps are all adjustable to 


columns of different dimensions, Manu- 





_ COLUMN CLAMPS 





factured from high-grade steel, they are 
Can be supplied ex indispensable to temporary shuttering and “¥7 
stock. Write for illus- casings. 


trated catalogue to the SALE : HIRE a 
manufacturers : Sizes to suit columns from 10" to 4’ 6" —|\'! 


All Plant re. Guaranteed to meet eur 
ASTOLAT tL LTD. — 

The finest on the market today— 

19 PEASMARSH .- GUILDFORD - SURREY and the keenest prices in the field 


Telephone: Guildford 5211 Full details from the actual Manufacturers :- AUDAX 


. CENTRAL AVENUE, WEST MOLESEY, SURREY Tel: Molesey 607! (8 lines) 
_ TIPLES ARE THE ANSWER- 


ee au arough 


ro 


J A aa ws ae space, of material» 
and of erection time! And therefore a big 
saving of cost. Yes, these ‘Alborough’ Coal 
Bunker Multiples in prefabricated concrete 
are assuredly the perfect Fuel Storers for the 
Housing estate. Individual capacities range 
from 5 to 30 cwts., and Multiples can be of any 
number. They’re neat, unobtrusive, soundly 
constructed with steel —, reinforcements 
for extra strength and lo: . 

Write for free illustrated. leratare. 











° 


2999999999 9999990900000 000009009090909009000" 


KEBRIC PLANT LTD. 


THE PLANT SPECIALISTS 
Distributors and Agents for :— 


JCB ROAD MACHINES DUMPERS 
WACKER VIBRATING EQUIPMENT 
ROBEL SCAFFOLDING — PARKER 
MIXERS — CIE SPACE HEATERS 
BEN COMPRESSORS, etc. 


Stockists of PETTER ENGINE SPARES 


Telephone HATCH END 6221 for 


PERSONAL SERVICE 
A.B.C.D. (Raynes Park) LTD. 34-35 Alpha Road, Surbiton, Surrey © 4 THE MEAD, CARPENDERS PARK, WATFORD 
° > ’ ’ 
Telephone: ELMbridge 659! and 9347 | 36000000000000000000000000000000000000000 


802 LIMAS FOR HIRE 


JIBS UP TO 120 ft. PLUS FLY JIBS 










SPOSCOOSSSIOSOOOIIIOOOSOOOOO99O9OO" 


000090000090 09000009090009090009090090909 


% 





We have the largest Fleet of Crane Rigged 802s in U.K. 


LIFTING CAPACITY EXCEEDS 30 TONS 


ROADS »»> RUNWAYS 


(PLANT HIRE) LTD. 
26 VICTORIA STREET, LONDON, S.W.1. Tel : 





ABBey 4905 or BRIDGEND 4163 


.and who expects his trailers to do a heavy job, day-in 
and day-out, with the’minimum*of servicing and replace- 
ment... the obvious, choice is TASKERS. For machinery 
and plant there is a\wideY range of semis and trailers 
available, each developed in close collaboration with major 
users. From 10-ton capacityjup to 35-ton, with many models 
available from stock. Write‘for details. Our Publication 1199 
is a handy quick reference to have by you, since it is a 
general survey of Representative Types. 


laskers:: FRAME LOW LOADING ali oe | 
MACHINERY TRAILERS taskers oF annover (1932) LTD., ANDOVER, HANTS, Tel: Andover 2312 
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‘“‘Win A World Market With Words” METropolitan 7141/2/3 


JIB LENGTHS TOI29f. 
R. RUNNING GEAR 


8 


INTERNATIONAL TRANSLATORS 
MODERN AND ANCIENT, 


SS a 


See 


LIMITED 


“The most efficient and extensive translating 
and interpreting organisation in the world” 


WELDING 
by 
SUBMERGED 


17 WILSON STREET: LONDON - E.C.2 79 CLARENCE ' 








RAILS, SLEEPERS AND 
ES Aan em ey es 
CONSTRUCTION AND 
MAINTENANCE. 


There is no better medium than 


THE ONTRACT Journar 


for small classified advertisements 


R. WHITE & SONS (Engineers) LTD., P.0. BOX 2, WIDNES, LANCS. 










Telephone for linage rates to 


Wy F. MITCHELL (Nottm.) Ltd. 


Telegrams : “RAILS, WIDNES”. Telephone : WIDNES 2425 (Three lines) 
TRIUMPH CORNER - DERBY ROAD : NOTTINGHAM 


Telephone: Nottm. 77701 


—- DAY OR NIGHT lon 
“BROOMWADE” =— r ) hows 


AIR COMPRESSORS 
AND 
PNEUMATIC TOOLS 


@ ON-SITE SERVICE 
@ GENUINE PARTS 
@® EXCHANGE UNITS 





COMPREHENSIVE SPARES and OFFICIAL PARTS STOCKISTS 


AFTER SALES SERVICE FACILITIES 


JOSEPH PUGSLEY # Lawrence Hill BRISTOL, 3 


TELEPHONE 56037 (4 Lines)+ GRAMS, ‘PISTON’, BRISTOL: 















STEEL 
ROAD 
et 


STANDARD TYPE 


for light work where road- 
making machines not used. 








TRACK TYPE 
Serves also as track for light 
road-making machinery. 


* Completely 
comprehensive 
range of types 
and sizes 


Dual-Purpose 
TRACK TYPE 


Can be used for two 
different road thicknesses. 


* Top quality 
manufacture 
ensuring extra 
long life 


Provides for the housing of 
a flat-bottom rail, as shown 


RAIL TYPE = ae me * Right prices 


ee 


— —that’s why 

: so many 
contractors 
use 





Super-Highway 

RAIL TYPE 

Ideal for main trunk roads 
and airplane runways. 


Cross Section 
through Marginal 
Haunch Form 


MARGINAL HAUNCH FORM 


used in construction of the : _ j : ; , i a ) 
London — Yorkshire Motorway id *, a : “aa 
Civil Engineering Contractors: 
John Laing and Son Limited 


; Consulting Engineers: 
Sir Owen Williams and Partners 


Acrow (Engineers) Ltd., South Wharf, London, W.2. Tel: AMBassador 3456 (20 lines) ' 
Belfast Area: Phone 665282; Birmingham Area: Phone Walsall 26085; Bristol Area: Phone Bristol 655244; &. Counties Area: Phone Saffron Walden 2552 , 





__ Glasgow Area: Phone Bridgeton 1041; Leeds Area: Phone Leeds 76514; Liverpool Area: Phone Aintree 7335; Manchester Area: Phone Stockport 7501/2 
se Ney Area: Phone Newcastle 86-9493; Southampton Area: Phone Locks Heath 3021; $S. Wales Area: Phone Penarth 57388 
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Peak performance. 


All-wheel-drive and powered steering enables the Scammell 4 x 4 
Mountaineer to haul its 8/10 cu. yd. load over the very worst of site 
conditions. Powered by the Leyland 0.680 diesel engine with a six-speed 
gearbox, this dump truck can climb gradients of one-in-three, shifting 
13 tons. Ruggedly built—especially to withstand the roughest shock 
loading—and its ‘go-anywhere’ ability, combine to make the Mountaineer 


an all-weather, round-the-clock proposition. 


CRIPPS 


R.CRIPPS & COMPANY LIMITED 
NOTTINGHAM, Tel: 71161. MANCHESTER, Tel: Trafford Park 1658. SHILDON, (Co. Durham) Tel: 261. 





SUPPLEMENT 26/10/61 THE CONTRACT JOURNAL ili b se 


|.all the time |; 


A- new vehicle from the range of Scammell Dump Trucks is the 4 x 2 
heavy-duty Sherpa which can tackle most arduous conditions with ease. 
Economically moves full 9/11 cu. yd. loads. Its 150 h.p. diesel engine, 6-speed 
constant mesh gearbox, powered steering and tipping cycle that incorporates 
full power return, are just some features of this profit-winning vehicle. . 
Leaflets giving full technical specification and details of both the 


Mountaineer and Sherpa available upon request. 


DUMP TRUCKS 


SOLE CONCESSIONAIRES IN THE UNITED KINGDOM 
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The paver they're all talking about 


It’s the PF-90, of course. No machine can touch it for 

sheer paving speed and accuracy. On motorway surfacing for 
instance, a recorded laying speed of 484 feet in 22 minutes 
was maintained. At the moment, PF-90’s are busily 

at work on five big by-pass projects, and in Italy, seven 

are speeding completion of the Autostrada del Sole 

which will run 459 miles from Milan to Naples. 

The PF-90 lays any width from 8 ft. to 16 ft.—without 
cut-off shoes, and up to 12” deep, handles all pre-mixed coated 
materials, and granular bases of crusher run or plant 

mixed stone—as well as lean-mix concrete. The pneumatic 
tyres absorb vibration, enable the PF-90 to traverse new 
surfaces without damaging them. 

No wonder the word’s going round! 


Design... thinks ahead — stays ahead 


Blaw Knor Limited, Thorn House, Upper St. Martin’s Lane, London W.C.2. Temple Bar 0381-6 
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‘Michigan solved our 
ore-handling problem.” 





What 
Michigan's 
mean to 





GUEST KEEN IRON & STEEL WORKS 
At the Guest Keen Iron and Steel Works (Branch of the G.K.N. Steel Company Ltd.,) 


it is necessary to handle a wide variety of iron ores, which have to be loaded into Dump 


























Trucks at a rate of 1,600 tons a shift —-two shifts a day —seven days a week. Quite a 
problem — but one that is solved most efficiently by a single Michigan 275A Tractor Shovel. 
The work is tough, nevertheless, the high output of the Michigan, plus its mobility and 
reliability have actually resulted in a reduction in the number of loading machines 
employed. As the ore-dust does not accumulate on the tyres to any 
great extent road maintenance has been reduced and there has been a 
general improvement in ground conditions. 
The Michigan with its 4 cu. yd. bucket is ideally suited for the 
job and the Michigan-trained operators, although operating a 
machine of twice the loading capacity previously employed, find it less tiring. 
Further proof that when it comes to handling bulk materials, Michigan leads the field. 


THERE’S A MACHINE TO SUIT YOUR NEED IN THIS BROCHURE 


It contains details and specifications of the complete Michigan 
range of Tractor Dozers, Shovels and special Attachments, also 
full description of the unique Michigan Transmission 

System that makes Michigan’s the most sought after machines of 
their type in the world. COMPLETE THE COUPON AND 
POST TODAY ! 


MICHIGAN (GREAT BRITAIN) LTD. 


Sales & Service: Yorktown Works, P.O. Box 3, Camberley, Surrey. 
Telephone : Camberley 3421/40 

Distributors in Scotland and the four Northern Counties: 
SCOTTISH LAND DEVELOPMENT CORPORATION. 
Scottish Depot : 72, Dykehead Street, Queenslie, Glasgow, E.3. 
Telephone : Shettleston 3546 

Northern Counties Depot : Portobello Road, Birtley, Newcastle. 
Telephone : Birtley 432 












Please send me a copy of ‘The Michigan Range’ and add my name to your 
mailing list. (CJ/1S$10) 
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Here is acrane with everything! Fast travel; all 


controls from one position; power-assisted 
steering; full-circle-slewing; automatic safety 


features; speed with precision and safety; 12 


feet kerb radius manoeuvrability; road and yard 
performance... 


It’s a Coles diesel-electric 
quality specification at a world beating price! 


Available with either 
cantilever or strut jib (with 
outriggers on strut version). 





A MEMBER OF THE STEEL GROUP OF CRANE AND EXCAVATOR MANUFACTURERS 


Vi 4a Aue! 



















Undersiung ballast keeps centre of gravity low; gives Automatic self re-setting limit switches operate on 
good road holding performance. hoist and derrick motions with positive cut-out to 
operating requirements. 


2. Diesel engine powers crane motions with infinite 9. The superstructure revoives on a large diameter 
range of speeds and 4-speed travel transmission. double live ring of steel balls running in hardened : 
os races. 
3. Unlimited full circle slewing with tail radius overhang 10. Powerful four-wheel hydraulic road-wheel brakes. 


of approximately one inch maximum. 


4. Exceptionally iow overall height. 11. Effortiess road-wheel steering by Power Assistance 
to obtain full advantage of the tight turning radius in 
crane operation. 


A high degree of interchangeability of parts. 
5. Coles safe load indicator with automatic cut-out 


gives maximum protection to driver and machine. 


6. All contactor gear housed in weatherproof and fully 
accessible position in superstructure. (s) 









Automatic electro-mechanical brakes on ali! crane 
motions tor maximum safety. 


Cab removed for purpose of illustration. 


Coles Cranes is a Registered Trade Mark 


STEELS ENGINEERING PRODUCTS LTD. 


STEEL HOUSE, EASTCOTE, MIDDLESEX, 
SALES AND SERVICE: LONDON, BRISTOL, BIRMINGHAM, MANCHESTER, 
LEEDS, NEWCASTLE, GLASGOW. 

IN AN INDUSTRY THAT IS UP-TO-DATE COLES IS THE NAME THAT CARRIES WEIGHT. 
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~ Uy : 

“ON SITE’ 
MF 702 Loader. Massey-Ferguson : 

set the fastest-ever pace for loader | 

enane work with revolutionary INSTANT 

~ REVERSE. Now it's forwards or 
backwards at the touch of a pedal— 
no mofe gear-changing. Get your ” 
distributor to show you. 











4 









BEBEEES 
= See a 
0) 





MF 16 DUMPER MF 736 MOWER MF 717 TRAILER MF 735 LOADER MF 737 FORK LIFT 


vy MASSEY-FERGUSON 
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MISCELLANEOUS ITEMS, BUILDINGS, PROTECTIVE CLOTHING, FENCING, TARPAULINS, ETC. 





—_—_—— 


ce.—Orders 
{ NOT en ierstandine 
giterations «in an 


ter advertising are accepted on 
that the Cditor may make any 
advertisement to ensvre its 
conformity with the style and standards of ‘The 
Contract journal." The Proprietors reserve the 
right to suspend, cancel or refuse an advertisement 
qithout stating any recson. Wo undertaking Is given 
at an advertisement will sce published on any 
ihed date. Communications which are not actual 
fies to the advertisement will not be forwarded. The 
rietors reserve the right fo oven communications 
and to withhold those not in accordance with this rule. 
<37ANTED, unlimited quantities of: 


A 
SCAFFOLD TUBE (Steel and Alloy). 
SCAFFOLD FITTINGS (all makes). : 
Prompt inspection at your convenience. 


Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5961 (3 lines). 


TOR SALE, Ex R.A.F. SECTIONAL WOODEN HUTS, 
sizes 30ft., 40ft., SOft., GOft., 7Oft., BOft., BOft. 
and 100ft. all by 18ft. Gin. wide, four huts sizes 
60ft. x 10ft., other huts 21ft. wide, any length. Can 
be viewed at any time.—7 Queen Street, Hightown, 
Hednesford, near Cannock, Staffs. Tel.: Hednesford 
220. 
PREFABRICATED STEEL-FRAMED BUILDINGS from 
stock: 30ft., 40ft., SOft., GOft., 75ft.. 100ft 
clear spans, and lengths in increments of 12ft. Gin. 
$neeting may be either asbestos or galvanised.—Write 
for Catalogue Ref. K.104, from THE LILLESHALL CO., 
LTD., Oakengates. Telephone:* Oakengates 120 


7 EVANS AND SONS, LTD., offer for SALE 
+ NEW STEEL SCAFFOLDING TUBE, 1-29/32in. 
Any quantity—immediate 


od. 1'2in. i.d., 8-gauge. 
E.3. 


delivery any area. 
Contact: Burnside Street, Bow, London, 
Telephone: ADVance 5691 (3 lines). 


GALVANISING CAPACITY 
AVAILABLE 


24 HOUR SERVICE 
KEENEST TRADE PRICES 


PEERLESS FENCE & PRODUCTS LTD. 
HAREFIELD, MIDDX. Phone: 2134 


NEW TARPAULINS 


EXACT SIZES ONLY 








JUTE, 160z. before green wax proofing: 12ft. x 
Oft. each 82/6, 15Sft. x 12ft. each 132/6, 
18ft. x 12ft. each 152/6, 21ft. x 15ft. each 
204 /6. 

FLAX, 160z. before green chemical proofing 
12ft. x 9ft. each 97/-, 15ft. x_ 12ft. each 
149/6, 18ft. x 12ft. each 168/6, 21ft. x 15ft. 
each 237/6. 

COTTON DUCK, 1402. before green chemical 
proofing: 12ft. x 9ft. each 104/3, 15ft. x 
12ft. each 1162/6, 18ft. x 12ft. each 186/6, 
21ft. x 1Sft. each 258/6 


BRAND NEW SHEETS, carriage paid England and 
Wales. Fitted long ropes, brass eyelets and 
strengthening patches. 


ANY QUANTITY FROM LONDON STOCK 


JOHN MACNAMARA & CO. LTD. 


BUSH ROAD, DEPTFORD, LONDON, S.E.8. BER. 3275-1435 


54, VICTORIA ST., LONDON, S.W.1. 
Telephone: ViCtoria 8025 (6 lines) 


MANCHESTER: Broughton 3959 
Daj261061C) 











CLASSIFIED ADVERTISEMENT 
RATES: 


PLANT AND MISCELLANEOUS 


Four lines or less 14/-, and 3/- for 
every additional line. 
Box number I/- extra. 
Display £2 10s. per single column inch. 





OR SALE, 
NISSEN HUTS. —36ft. x 16ft.. from £70; 
36ft. x 24ft., from £70; 36ft. x 30ft., from £90. 

ROMNEY ALL-STEEL BUILDINGS. — 96ft. x 35ft., 
from £350. 

BLISTER HANGARS, New Galvanised Sheeted.—91ft. 
x 85ft. steel frame, dismantied, £1,000; 84ft. x 
68ft., wooden frame, £350. 

TIMBER BUILD NGS, as_ standing.—100ft. x 28ft., 
with timber floor, £400; 60ft. x 28ft., with timber 
floor, £300; 72ft. x 20ft., with timber floor, £280. 

F. JAMES AND SONS, Newport Pagnell 18 and 19. 


VANS OF BOW are still the BEST BUYERS of all 
your surplus R.S.jJ.s, ANGLES, CHANNELS, etc. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


RUSCOTT FENCING, LTD., DORKING, 
SURREY. Telephone 3416. 
All classes of FENCING supplied and erected. 
Specialists in Chain Link. Estimates free. 


INV ANTED: Second-hand GRANITE KERB, 
SETTS, BLOCKS; also PAVING, any quantity. 


Full dets., write Box F.H.987, ‘‘The Contract Journal.” 
























SPECIAL OFFER OF LARGE SIZE TUBE 


10in. Tube in lengths up to 40ft. 
12in. Tube in lengths up to 40fe. 
I4in. Tube in lengths up to 20ft. 
Sin. Tube in lengths up to 20fc. 
I6in. Tube in lengths up to 40ft. 
18in. Tube in lengths up to 25fc. 
20in. Tube in lengths up to 20ft. 


All of these sizes can be supplied plain ends or flanged. 
Also in stock a quantity of 24in. Tube, flanged in 
lengths of approximately 24ft. 

Large stocks of smaller size Tube always available. 


MIDLAND IRON & HARDWEAR 
CO. (Cradley Heath), LTD. 
CRADLEY HEATH, STAFFS 


Telephone: 
Cradley Heath 66364-5-6 


SCRAP 
COLLECTED 


QUICKLY + EFFICIENTLY » COMPLETELY 
* 


CASH ON COLLECTION OR DELIVERY 
* 


IRON, STEEL, PILING, MACHINERY, 
LEAD, COPPER, CABLE, BRASS, ETC. 
CONTACT 
SPENCER BROS. 


(CHESTER) LTD. 


Telegrams : 
Pipes, Cradley Heath 










TELEPHONE TELEPHONE 
CHESTER | OLD SHIPYARD, SALTNEY | ChiecTeR 
27321 CHESTER 


27321 


SCAFFOLDING & PLANT 


From stock, reconditioned and new. We 
can offer a continual supply and service of: 


SCAFFOLD TUBE (Siécel and Alloy) 
PUTLOGS (Steel and Alloy) 
FITTINGS - “H” FRAMES 

BOARDS - PROPS - STRUTS 
TRESTLES AND SPLITHEADS 
FLOOR CENTRES ‘ 
COLUMN AND BEAM CLAMPS 
ROAD FORMS 


For detailed list of above and 
all other items of stock contact: 


Cc. EVANS & SONS LIMITED 


BURNSIDE WHARF, BURNSIDE 
STREET, BOW, LONDON, E.3. 


Telephone: ADVance 5691 (3 lines) 

























LANT AND BUILDING EQUIPMENT,  LTD., 
for all types of NON-MECHANICAL PLANT, 
new and used, for SALE and HIRE. We invite your 
inquiries TRESTLES, SCAFFOLD _ FITTINGS, 
SPLITHEADS, STRUTS TRENCH SHEETS, FLOOR 
CENTRES, COLUMN CLAMPS, ROADFORMS, SKIPS 
(Circular Tipping and Rollover Concrete Pouring), etc. 


A typical selection from our stock is: 200 Sets of 
BEAM CLAMPS, suitable for beams 6in.-2ft. 3in., 
with 18in. Arms; fully overhauled and made ready 


for immediate site use at 32/6 each. 
1 Chatfield Road, London, S.W.11. BATtersea 9213. 


¢ EVANS AND SONS, LTD., have in stock 
* 200 tons PIERCED STEEL PLANKING. 
300 tons R.S.J.s, ANGLES, PLATES, etc. 
S00 tons NEW and S/H CORRUGATED SHEETS. 
100 Rolls SOMMERFELD TRACK. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 





OR SALE: 6,000 RAILWAY SLEEPERS. 
Guaranteed Grade 5. Suitable for silage, road- 
ways, buildings, bridges, machinery, etc. — Write 


‘phone or call: JOHN HILROY AND CO., 290 Shirley 
Road, Southampton. Telephone 76230. 


ORRUGATED SHEETS WANTED. Any quantities. 
Top prices paid for ANDERSON SHEETS and 
AMMUNITION SHEETS. 
Contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


X GOVERNMENT MILLS 90° SCAFFOLD CLIPS, 
delivered free in quantity within 100 miles; 

100 at 2/6 each; 500 at 1/6 each; 1,000 at 1/3 each: 
S,000 at 1/- each.—J. T. LEAVESLEY, LTD., Alrewas, 
Burton-on-Trent, Staffordshire. Tel.: Alrewas 354/5/6. 


ANTEOD: BRICK and CONCRETE 
Hardcore, any quantity. — R. BARKER 


(PECKHAM), LTD., New Cross 3337. 








SLEEPERS—RELAYABLE & ROADWAY 
CROSSING TIMBERS—ALL SIZES 
DELIVERY ex STOCK 


F. HARDWICK LTD. 


ARMLEY ROAD, LEEDS 12. Phone: 23487 


“C” PRODUCTS LTD 
Boundary Road, Woking, Surrey 
Telephone: 5751 
Burrfields Road, Copnor, Portsmouth 
Telephone: 61410 


FOR 


Ashes - Breeze 
Graded Clinker 


PODMORE 


SITE HUTS 


PROMPT DESPATCH 

Contractors’ Site Huts of exceptional quality 
Strong construction, first class finish 
Outstanding value 
Keen prices 





Standard sizes for quick despatch :— 

ft. x 6ft. lOft. x 8ft. I2ft. x ft. 
12ft. x 1Oft. I5ft.x 1Oft.  20ft. x 1Oft. 
30ft. x I5ft. Also larger sizes 


Latrine Huts, Contractors’ Tool Boxes etc. 


PODMORE WORKS ita. 


769-773 GARRATT LANE 
LONDON, S.W.1I7 
PHONE: WIMBLEDON 7622 


W. A. SKINNER 


& CO. LTD. 


LONG DITTON, SURREY 
Phone: EMBERBROOK 1960-1961 


FENCING 


IN ANY 
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Awe LONG FORMS.—Large quantities available, 
complete with components and fittings, as new. 
Also Acrow ADJUSTABLE WALL CLAMPS, FLOOR 
PANELS and WALL FORMS.— For further details, 
contact: C. EVANS AND SONS, LTD., Burnside Street, 
Bow, London, E.3. Tel.: ADVance 5691-3. 


REASE GUNS, heavy duty, 70 per cent. off list 
price, Tecalemit, 29'20z. flexible tube, hexagon 
head, hand lever operated, brand-new condition, 60/- 
each, six at 55/-, 20 at 48/-, Hydraulic head, 10/- 
extra. 
CROMWELL CO., Newport, Mon. 59045. 


CAFFOLDING. — Urgently WANTED, Steel and 
Alloy SCAFFOLD TUBE and ali types. of 
SCAFFOLD COUPLERS. Inquiries for Non-mechanical 
Builders’ Plant welcomed.—Contact: SCAFFOLDING 
SERVICES, 69 Upton Lane, Forest Gate, London, E.7. 
Tel.: Gra. 2002. 
EW CORRUGATED SHEETS.—800 sheets 8ft. x 
8/3in. x 22-gauge galvanised primes; 900 sheet 
6ft. x 8/3in. x 26-gauge galvanised primes. Also 
quantities of other sizes in stock.—For further details, 
contact: C. EVANS AND SONS, LTD., Burnside Street, 
Bow, London, E.3. Tel.: ADVance 5691-3. 


EW Larssen PILING, 1GB, 2 and 2B, for 
immediate HIRE, 16ft.-30ft. lengths.—-MABEY 
HIRE CO., LTD., 54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025 and Manchester Broughton 3959. 


ANTED: CORRUGATED STEEL SHEETS. 

Second-hand. Any_area. Sites cleared. Prompt 
payment.—). DUFFY, Bank Street, Clayton, Man- 
chester, 11. Telephone: East 3361. 


[GOR SALE, 6,000 CARTROAD SLEEPERS, Grade 5. 
Immediate delivery, ex stock Bristol.—JOSEPH 
PUGSLEY AND SONS, LTD, Bristol, 5. Bristol 56037. 


SECONDHAND PLANT 


20,000ft. 10/21ft. STEEL SCAFFOLDING 
1/3'2d. ft 











2 . 
30,000ft. 6/9ft. STEEL SCAFFOLDING 1/24. ft. 
FITTINGS, ACROW PROPS, 

TRENCH STRUTS also available. 
Immediate delivery from stock 

A. F. SIMPSON, LTD., 

68/70 Penge Road, London, 24,28 


SPLITHEADS, 


Telephone: SYDenham 3131/ 


NEW SITE HUTS AT REDUCED PRICES 


Size Shiplapped 
8ft. x Gft. £36 40 
10ft. x 8ft. £48 19 0 
12ft. x 8ft. £54 17 0 
Including Floors. 


Carriage paid 25 miles 
H. C. HILL, LTD., 


68/70 Penge Road, London, S.E.2S. 
Telephone: SYDenham 3131/5. 


FLOORING CONTRACTORS 


The Shares of Flooring Contractors’ firm 
situated N. London or N. Suburbs 
required by old established manufactur- 
ing firm intimately connected with the 
building trade. Existing management 
and labour force will be taken over. 
Only firms of good repute need apply. 
Write in first instance to Bright, 
Grahame, Murray & Co., Howland 
House, Howland Street, London, W.|. 


SALE or 
MIRE 


ROAD FORMS ALL TYPES 
PROPS Numbers 1,2, 3,4 
Trench Struts Nos. 1,2,3 
Column Clamps 
Trench Sheeting 
















‘RAPID METAL 


DEVELOPMENTS LTD. 
Birmingham — Birchfields 6021 
London — Tideway 2625 
Glasgow — Bridgeton 4214 
Stockton-on-Tees — 64150 
Liverpool — Siaiweweed 2482 
Norwich 46594 Bristol 658306 


Swansea §: Bxeter 63595 
Belfast 24591 Fi Stin 54456 _ 4197 








ISSEN-TYPE HUTS for SALE. Prompt dispatch 
of 16ft., 24ft. and 30ft. wide Huts; also Romney 
HUTS, 35ft. wide, and BLISTER HANGARS, 86ft. 6in. 
and 91ft. wide. These buildings are in various lengths 
and comprise steel framework with galvanised corru- 
gated steel sheeting.—Full details from Dept. (128), 
J. THORN AND SONS, LTD., Brampton Road, 
Bexleyheath, Kent. Telephone: Bexleyheath 0021. 


RAtLWAY MATERIALS.—Let us quote delivered to 
your site, Light and Heavy Rail, Track, Sleepers, 
Crossing Timbers, Dog Spikes and Chairs, etc.—-For 
further details, contact: C. EVANS AND SONS, LTD., 
Burnside Street, Bow, London, E.3. ADVance 5691-3. 


@IX TIMBER BUILDINGS for SALE, each 100ft. x 

30ft., 10ft. to eaves, steel windows and timber 
floors. Can be inspected where standing near Harrow 
by appointment.—F. JAMES AND SONS, Newport 
Pagnell 18 and 19. — oe ee eae 
ANTED, TRENCH SHEETING and similar items 

of Non-Mechanical Builders’ Plant. Sites cleared 

by arrangement. 

PLANT AND BUILDING EQUIPMENT, LTD., 


1 Chatfield Road, London, S.W.11. BATtersea 9213. 


LATE DAMPCOURSE, Welsh, in loads 8/14 tons, 
delivered. Prices on application. — JOSEPH 
NANSON (SLATES), LTD., Stockton Heath, near 
Warrington. 
ECOND-HAND SCAFFOLD TUBING, FITTINGS, 
PROPS, SHUTTERING. Available from stock. 
Ring MACaulay 2233, W. C. YOUNGMAN, LTD., 
Wandsworth Road, S.W.8. 


ANTED, second-hand STEEL ROOF TRUSSES, 
30ft. approx. span, and ANGLE IRON PURLINS. 
104 Storforth Lane, Chesterfield. Telephone 2638. 











FOR HIRE 


PREFABRICATED BUILDINGS 
Temporary Offices, Canteens, etc. 
Send us your request—we will do the rest. 
DELIVERY WITHIN HOURS. 


F. AND H. SUTCLIFFE, LTD., 
93 Wood Top, Hebden Bridge, Yorkshire. 
Telephone: Hebden Bridge 217 (3 lines). 


FOR SALE 


Unused |}” bore Steel Scaffolding, 
12’ lengths 13/- each. 


6’ lengths 6/6d. each. 
Scaffolding Clips 1/-. 


L. W. VASS LIMITED 


AMPTHILL + BEDFORD 
Telephone: AMPthill 3255/6 





CLINKER & ASHES 
HARDCORE 


ET 


GEO. E. CLOKE LTD. 
NEASDEN LANE, LONDON N.W.10 
Dollis Hill 7777 P.B.X. 
PLANT HIRE 
HEAVY HAULAGE 


DEMOLITION 








REINFORCED 


RUBBER HOSE 


FOR AIR COMPRESSORS 
SUCTION & DELIVERY, ETC. 


THE CENTRAL MANUFACTURING 


& TRADING CO. (DUDLEY) LTD. 


OLD HILL STAFFS 


Phone: CRADLEY HEATH 69434 (10 lines) 
Telex 33- 310 


N. MIDLANDS DEPOT 
116 SIDDALLS RD., 
DERBY 
Phone: 48521 /2 


SOUTHERN DEPOT. 
16 HEATH ROAD, 
ST. ALBANS 
Phone: 50721 /2 





ANTED, PROPS—STRUTS—BEAM CLAmp: 

Offer your surplus non-mechanical plant to 3. 

We will collect. «. 
Contact: C. EVANS AND SONS, LTD. 
Burnside Street, Bow, London, E.3, " 
Telephone: ADVance 5691 (3 lines). 


OR SALE, Ex R.A.F. SECTIONAL TiMBER 
BUILDINGS, sizes 7Oft. x 18ft. 6in., price £20 
Delivered 100 miles. 100ft. x 18ft. Gin., price £275 
—— suum inties. Suitebie for any purpose. 
ueen reet, Hightown, Hednesford, ‘ 
Staffs. Tel.: Hednesford 220. near Cannock, 


ECOND-HAND SECTIONAL TIMBER BUILDINGS 
24ft. x 12ft., £102; 3Oft. x 15ft., £138; aon, 
18ft., £192; GOft. x ‘20ft., £302.’ Floors exire 
Delivery included 100 miles. Also similar pi 
Buildings. Lists.—-UNIVERSAL SUPPLIES, Crabtre, 
Manorway, Belvedere, Kent. Tel.: Erith 32948, 


EVANS AND SONS, LTD., offer for SALE/HIRE: 

* RECONDITIONED ROADFORMS: 600 6in,, git 

and 12in. Standard; 1,500 5'zin., Gin., Bin. and '12in 

Heavy Duty. Complete with new pins. First-class, 

Contact: Burnside Street, Bow, London, £3." 
Telephone: ADVance 5691 (3 lines). 


ERBYSHIRE LIMESTONE, all grades, dr 
or tarred, up to 200 tons per day, or oraded 
smaller sizes available, delivered to site. 
GEORGE DAVIS (HAULAGE), LTD., 
2 Bosworth Road, Nottingham. 





Telephone 84819, 


FRAILWAY SLEEPERS for SALE, good quality 
roadway. Large stock, Prompt delivery, 


W. DORMAN, Bunny, Nottingham. East Leake 360, 
OR SALE, 20,000 SOUTHWATER ENGINEERING 
BRICKS, Class “‘A.""—C. V. BUCHAN AND NC 
LTD., Wallingford Road, Uxbridge 35464. <4 


Oe 


NEW STEEL ROOF TRUSSES AND 
COMPLETE BUILDING FRAME WORK 
BUILT TO ORDER. EARLY DELIVERY. 


BUNTING, Mansfield Road, Aston, 
Phone: Aston Common 259. Nr. Sheffield 








IMPORTED SOFTWOOD 
INTER-WOVEN 


ee LTE) 


Sizes 6’ x 3’, 6’ x 4’, 6’ x 5S’, 6’ x 6’ 
Also Garages, Greenhouses, Poultry Houses, Huts. 


Pri icati 
WEYBOURNE arrtiances t10. 


WEYBOURNE, HOLT, NORFOLK, Telephone: WEYBOURNE 244 


CAMBRIDGE 
ASPHALTE 


co. LTD. 


SWANN ROAD, CAMBRIDGE 
Telephone: 2606 & 55621 /2 
ALSO 
FLEXIBLE ROOFING PITCH MASTIC 


RAILWAY SLEEPERS 


10,000 in stock 


BEFORE ORDERING RAILWAY 
MATERIALS OF ANY KIND 





WRITE OR TELEPHONE : 


E. L, PITT & CO. (Coventry) Ltd, 


BRACKLEY. NORTHANTS. 


Telephone: BRACKLEY 2271/2 
Telex: 83159 


NEW TARPAULINS 


Green Rotproofed Double Flax Sewn Seams, 
Reinforced Brass Eyelets with Spliced-in Ropes. 
Ex stock. 
Weights before proofing 
Approx. jute Cotton Cotton Flax 
sizes 160z. 120z. 150z. 1802. 
12’x 9° £3 60 £4100 £4170 £4100 
15’x 9° £4 26 £5126 £6 13 £5126 
15’x 12’ £5100 £7100 £8 19 £7100 
18’x12’ £6120 £9 00 £9140 £9 00 
18’x 15’ £8 50 £11 SO £12 26 £11 50 
21’x 15’ £9126 £13 26 £14 30 £13 26 
21’x 18’ £11110 £15150 £16196 £15150 
24’x 18’ £13 40 £18 00 £19 80 £18 00 
30’x 18’ £16100 £22100 £24 50 £22100 
30’x 21’ £19 50 £26 SO £28 S59 £26 50 
Actual makers of reliable tarpaulins for over 100 
years. Buy from us for satisfaction. 


EX-RAILWAY TARPAULINS specially selected, 
fully reconditioned, with eyelets and new ropes, 
and redressed both sides with best quality Linseed 
Oil Dressing. 


10’ x 7° £1176 14’ x 10’ £3 15 0 20’x 14’ £7 176 
Ex Stock. — Carriage paid England and Wales. 


POTTER BROS. (Tarpaulins) LTD. 


(Dept. Ci) SHREWSBURY. ‘Phone 2256. Est. 1855 
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1L0 STEEL AND CAST-IRON PIPING. 
Large stocks available, including unused 
material. Plain, Screwed, Flanged, Victaulic, Unicone, 


on, etc., including the selection: — 

ort, 48in. Welded. 

2,000ft. 36in. Welded. __ \ : 

oft. Bin., 1,000ft. 27in., BOOft. 26in., 7OOft. 24in., 

900ft; Sooft. '18in., 7OOft. 24in., 1,000ft. 18in., 
700ft. 12in. Unused Bitumen Lined and Wrapped. 

gooft. 14in. o.d., 3gin. thick, Welded, unused. 


following 


3,000ft. 12%4in. 0.d., Sgin. thick, Seamless, A.P.1. 
"~ Quality. ’ , . 
2,000ft. 10in., ‘ain. to Sisin. thick. Second-hand. 


300 x 12ft. lengths 10in. Unused Stanton Cast-lron 
Flanged, Class “‘D."’ | 
2,000ft. 8in., approx. 'gin., Second-hand. - 
40,000!t. Gin., icin. thick, Unused, A.P.1. Quality, 
Bitumen Wrapped. 
10,000ft. G6in., isin. thick, Unused, A.P.1. Quality. 
10,000ft. uaeene 4in., ‘sin. thick, Seamless, Bitumen 
rapped. 
10,000ft 1'2in. Galvanised, Second-hand. 
g0,000ft. 1'2in. Scaffolding, 16ft. lengths. 
4,000ft. 1in., Galvanised, Class “‘B.” 
g000ft._'2in., Galvanised, Class “‘B.' 
Bends, Tees, Valves, etc., to suit. 
complete list. 
FRED WATKINS (ENGINEERING), LTD., 


Coleford, Glos. Telephone: Coleford 2271—S lines. 


ATEW SCAFFOLD BOARDS. — Selected 

Swedish Whitewood: 1-12 boards, 1/9354 ft.; 
13 to 50 boards, 1/754 ft.; 51 to 100 boards, 1/6 ft.; 
100 boards or over, 1/4', ft: With lin. x 20-gauge 
galvanised hooping and binding. Quantities over three 
standard—prices on application. Delivery from stock, 
carriage paid 2S-mile radius.—H. C. HILL, LTD., 
68-70 Penge Road, South Norwood, _ S.E.25S. 
Telephone: SYDenham 3131/4. 


7 EVANS AND SONS, LTD., offer for 
c SLEEPERS, tor roadways, re-laying, 
also CROSSING TIMBERS. 
Contact: Burnside Street, Bow, London. 6.3 
Telephore: AODVance $691 (3 tines). 


TOR SALE, A.R.D. PATENT SAFETY STOP for 
tipping wagons, dumpers, etc. Prevents accidents. 
Send for leaflet: ALAN R. DAVIES, LTD., 20 White- 
jadies Road, Bristol, 8. . 
TARPAULINS for SALE and HIRE. 
EDWARD ASH, LTD., 
Kent Wharf, Creekside, Deptford, S.E.8. 
Telephone: Tideway 2661/2. 
——————zzzzzzzx—_ 


GRANITE SETTS 


DELIVERED ANYWHERE 


HARRIS & BAILEY LTD. 
- CROYDON 


Ref: Mr. T. A. Jones 


Please ask for 


SALE: 
silage 






MOO itiaelull ented 








Genuine Bargains in Ex-Gov. Recond. 
PLAN CHESTS 


Double Elephant size. Soft- 
wood, reconditioned. Rich 
brown Anish. 


6 Drawer £24 00 

8 Drawer £26 10 0 

10 Drawer £29 090 
Carriage £1 10 0 





Enquiries invited for plan chests—steel, oak or 
mahogany, new or reconditioned. 


4-DRAWER FILING CABINETS 









Foolscap, plywood panels. Finished 
rich brown shade. Reconditioned 
£6 00. Carriage 15/- extra. 
< || FOLDING 
FORMS 
re | Sound well 17/6 


p———— made, 6ft. x 10in. 
Carr. 3/6 


FOLDING TABLES from 27/6. rovoina 


CHAIRS, 12/6, and many more bargains In Office 
Furniture, Racks, Benches, Cupboards, Leckers, etc. 


Write for Illustrated Lists. 


Bloom & Spivack (Furniture) Ltd., 
163 Old Street, London, E.C.1. CLE 0138 


FOR SALE 


BUILDINGS, 
felt-covered 





UNI - SECO PREFABRICATED 
double-skinned, asbestos walls, 
roofs. 
One off 170ft. x 20ft. x 7ft. Gin. 
One off 84ft. x 20ft. x 7ft. Gin. 
(both available 1/1/62) 


One off 160ft. x 40ft. x 7ft. Gin. 
(available 1/2/62) 


Two off 170ft. x 20ft. x 7ft. Gin. 
(available 1/11/61) 


Offers should be made, in_ writing, to: 
THE PURCHASING OFFICER (HQ), 
Friars House, Blackfriars Road, S.E.1, 


In a sealed envelope, marked ‘‘Confidential— 
Tender No. 377,"" to arrive not later than 
FRIDAY, 3rd NOVEMBER, 1961. 


Buildings may be inspected by arrangement 


with Mr. J. F. MEADES — Telephone: 
Leatherhead 4488. 








ABEY AND JOHNSON, LTD., offer for 
and HIRE:— 
TRENCH SHEETING and STRUTS. 
Larssen PILING. 
PROPS, COLUMN CLAMPS, FLOOR CENTRES. 
BAILEY BRIDGING. 
“L" TRESTLING. 
12-ton and 15-ton JACKS. 
All immediately available. 
MABEY AND JOHNSON, LTD., 
54 Victoria Street, London, S.W.1. 
Tel.: VIC. 8025 (6 lines). 
Manchester Office: Broughton 3959. 
EVANS AND SONS, LTD., offer for SALE/HIRE: 
« ACROW PROPS — STRUTS — FLOOR CENTRES. | 
Large quantities in stock. First-class reconditioned 
order. For information and list. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 


ECOND-HAND TIMBER in alli sizes always available 
from stock, e.g., Pitch Pine Baulks from 12in. x 
6in. to 14in. x 12in., and Deals Zin. x 2'2in., Zin. x 
3in., Sin. x 3in., Yin. x 4in., suitable for shoring, etc. | 
KENNETH SHEPLEY, 73 Boodle Street, Ashton-under- 
Lyne 3338, Lancs. 


IRCRAFT HANGARS for SALE.—The cheapest in | 
the country (offer subject to being unsold): | 
One Bil, 120ft. wide x 224ft. long x 29ft. to eaves. 
Many others—all sizes.—HEYMAN CONSTRUCTIONS, 
LTD., Princes Road, Dartford, Kent. Dartford 26331. 


LEEPERS for access roads and ali purposes. | 

TIMBERS for shoring, paling and waling. Consult | 

us first——TRACK SUPPLIES AND SERVICES, LTD., | 

Haversham Bank Sidings, Wolverton, Bucks. Tel.: 
Wolverton 2242. 


ONKEY JACKETS, 
Blue Melton 


SALE 





excellent quality 31/32o0z. 
with waterproof shoulder lining. 
Price 36/6 each. Immediate delivery. Please state 
size when ordering. — YOUNGMAN, _ Wandsworth 
Works, London, S.W.8. Telephone: MACaulay 2233. 


'OR SALE, good second-hand 14in. x 14in. Douglas 
Fir PILING TIMBERS, some with shoes, 25ft. 
length and up. Also 16 45ft_ to SOft. lengths. 
Apply to: HIGGS AND HILL, LTD., Crown Works, 
South Lambeth Road, S.W.8. Tel.: Rel. 7688. 


ANTED, Graithwaite SECTIONAL TANKS or 
LOOSE PLATES. 4tt. square, Jrialn. te 
Sigin. thick.— FRED WATKINS (ENGINEERING), LTD.. 


Coletord, Glos. 


SLEEPERS and TIMBERS 


Large quantity SECOND-HAND SLEEPERS, suitable | 
for cart roads, fencing posts. Good SECOND-HAND | 
BRIDGE TIMBERS, mainly 17in. x 7in. section. random | 
lengths 24ft. to 30ft. Also FIREWOOD QUALITY | 
SLEEPERS and TIMBERS. 
Railway Supplies Department, 
THOS. W. WARD, LTD., 
Albion Works, Sheffield. 
Telephone 26311. 


TARPAULINS 


NEW, GREEN ROTPROOFED, SEAMS DOUBLE- 
SEWN WITH BEST LINEN THREAD; REINFORCED 
BRASS EYELETS; SPLICED RCPES 


Weight before proofing 














(160z.) (180z.) (140z.) 
Size approx. JUTE FLAX COT. DUCK 
12ft.x ft. £3 SO £4 96 £4130 
1Sft.x Off. ... £4 20 £5120 £5163 
15ft. x 12ft. £5100 £7 96 £7150 
18ft. x 12ft. . £6126 £8189 £9 60 
18ft. x 15ft. £8 50 £11 S50 £11126 
20ft. x 15ft. £9 36 £12116 £12186 
24ft. x 18ft. £13 26 £17 186 £18120 
30ft. x 21ft. £19 50 £25176 £27 26 
EX-GOVERNMENT, RECONDITIONED 
10ft. x 7ft. £1100 18ft.x 12ft.... £5150 
10ft. x 10ft. £2100 18ft.x 15ft.... £6150 
12ft. x 10ft. £3 00 20ft. x 15ft. £7100 
14ft. x 10ft. £3100 20ft. x 18ft. £9 00 
1Sft. x 12ft. £4150 24ft. x 18ft....£11 O00 
20ft. x 10ft. £5100 30ft. x 20ft.... £14 00 
GENUINE EX-RAILWAYS, RECONDITIONED 
10ft. x 10ft. £2 50 20ft.x 10ft.... £5 00 
14ft. x 10ft. £3 00 20ft.x 14ft.... £6 50 
All sheets are eyeletted and roped. 
immediate delivery. — Carriage paid. 
Money refunded if not satisfied. 


MORELAND TRADING CO. LTD. (CJ) | | 
25 St. Pancras Way, London, N.W.1. 


Telephone: 


EUSton 5210 and 2383 


LADDERS 


UP TO 80FT. EXTENDED 


TOWER LADDERS 


UP TO 35FT. WORKING HEIGHT 


POLE LADDERS 


UP TO 80 RUNGS 


TRESTLES & STEPS 


FROM 


JOHN 
MACNAMARA 


& CO. LIMITED 


BUSH ROAD, LONDON, S.E.8. 
BERMONDSEY 3275 & 1435 














Or SALE. 


100 Gin. x Gin. ROADFORMS, Heavy Duty. 
First-class condition, complete with Pins. 

Alta | NEW 2 ROADEORM PINS, 34in., 7gin., in. 
ia. x t. 


300 Sets COLUMN CLAMPS, Sizes 1, 2 and 3, all 
fully overhauled and complete with Wedges. 
PLANT AND BUILDING EQUIPMENT, LTD., 

1 Chatfield Road, London, S.W.11. BATtersea 9213. 


& EVANS AND SONS, LTD., offer for SALE: 
* RECONDITIONED SCAFFOLD TUBE (Steel and 
Alloy). Also. over 250,000 FITTINGS in stock, 
including S.G.B., Mills, Norstel, Burton, Big Ben, 
Boulton, etc. For full detailed list and expert advice. 
Contact: Burnside Street, Bow, London, E.3. 
Telephone: ADVance 5691 (3 lines). 











WW/ANTED, Sommerteld TRACK PIERCED STEEL 
PLANKING, Steel and Alloy SCAFFOLDING, 
FITTINGS, SCAFFOLD BOARDS. Large and smali 


quantities permanently required. Attractive prices, good 
payments, rapid decisions.—£. H. CHURCH AND CO. 





(EDMONTON), LTD., 68/70 Penge Road, -E.25. 
Tel.: S¥Denham 3131. . ne 
LEEPERS sultable tor temporary roads. 





CROSSING TIMBERS from 9ft. to 15ft., size 
Y2tn. x Gin. and 14in. x 7in.—KENNETH SHEPLEY 


73 Boodle Street, Ashton-under-Lyne, Lancs. T 
ASHton 3338. * ’ 


OR SALE, ex Government PONTOON CENTRES, 
20ft. x 6ft. Gin., easily coupled and ideal for 
portable landing stages, temporary harbours, bridging, 
etc. Only £10 each.—J. T. LEAVESLEY, LTD., 
Alrewas, Staffordshire. Telephone: Alrewas 354/5/6. 


Military TRESTLING and BAILEY BRIDGING 
for SALE or HIRE.—ROADS AND RUNWAYS, 


26 Victoria Street, London, S.W.1. He: 
or Bridgend 4163. vere ere 


ORRUGATED STESL SHEETING PURCHASED as 
erected or any type of BUILDINGS or HANGARS. 
Prompt strioping any area.—j. DUFFY, Bank Street, 
Clayton, Manchester. 11. Telephone: East 3361. 


W 4NTED TO HIRE, 100 8in. Heavy Duty 
TRACTION ROADFORMS, in good condition. 


Details of price to Box M.5014, “The Contract 
Journal." 


‘OR SALE, RAIL, 75ib. Flat Bottom, 36ft. lengths. 
excellent condition. Also FISHPLATES, lying near 
Oxford, £23 per ton f.o.|.—Telephone: BIS. 5747. 


ARDCORE and CRUSHED CONCRETE, STOCK 


BRICKS delivered.—W.D. TRANSP: a : 
Rodney 4080. . va 


ANTED, obsolete and waste FIREBRICK 
MATERIAL suitable for grinding. Any quantity con- 
sidered.— Write Box M.4955, “The Contract Journal.” 


GECOND-HAND STOCK BRICKS delivered anywhere 


S. England. Unlimited supplies. — Telephone: 
Tulse Hill 5444. 








FOR SALE 
TUNNEL VENTILATION DUCTING 


18in. dia., flanged, galvanised, 8ft. long straight, 
100 pieces, used once, also Bends and Tees. 
Write. 
MOWLEM (SCOTLAND), LTD., 


c/o G.P.O., West Kilbride, Ayrshire. 
Telephone. West Kilbride 2355. 


(nae ee nee eens a a ee RRNA ee 


REINFORCING MATTING and ROLLS B.R.C. 
PANELS, 12ft. 3in. x 6ft. 3in. Rolls 77ft. 3in. 


x 7ft. 3in. 
Apply: 


ESSEBRIDGE LTD., 


Arterial Road, Rayleigh, Essex. 


SITE 


Me Mae be Ud U0] hem 


fock at the ght 
GREEN LANE HOUNSLOW 


pr 


MIDDLESEX 


HOU. 7281-7 


EDWARD ASH, LTD. 


FOR 


RAILWAY SLEEPERS 


AND 
CROSSING TIMBERS 


KENT WHARF, CREEKSIDE, DEPTFORD, $.E.8 
Telephone: TiDeway 2661-2 





All Grades Tarred and Dry Lime- 
stone, Hardcore, Ashes, Red Shale, 
Concrete Aggregates, High Grade. 
Screened Building Sand delivered 
in the Midlands, Nottingham area 
or F.O.R. Capacity 750 tons daily, 
hopper loaded, weighbridge on 
site, 4 miles from Nottingham. 


SHENINGTON QUARRIES LTD. 
2 BOSWORTH ROAD, NOTTINGHAM 


Telephone - Nottingham 84819 
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USTON POWER TO SERVE YOU. | OR 
From stock: SERVICE EXCHANGE ENGINES. 
Types VRON, VROHN, VRHN, VQBN, VPHN, 
YEN, VCBN, and PAXMAN RANGE. 
Full range of ENGINES from 10RB to 110RB Excavators. 
SERVICE EXCHANGE ENGINES also stocked for 
Cranes, Locos., Pumps, Power Packs, etc. 3-ton 2-wheel LOW-LOADING TRAILER. 
CHANGEOVERS to EXCAVATORS and other PLANT 10-ton er oo Low LOAee TRAILER, knock 
i > out ac axle, suitable . 
FIELD ENGINEERS. ae ee 8 SOUTH MIDLANDS ENGINEERS, 
TILSLEY AND LOVATT, LTD., Engine and Plant Div., Shipston-on-Stour Telephone 612 and 624. 
Newstead Trading Estate, Trentham, Stoke-on-Trent NE Mark 1 POWERTRUC, fitted Ford 4D Diesel 


SALE. 
L.W.B. LAND-ROVER 
Bedtord 30cwt. LORRY 
|} L.W.B. Bedford 2 3-ton TRUCK 
S.W.B. Bedford S-ton Diesel TIPPER 
E.R.F. 7-ton Diesel TIPPER. 


Diesel 


Telephone: Trentham 57331 and 57332. Engine and P.T.O. Clutch Ex demonstration 

Telegrams: ‘‘Diesel,"’ Stoke-on-Trent model, nominal engine hours Has not been fitted 
with any equipment. Can be supplied with new | 

OMPLETE 10RB UNDERCARRIAGE, with all! Shafts Compressor or Generator if desired. — PERCY 


and Clutches, in good condition. Available 
because truck frame and superstructure are being 
lorry-mounted.—-R. BLATCHFORD AND CO,, LTO., 
Midsomer Norton 2281, Somerset. 


HENDY, LTD., Southampton 


J j. JOHNSTON AND CO., LTD., for REPAIRS, 
e OVERHAULS and FIELD SERVICE to all types 


: of Contractors’ Plant, Mobile nes, etc.—'Phone 
ANTED, TRACK PADS for Linkbelt Speeder | Elgar Ga0S,” RAPIER” SPARES AND SERVICE, 
Crane. — Telephone: Advance 3741. Coronation Road, Park Royal, London, N.W.10. 





71 SERIES GUARANTEED USED TRACTOR/ 

CRAWLER SPARES - 300 TRACTORS 

ALWAYS IN STOCK FOR DISMANT- 

sebiubiihienalis LING - EQUIPMENTS - WINCHES 
TRACKS - ROLLERS - HEADS, ETC. 
SHELTON TRACTOR SPARES LTD. 


BULBY, BOURNE, LINCS. Tel: EDENHAM 223-4 


WELDING 


SENIOR — HIRE — SERVICE 
MUREX — LINCOLN — PETBOW 


GENUINE SPARES 


COMPREHENSIVE STOCKS 
40° OFF LIST PRICE 


P.R.LOWE &C0. siency re: civitte 039 
RUSTON 


EXCHANGE 
ENGINE SERVICE 


Consult the Specialists 
Wheatley ¢ Whiteley 


99 Kirkstall Road, Leeds 3 
Tel: 31122 











Double or single operator plants 
30-600 amp diesel or electric 

Arc cutting for cast pipes & castings 
Gas cutting equipment 

Skilled operators if required 


K. J. SENIOR & Co. 


FORDWATER TRADING ESTATE 
CHERTSEY, SURREY. Tele: Chertsey 2950 


GENERATING 
SETS & WELDERS 


ALL TYPES FROM I kW. to 200 kW. 
ALL VOLTAGES. PETROL & DIESEL 





Qwuimock 
DUMP § 
Vat 


3/5 ton 
agg 


= BROADBENT BROS. (Nott) LTD. 


DALESIDE ROAD WORKS 


NOTTINGHAM 


Phone: 53927 


Hove You o Plant Repair 
Problem??? 


RING RUSPER 257-8 for 


full particulars of this service 


WHITLOCK BROS LTD - GREAT YELDHAM ESSEX - Tel: 305 








Then let our PLANT DIVISION provide the 
answer by taking advantage of our PLANT 
REPAIR, OVERHAUL & FIELD SERVICE 
which is now available to all Contractors. 


CROUDACE LTD., Plant Division, LAMBS GREEN, Nr HORSHAM, SUSSEX 








SRS SS a 


RUSTON 











—_—_$_—______ 
OLLS-ROYCE SERVICE EXCHANGE ENGIN 
for Euclid 15-ton, 22-ton and 27-ton du ES 


Delivered or fitted anywhere in U.K.—TILSLEY ant 


LOVATT, LTD., Diesel Engine Division, 
Stoke - on - Trent. Telephone: Trentham ten. 
RISTOL ANGLEDOZERS AND  EQUipmanp 
Immediate SPARES and REPAIR sehen, 
models.—H. A. SAUNDERS, LTD., Main Distribut _ 
The Butts, Worcester. Telephone 26651, ae, 


ANOMAG SPARES, ENGINES and GEARBOXES 


etc., for SALE. New and x 
DOUGLAS - HAMILTON, LTD., ‘Tunbridge “went 
Telephone: Southborough 1538. ells, 

OR SALE. 300/400-Amp Murex Diesel drives 


WELDING SETS, Perkins Engine. Good 
order.—WILLIAM G. SEARCH, LTD., Whitehall Ru? 
Leeds, 12. Tel. 639081 (10 lines). eee, 


OSTAIN MINING, LTD., Acorn Bank Opencan 
“ aca ate fon eke one Bedlington, dareneast 
erland, have for § : 8 Seri c 
04 Series 71 SPARES. Offers. < 20 Seen 


an Mf 


ST iP 7) 


ENGINES 


For prompt de a” 
see ee “ 


SPARES Stky 


Tea TT 


ELGAR 6757 eA aL ley 


GOACH SPECIALISTS 
of tiie SOUTH 


always have available a 
Large stock of Good Used 
PASSENGER VEHICLES, 
many with C.O.F.s 
Ideal for conveyance of staff 
Yearly Road Fund Tax £15.10.0 


BEDFORD 26 str. Coaches from £75 
or suitable for SITE OFFICES, from £50 


A.E.C., LEYLAND, etc., 33/35 str. 
from £100 


Let us demonstrate at your premises 


E. |. BAKER & CO. (DORKING) LTD, 


The Coach Works, Farnham Trading Estate, 
Farnham, Surrey. Telephone : 4626/7 


OR HIRE 


[| SALE 


SIT DORMITORIES 


& OFFICES 









Landsman’s Mobile Units are built 


DETAILS for the job. On-site accommodation 


pays dividends. Six men can be com- 









fortably housed for as little as 2I/- 
per man per week. Features include, 
6’ 4” single beds, 6’ 104” headroom, 
hot water tank, gas cooker, solid 
fue! stove, and adequate ventilation. 


SERVICE EXCHANGE ENGINES GENUINE SPARES 


TILSLEY & LOVATT LTD. 


STOKE-ON-TRENT, STAFFS. Phone: 57331/3. 


OFFICIAL 
STOCKISTS 


| LANDSMAN’S SERVICES 


Grams: Diesel 
BUCKDEN : HUNTINGDON - Tel: BUCKDEN 287 
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Ss YLINDER HEAOS. — Caterpillar Inter- 
ib Cc national, Ruston, Diamond T, B.M.C., A.E.¢ 
m Gardner. etc., perfectly repaired by our special 
3, FUSION WELDING PROCESS,” no matter how 
See badly cracked. Finished, machined, tested, standard 
iT, also Repairs to Crankcases, Sumps, Differentials, etc. 
all axles, rear and front, reconditioned. Exchange P6 
rs, R6, P4 Heads Established 40 years. Satisfaction 
guaranteed.— ANGELL AND WILLIAMS (PECKHAM), 
:S LTD., Sumner Road, S.£.1S. Telephone: RODney 3559 
rh ,TEW Government surplus TYRES: 900 x 20 10-ply, 
Is, N £18: 1050 x 20 Track Grip, £23; 1600 x 20 
16-ply Earthmover, £70; 1200 x 24 §8-ply, £22, 
en ie-ply, £35: 1400 x 24 16-ply, £70; 2100 x 25 
en 20-ply, £190; Relugged, £85.—L. W. VASS, LTD., 
. Ampthill, Bediord. Telephone Ampthill 3255 
, POR SALE. 
— S-ton Ratchet Cable Reel JACKS, £5 10s 
ast 12/15-ton Simplex RATCHET JACKS from £12 10s 
+ 1. T. LEAVESLEY, LTD., 
ro Alrewas, Staffordshire. Telephone: Alrewas 354/5/6 
ad IR 7ANTED, REPLACEMENT PARTS for al! Craw 
Tractors and Contractors’ Plant. 


Write Box €.F.513, “The Contract Journal.” 





ALWAYS AT YOUR SERVICE FOR 


RUSTON 


SERVICE EXCHANGE ENGINES 
GENUINE SPARES 
FUEL INJECTION 


| CONWAY MOTORS 


(MANCHESTER) LTD. 
LOWER BYROM ST., MANCHESTER 3 
Telephone: BLAckfriars 7741/9443 


FRANK COWLEY 
BUSES 900 COACHES 


READY FOR YOUR JOB 


£425 


DELIVERED YOUR WORKS 


WE SUPPLY YOU WITH 
32, 33, 35 or 56 SEATER 


SINGLE or DOUBLE DECK 
BUS or COACH 





EVERY MACHINE FULLY 
GUARANTEED 
WITH TEST CERTIFICATE 


6 UNUSED 900x 20 TYRES 
TAX PAID FOR 12 MONTHS 


NEW OR GUARANTEED 
BATTERIES 


FREE DELIVERY 
NO EXTRA CHARGES 


CHOICE OF 
LEYLAND, A.E.C., BRISTOL 
or GUY, ETC. 


WILL TAKE YOUR OLD VEHICLE IN 
PART EXCHANGE 


| FRANK COWLEY 


3 Blackfriars Road, Salford, 3 


Phone: MANCHESTER BLACKFRIARS 7577 
and BLACKFRIARS 1048 
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PARE S. 
One Set of J.H.C TO9 TRACKS, with 20in 
grousers, £175 
One Set of Fiat SSL TRACKS, with plates, £100 
Two Carco WINCHES for TD9, complete, £150 each 
One Set of Ruston Pin Type DOZING EQUIPMENT, 
complete, £300 
Set eae DOZING EQUIPMENT for Fiat SSL, 
£125. 
Set of INSIDE EQUIPMENT for Fordson County, £200. 
High Lift INDUSTRIAL LOADER complete, £70. 
CABS for I1.H.C. TO9, TD6 and D4 


TRACKS, ROLLERS and SPROCKETS for TD18, TD14, 
TDS and TOG 

Set of SPROCKETS and ROLLERS for D8 

Set of TRACKS for D8, with plates 

Dismantling D8, D6—2H, D4 and D2 
TD14, TOS, TOE 
in good 


1.H.C. TD18, 
and many others—all SPARES 
condition at reasonable prices 





NELSON M GREEN, 
Kirkby Underwood, near Bourne, Lincs. Dowsby 285 
7, OR SA tL &. 
TD18 ENGINE complete with pump, clutch 
, _ dynamo and starter, £130 o.n.o 
Also a number of TD18 SPARES, including two new 
Slewing Drums complete with Linings 
Phone: Southminster, Essex, 346. 
PLANT 
Twenty 1S-kVA Lister Mobile DIESEL ALTERNATOR 
SETS, 230-V Single-phase 50-cycles: each mounted 
on two-wheeled pneumatic-tyred trailers. 


GEORGE COHEN 


Sons & Company Limited 
WOOD LANE, LONDON, W.12. 


felephone: Shepherds Bush 2070. 
Stanningley, near Leeds (Pudsey 2241). 





CONCRETE MIXERS 


Barford, 4/3 cu. ft. capacity, Petrol/Diesel, new and 
second-hand 
Winget, S/3'2 cu. ft. capacity, Petrol/Diesel, new and 
second-hand 
Winget, 10/7 cu ft. capacity Hydraulic Loading 
Hopper 
Winget, 14/10 cu. ft. capacity, Built-in Weigher and 
Drag Feeder 
Winget 21/14 cu. ft. capacity Diesel, high discharge. 
WEIGHBATCHERS 
Forward Twin Bucket, 14 cu. ft. Skips, new and 
second-hand 
VIBRATORY ROLLERS: 
Stothert and Pitt 28W Model, 654cwt. 
Rob Roy Tandem, 24cwt. Model. 
HO!ISTOWERS 
Hemel-Ward Rover, 10cwt. capacity model, 20ft. 
delivery height extending to 84ft. 
A.C.E. Squirrel Mobile Hoist. 
A.C.E. Comet Mobile Hoist. 
DUMPERS 
Barford 1-ton 75 Model, Diesel. 
Barford 2-ton 150 Model, Diesel. 
Douglas 10-ton 944 Model, Diesel. 
PORTASILOS: 
20-ton Models available for immediate delivery, new 


and second-hand. 
New 11-ton, 15-ton and 30-ton Models also available. 
BATCHING PLANTS 
New and second-hand Plants available 
BULK CEMENT TANKERS 


All Models available; reasonable delivery. 
TRUCK MIXERS: 
4yd. and 6yd. Models, high discharge. 


AGITATORS: 
and 4yd. Models. 
MONORAIL EQUIPMENT: 
New and second-hand available. 

BLOCKMAKING MACHINES: 

PX Automatic Blockmaking Machines. — 
Winget Vibratory Slab and Block Machines. 
Trianco Vibratory Block Machines. 


POKER VIBRATORS: 


3yd., 3'2yd. 


A.C.E. Humdinger Portable Immersion Vibrators, new 
and second-hand. 
STEEL FORMWORK: 
Road Forms, Shuttering, Trench Sheeting, Column 
Clamps, Props, and Floor Centres. 


CONTRACTORS’ TOOLS: 
All classes of Contractors’ Tools and Equipment are 
available for immediate delivery. 


THOs. W. WARD, LTD., 


ALBION WORKS - - - - SHEFFIELD 
"Phone: 26311, Extension 225. 


SUPPLEMENT 2053 
PLANT 
UDLEY VALE, LTD., OFFER FOR SALE: 
3-ton Neals NMS MOBILE CRANE, 35ft. Jib, 
pneumatics. 

10-ton 2-motor Electric DERRICK, with 120ft. Jib 
and Bogies. New 1958. 

N.C.K. 405, with 60ft. Jib and 1 cu. yd. Dragline 
and Crane Equipments, Dorman Diesel Engine. 
New 1960. 

Delmag DS and D12 Diesel PILE DRIVERS, with 
rope-suspended leaders. 

Larssen and Appleby-Frodingham STEEL SHEET 
PILES, 1, 2, 3 and 4 sections. 


Ruston Diesel LOCO., 2ft. gauge, 25/30-h.p. 
Winget 10/7 Type 7 THH MIXER, with Petter Diesel 


Engine, new 1958, excellent order. 

Several D&S TRACTORS, Model 8R, with Blades or 
Scrapers. 

Sykes No. 7354 and No. 8 Double Drum PILING 
orn each powered by Ruston Diesel 
ngine 


10-ton Butters Steam DERRICK CRANE, with 120ft. 


Jib, new 1957, excellent order. 

S-ton Butters Electric SCOTCH DERRICK, 120ft. Jib, 
with Bogies. 

Four Johnson 1'2 cu. yd. Diesel DUMPERS. 


Two Stothert and Pitt 54T Vibrating ROLLERS, Petter 
Diesel Engine. 

KL44 MOBILE CRANE, 24ft. Jib, pneumatics. 

19RB EXCAVATOR, with Dragline Equipment. 


DUDLEY VALE, LTD., 
9 Palace Street, London, S.W.1. ViICtoria 0252. 
‘OR SALE, 10RB, 15000 series, Dragline Jib, 


Skimmer and Trencher, £875. 
Write Box P.SO69, ‘“* The Contract Journal." 


RIESTMAN Wolf, 5000 Series, Skimmer/Trencher 
and Luffing Shovel, very little use, £975. 
Write Box P.5070, ‘* The Contract Journal." 


FOR HIRE 
ALL BUILDERS’ PLANT 


Alloy and Steel Scaffold tube, 
boards, fittings, Acrow props, 
concrete mixers, etc. 


Prompt delivery, competitive prices and 
terms arranged 


M. SANDERS LTD. 
18/20 Medilar St., London, S.E.5. ROD 5143 


ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5, 













& Immediate delivery 
*%& Generous part 
exchange allowance 
* Favourable Sale or 
Hire Terms 
* Demonstrations 
arranged ; 





GREAT BARFORD BEDFORD Telephone 201 





with the 
Massey-Ferguson ‘203’ 
Tractor Digger Shovel 









RING 

Gt. Barford 201 
TODAY 

Ask for 






ah aa bee 


Industrial Sales Dept. 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
t ANT FOR SALE. OR SAL E. OBLE PLANT AND 
Two 2-tool MOBILE COMPRESSORS, Atlas-Copco 19RB EXCAVATORS, two available, choice of 143 Hersham Road, Walton-on-Thames, Sur 
NT9V, with Dorman 4B8K11_ Engines, electric _ equipments. From £1,000. : Telephone: Walton-on-Thames 23693/7.°"" 
starting, mounted on Bedford short-wheelbase Priestman Panther, 1953, with Shovel Equipment, Euclid 15-ton DUMP TRUCKS, Model 27FD, Cumm) 
chassis. £900 Diesels. Offers. + Summing 


Broadbent 14in. x 54in. $.S. CENTRE LATHE, motor- 
ised, 3'gin. hollow mandril, 12 spindle speeds 
6.7-230, c/w 24in. faceplate and 12in. Four-jaw 
chucx. 

One Dorman 40S CYLINDER HEAD. 

Several Parker S/3'2 CONCRETE MIXERS. 

SKIMMER BUCKET tor Tiger Mk V_ Exravator 

Priestman Cub Mk. V_ EXCAVATOR, No. A8924, 
purchased new April, 1958, fitted with Dorman 
2LB Engine, with 18in. tracks, Backacter Equip- 
ment, 2ft. Bucket. 

WILSON PLANT HIRE, LTD., 
Weedon Road, Northampton. 
Telephone: Northampten 4653 and 4654. 


OR SALE, Dinkum DIGGER Mk. 4, fitted with 
Whitlock Doza-Loda Front Shovel, on 14-30 
6-ply rear tyres and 750-16 6-ply front tyres, com- 
plete with Cab, 48in. Front Shovel and 72in. Dozer 
Blade, 24in. and 18in. Excavating Buckets, in very 
good order, new August, 1957, £975.—GEORGE 
DIXON (PLANT), 30/38 Bell Hill Road, St. George, 
Bristol, 5. Tel.: Bristol 58609. 
OR SALE. 
10RB, 22500 Series, any or all equipments. 
19RB, 18900 Series, Dragline and Grab Equipments. 
D4, 2T Series, with L.P.C. Angledozer. 
All in good condition. Can be seen working. 
R.. J. HUGGARD (CONTRACTORS), LTD., 
Marlow Bottom, Bucks. Tel.: Marlow 1190. 


OR SALE, Five Challenger | BULLDOZERS, with 

Gardner 3-cyl. Engine, 60/6S-b.h.p., Power 
Winch at rear, year 1954, first-class condition. 
Contact: C. EVANS AND SONS, LTD., Burnside 
Wharf, Burnside Street, Bow, London, E€.3. Tel.: 
ADV 5691-3. 


OR SALE, Smith 8 '4 cu. yd. EXCAVATOR, fitted 
with Backacter Equipment, including 30in. and 
24in. wide Buckets, Petter 3B Engine, new 1953, 
one owner, perfectly maintained. Can be seen working. 
Apply BAGGULEY AND BARKER, LTD., 133 North 
Sherwood Street, Nottingham. 


ANTED, HIRE or PURCHASE (six months 
contract), STACKER CONVEYOR (24in.), with 
Tip Hopper. Also CEMENT SILO, with continuous feed 
(Screw or Conveyor), 10/20-ton capacity. 
Write Box P.SO68, ‘* The Contract Journal." 


JGOR SALE, 5-ton Electric DERRICK, 90ft. Jib, by 
Butters. 
Write Box P.5053, ‘* The Contract Journal.” 





Hergarth 


F YORK LTD 





MAIN DISTRIBUTORS 












New ALLEN 9/15 TRENCHER £3,750 
New ALLEN 3/12 TRENCHER £1,100 
New j.C.B. 4s, ex stock 
New J.C.B. 4L, ex stock ...... £1,725 
1959 HYDRA-DIGGA/LOADALL 65 

1,60 


1958 


1.C.B. Mark Is from 
1961 J.C.B. 4, 

















1959 HOWARD Super 
1959 HOWARD Super .. 
1957 HOWARD Standard 
1959 WINGET 88, plus grad 
1946 ALLEN-PARSONS 25 
SMITH Super 10 ....... 
ous na’ ve Re aa <a 

TRACTOR, Cat ar £450 
FOWLER Challenger 1 TRACTOR £650 


All reconditioned machines carry 
three months’ warranty. 


























Telephone: York 55181/2 & 54557 


You cant bsewmth DEL M AG on 






Smith 10 DRAGLINE EQUIPMENT, £160. 
Smith 10 Narrow TRENCH BUCKET, £50. 
19@B SHOVEL BUCKET, reconditioned, £125. 
19RB DRAGLINE EQUIPMENT, £350. 
Williams 5g Heavy Duty DRAGLINE BUCKET, £100. 
New Smith 8 TRACKS, £125. 
Reconditioned 33RB_ TRACKS, £325. 
a TD9 TRACTOR, Hydraulic Equipment, 
DB30 TRACTOR, Hydraulic Equipment, £400. 
Bray Hydraulic LOADING SHOVEL, £375. 
Aveling-Barford 4'z2yd. DUMPERS, £375. 
Aveling-Barford DUMPER SPARES and SKIPS. 
Coles 5-ton Diesel/Electric CRANE, £1,000. 
Carlisle GRADER, £1,250. 
8-ton SEMI-LOW-LOADER and Unit, £200. 
HOLLAND PLANT, LTD., 
Otley, Yorks. Tel. 2940-3073. 


LOGGETTS PLANT HIRE. — For COMPRESSORS; 
TRACTORS: DINKUM DIGGERS; DOZERS; CALF- 
DOZERS; CRANES; ROAD ROLLERS; FLOOR 
CENTRES: ACROW _ PROPS; PAINT_ SPRAYERS; 


MOBILE SITE OFFICES; PUMPS; HOISTS, 8/15Scwt.; 
ROADFORMS, Sin. to 10in., Light and Heavy 


Section. All CONTRACTORS’ PLANT, long or short 
HIRE.—2 Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 





| Dae Diesel PILE HAMMERS for HIRE. . . 
DS, D012, D22, available with rope suspended 
leaders and leg guides, suitable for driving any section 
of piles. Also G17T Delmag PILE FRAME, with 
Turntable and Diesel Winch. 

DUDLEY VALE, LTD., 
9 Palace Street, London, S.W.1. Tel.: ViCtoria 0252. 


ANTED. — Crawler TRACTORS, BULLDOZERS, 
EXCAVATORS, DIGGERS, ROAD ROLLERS, 
LOW-LOADERS, etc. Prompt cash and collect.—Offers 
to ROBIN BOSWORTH, Ludlow, Shropshire. Tel.: 
Stoke St. Milboro 237. 


OR HIRE in Leicestershire and adjacent counties 

Coles and Hydrocon MOBILE CRANES and |.C.8 

EXCAYATORS.—CRESSE PLANT HIRE, Thurmaston 
Leicester. Svston 2932/3. 


VAILABLE for use, 300-ton PRESS. We are well 
equipped, especially for Lima 1201 work. Heavy 

Salvage Work and TRANSPORT. 
ELLIOTT, York 78169. 


SDHONE MITCHELL'S PLANT SERVICES, LTD., for 
the HIRE of a Weatherill LOADING SHOVEL. 
HOW 3493. 











A. R. C, 
Are best CASH BUYERS of EXCAVATORS, TRACTORS, 
PLANT and MACHINERY. You will do a good 
deal better at: 
A.R.C. MOTOR CO., LTD., 
Redhill Works, Arnold, Nottingham. 
Telephone: 26-3331/S. 


WELDERS 


300 amp. LINCOLN PORTABLE 
DIESEL SETS 


Very Keen Rates—For Long Term Hire 


MOORE’S PLANT LIMITED 


105-129 MARKFIELD ROAD, N.I5 
Phone: TOTtenham 0401/8 











19RB, 12489, 4VROHN, Skimmer/Backact 
Vina’ 201" Wad “Seve” ioe nantes 
ima , fitte ovel, 9, C ins 'H Biecl 
ORB ne Ohes ae 
» 17096, 3VREN, Skimmer /Back 
JORB, 13184, 3VRHN, Dragline, £85000" ©1:200, 
° a) N, Skimmer /Back 
BACKACTER, 19RB, £250. acter, 6008 
10RB FACE SHOVEL EQUIPMENT, £250, 
Set 22RB TRACKS, new, rusty, £300. 
Priestman 12/10 Double Rope GRAB, £125 
3VRON 10RB ENGINE, as is, £75. ; 
Toredo SCOOP for Priestman Wolf, £50. 
19RB BACKACTER BUCKET, 2ft. wide, as new £8 
Reon doy Ter ane eer £75. + $00. 
ansomes-Rapier 3, Dragline Equipment, £200 
ROTAVATOR, Gem, J.A.P. ine : 
van ine m, J Petro! Engine, excellent 
Chaseside SHOVEL, rope operated, P6 Di . 
O, £135. Diesel, 1949) 
ey hs Oran jase S59, £95. 
aterpillar AXCAVATOR, 7 
Pier | U32634, 1956, 
Drott 4-in-1, 1949, good condition, £2,250. 
Ace ina MOBILE HOIST, Petter Diesel, 1954, 
Onions WINCH, D4 Tractor, £75. 
Pegson RAMMERS, £10 each. 
oe <10 C-f.9., Kaceroliter 04 ENGINE, £250 
eals cwt. ° » Latt : 
Engine, £95. oe hy Pie 
P20 PORTASILO, 1959 Model, good order, £350 
NOBLE PLANT AND ENGINEERING CO, 
143 Hersham Road, Walton-on-Thames, » Surrey 
Telephone: Walton-on-Thames 23693/7, 


ANTED, EXCAVATORS—Lima 1201 3 cu. yd 

Lima 802 2 cu. yd., N.C.K.304 34 cu, yd. 
Condition immaterial. Similar machines will be con. 
sidered. —- MATHEW BROTHERS, Matbro_ House 
Beddington Lane, Croydon, Surrey. Tel.: Thornton 
Heath 3402. 


AILS, RAILWAY LINE ATTACHMENTS, RAILWAY 

SLEEPERS of all grades and CROSSING TIMBERS 
from 8ft. Gin. to 20ft. long for SALE. Deliveries ex 
stock. State use required for.—F. HIRD AND SONS, 
Armthorpe, Doncaster. Telephone: Armthorpe 339. 


EW FORK LIFT TRUCKS, al! makes.—WILLIAM G, 
SEARCH, LTD., Whitehall Road, Leeds, 12 
Telephone 639081 (10 lines). , 


ANTED, Drott SHOVEL and BTD6 BULLDOZER. 
Write Box L.O.741, “ The Contract Journal,” 


Crescent Plant 


ror FISCH cavers 


Send for full details 
209 CRESCENT ROAD, BARNET, TEL: 2309 


NEAL’S (Ptant Hire) L” 


SERVE THE SOUTH 


Immediately available for hire on the 
South Coast;— 
Excavators, Tracto-Shovelis, 
Mobile Compressors, 
Fergusons, Mobile Cranes, 
10 BD 3 c.y. Diesel Rollers, 
Petrol and Diesel Rollers, 
Concrete Mixers, etc., etc. 
All enquiries promptly dealt with 
Phone - - Chichester 3777-8-9 




















COVENTRY GRANE HIRE 


PROPRIETOR : ALEC STATHAM LTD. 


BRANDON ROAD, BINLEY, COVENTRY 
TELEPHONE: WALSGRAVE ON SOWE 3113 









your Pile Driving Contracts 








Lorry mounted Crane Hire fleet. 
Capacity 2 to 25 tons. 
Jib lengths to 120 fe. 
Fly jibs to 20 ft. 
Country wide service. 






Telephone: ELGar 6777 (4 lines) 


OOt 





EQUIPMENT LIMITED 
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oR SALE. 
CONCRETE MIXERS, Petro! and Diesel, 5/3'2, 
Winget, Millars, etc., from £45. 
1R Portable COMPRESSOR, 100 c.f.m., Electric, £150. 
Air-hydraulic RAM PUMPS, on trolleys, £25. 
s-ton Morgan DERRICK, Electric, 85ft. Jib, £600. 
7-ton A.G. DERRICK, Electric, 120ft. Jib, £3,750. 
20-ton Morgan DERRICK, Electric, 115ft. Jib, £5,500. 
Priestman 17/14 GRABS, with teeth, £75 each. 
5-ton CAPSTANS, Electric, £600 each. 
CRANE SKIPS, '2 to 2 cu. yd. capacity. 
Goodenough PUMPS, 1'2in. to 6in., Petrol and Diesel. 
New Maximixam CONCRETE MIXERS, 3/2 to 7/S. 
Maco PIPELAYING WINCHES, '2-ton to 2-ton, and 
PIPE DOGS, all sizes and capacities. 
New ROADFORMS, Gin. to 10in. section. 
CONCRETE PLACING SKIPS, '2 to 2 cu. yd. capacity. 
M.E. ENGINEERING, LTD., 


457 Finchley Road, London, N.W.3. 
Telegrams: Mengilim, London, N.W.3 
Telephone: HAMpstead 7481-2-3. 


GTEEL SHEET PILES FOR SALE. 

S 30 Larssen 1GB, lengths 12ft./20ft. 
32 Larssen 2, lengths 10ft./12ft. 
60 Larssen 2, lengths 15ft. /20ft. 
60 Larssen 2, lengths 20ft. /25ft. 
150 Larssen 2, lengths 25ft. /30ft. 
300 Larssen 3, lengths 30ft./40ft. 
150 Larssen 4B, lengths 45ft./SOft. 
35 Frodingham 1A, lengths 7ft./10ft. 
250 Frodingham 1A, lengths 15ft./2Oft. 
50 Frodingham 1A, lengths 10ft./14ft. 
60 Frodingham 1B, lengths 12ft./14ft. 
30 Frodingham 1B, lengths 16ft./17ft. 
250 Frodingham 2, lengths_2Oft. /25ft. 
65 Frodingham 2, lengths 25ft./32ft. 
80 Frodingham 3, lengths 2Sft. 
25 Frodingham 4, lengths 37ft./4Oft. 
Also various Larssen and _ Frodingham 

JUNCTION PILES. 
DUDLEY VALE, LTD., 
9 Palace Street, London, S.W.1. ViCtoria 0252. 


F YOU WANT TO PURCHASE OR HIRE any 
I CONTRACTORS’ PLANT, please get in touch 
with METAL UNION (PLANT), LTD., 75 Victoria 
Street, London, S.W.1. Telephone: ViCtoria 4868/9, 
7429, 2177/8. 


ILING REQUIRED. Larssen Sections No. 1, No. 2 

and No. 3. Immediate inspections and decisions. 

ROADS AND RUNWAYS, 26 Victoria Street, London, 
$.W.1. Tel.: ABBey 4905 or Bridgend 4163. 


USED 
EQUIPMENT 
with a 

GUARANTEE 


CHASESIDE 
USED EQUIPMENT 
DIVISION 


iF YOU REQUIRE A RELIABLE 

USED MACHINE, YOU NEED 

LOOK NO FARTHER THAN 
HERTFORD. 


me and inspect our full stock, for In 
addition to the machines listed below, we have 
machines at prices to suit all requirements. 


CORNER 





































HYDRAULIC LOADING SHOVELS: 
Stock No. Price ex works 
$K.1148.—1955 LOADMASTER 510, Perkins 
L4 Diesel Engine. All-weather Cab. Lighting. 
1 cu. yd. Toothed Scoop. Good tyres, rears 
1400 x 24. Seen HERTFORD ............ £850 
$K.1200.—1956 LOADMASTER 500, Fordson 
Diesel Engine. Alli-weather. Cab. Lighting. 
1 cu. yd. Toothed Scoop. Tyres good, rears 
1400 x 24. Seen HERTFORD ............ £995 
$K.1467.—1956 LOADMASTER 500, Fordson 
Diesel Engine. All-weather Cab. Lighting. 
1 cu. yd. Toothed Scoop. Good tyres. Seen 
HERTFORD _...... ian nares «Geman aie £975 
SK.1488.—1956 LOADMASTER 510, Perkins 
L4. Cab, open-sided. 34 cu. yd. Scoop. Good 
tyres, rears 1200 x 24. Seen HERTS 
$K.1615.—1958 LOADMASTER 700, Fordson 
Diesel Engine. Open-sided Cab. Power 
Steering. Lighting. 1 cu. yd. Toothed Scoop. 
Good tyres, new 1400 x 24 on rears. Very 
good machines. Seen HERTFORD ...... £1,275 
SK.1850.—1960 LOADMASTER 700, Fordson 
Diesel Engine. Power steering. All-weather 
Cab. Lighting. 1 cu. yd. Toothed Scoop. 
New tyres, rears 1400 x 24. Excellent 
machine. Seen HERTFORD ............ £1,450 
SK.1634.—1-ton CHASESIDE Mobile Crane, 
fitted with Fordson Diesel Engine (recondi- 
tioned). New Jib, Pulley Block and Hook. Cab. 
New tyres all round. A bargain. Will be 
ready in approx. 14 dayS .........sseee- £800 


THIS WEEK'S SPECIAL OFFER: 
Ex Demonstration LOADMASTER  4-wheel 
drive and 2-wheel drive machines offered at 
greatly reduced prices. Hours worked from 
as little as 400 to 700. This is_an oppor- 
tunity to secure a real bargain. Full income 
tax allowance as applied to new equipment. 


We also usually have for sale, among 

other items of Construction Equipment, a 

number of used Loading Shovels of other 

manufacture, such as Bray, Muir-Hill and 
Weatherill, etc. 


CHASESIDE ENGINEERING CO., LTD., 
Used Equipment Division, 
Station Works, Hertford, Herts. 

Tel.: Hertford 3113-8. 


TAS/UED/103 
















MOORES 
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OR SALE. 
Priestman Wolf Mk. IIIA, makers’ No. A6355, 
new March, 1953, Dorman Diesel Engine, fitted 
_ With Backacter Equipment, £1,200. 

Priestman Wolf Mk. IIIB, makers’ No. A6494, new 
july, 1953, Dorman Diesel Engine, fitted with 
_Backacter Equipment, £1,100. 

Aveling-Barford 35cwt. ROLLER, Type YSH-AHS591, 
fitted with Twin-cylinder Water-cooled J.A.P. 
Engine, £150. 

David Brown TRACKMASTER, 34.5-h.p. Diesel Engine, 
makers’ No. TAD3/40/10082, fitted with Blaw 

_. Knox Mk. 1 Dozer, £450. 
Bristol DOZER 25, makers’ No. 7612/1, fitted with 
_, Perkins P3 Diesel Engine, £250. 

Bristol DOZER 22, makers’ No. 6795/1, fitted with 
Perkins P3 Diesel Engine, £200. 

STEAM WINCH, Double Drum, Zenith 7'4in. x 10in. 
cylinders, friction clutches, £60. 

TRENCHER, Aveling-Barford, Self-hauling, makers’ 
No. BA00340, suitable for 9in. to 18in. trenches, 


£75. 
SANGWIN, LIMITED, 
Dansom Lane, Hull. Tel.: Hull 29921. 


ARROW TRENCH BUCKETS to fit all 

machines. SALE or HIRE. The Norton Backacter 
Bucket designed by user digs harder material and 
empties more efficiently. Sizes 1ft. 6Gin./2ft. 4in. 
IMMEDIATE DELIVERY. Other sizes within 10 days. 
Contact NORTON PLANT HIRE, LTD., Ramsden, 
Billericay, Essex. Telephone: Ramsden Heath 365/6. 


TEEL SHEET PILES, TRENCH SHEETS and PROPS 
URGENTLY WANTED. Ali sections bought, large 
and small quantities. Immediate payment. 
DUDLEY VALE, LTD., 
9 Palace Street, London, S.W.1. Tel.: ViCtoria 0252. 


ANTED, ALL TYPES OF CLETRAC 

TRACTORS, any_ condition. State Serial No. 
and price required.—C. J. THORNE AND CO., LTD., 
Uckfield, Sussex. Telephone: 178 (3 lines). 


REENS new VIBRATORY ROLLERS, hand and 
tandems, Immediate delivery.—DIAL-MEC, LTD., 


Canton HEI, Hertford. _Teleshene:_Wertioré _3173. 
ONTACT HAWLEY PLANT, LTD., Dartford. 
Telephone 21166, for all your A.C.E. 


MACHINERY REQUIREMENTS. 


S£T of 10-ton DERRICK CRANE BOGIES, standard 
gauge. SALE or HIRE.—JOSEPH PUGSLEY AND 
SONS, LTD., Bristol, 5. Tel.: Bristol 56037. 


Ready Mixed Concrete 


TRUCK MIXERS and AGITATORS 
FOR SALE 
STANDARDISATION OF FLEET 


We have a number of various types and 


capacities for immediate sale — all clean 
and in working condition. Prices of complete 
units from £1,200. 


Please write 
General Transport Manager 
Ready Mixed Concrete Limited 
2-3 The Sanctuary, London, S.W.|! 


FOR SALE and HIRE 


Drott Skid Shovels 
j.C.B. Excavators 
Air Compressors 110 to 630 cu. ft. 
Vibrating Rollers 
Pumps Diesel Driven 
Parker Concrete Mixers 
Platform Hoists 
Diesel Welding Sets 
Crane Skips 5 cu. ft. to I yd. 


JOSEPH THOMPSON & CO. 
(LIVERPOOL) LTD. 
Wakefield Road, Netherton 
Liverpool, 10 
Tel: Aintree 6262 


FOR HIRE 


QUARRY BANK, BRIERLEY HILL, STAFFS. 











COMPRESSORS 


J. W. COX PLANT HIRE LTD. 


re 


or SALE. 
Caterpiliar D4, wide gauge, fitted L.P.C. Dozer, 


£850. 
Chere D4, standard gauge and L.P.C. Angledozer, 
Caterpillar D4, standard gauge, fitted Hyster Winch, 


Caterpitiar 02, standard gauge, fitted L.P.C. Equipment. 


International TD9 and RB Equipment, £575. 
Allis-Chalmers HD14, fitted Winch and Dozer, £750. 
Allis-Chaimers HD7, fitted Dozer, £325. 

Fordses _ County, fitted Bray Hydraulic Equipment, 


Caterpillar R4, fitted Hyster Winch and Dozer, £215. 
Fowler VF, Hydraulic Equipment, £285. 

Onions 6yd. SCRAPER, £175. 

Case LA TRACTOR, £145. 

Priestman Wolf EXCAVATOR, £390. 


Holman 2-tool Self-start Diesel) COMPRESSOR, £245. 
Atlas 2-tool COMPRESSOR, £150. 
Hobart 300-Amp. Mobile WELDER, £85. 
a ee An rea. TRAILER, 

-ton, ornycro . . 
LAND-ROVER, 1954, £140. ee ae 
Scammell TRACTOR, fitted Gardner 6LW, £175. 

ROBIN BOSWORTH, 
Tel.: Stoke St. Milboro 237. 
Near Ludiow, Shropshire. 


Fo SALE from our own stock.—Lima 2400, with 
120ft. Dragline Boom, 7yd. Bucket, driven by 
Caterpillar Diesel D397 Engine. This machine was 
new in May, 1959, and is one of the latest to come 
into this country, and has only been worked as a 
Dragline. Here is a real opportunity for a serious 
buyer who requires a machine of this size, and is not 
looking for the cheapest machine, but the best at 
a fair price.—PLANT SALES, LTD., 25 Castlereagh 
Street, W.1. Paddington 2663. 


F®& SALE, 2'2/3 cu. yd. Ransomes and Rapier 
TRUCK MIXERS, on Leyland chassis.—WILLIAM 
G. SEARCH, LTD., Whitehall Road, Leeds, 12. Tele- 
phone 639081 (10 lines). 


RIESTMAN Wolf IIIB EXCAVATORS for SALE; 

with Dragshovel Equipments. Overhauled and in 

very good order.—BROOKS AND JOHNSON, LTD., 
Abington Grove, Northampton. Tel. 31407. 


‘OR SALE, 5S-ton 2-motor Electric DERRICK, 120ft. 
Jib, Butters. 
Write Box P.SOS5, ‘‘ The Contract Journal.” 


FOR SALE 
12 cu. yd. LE TOURNEAU SCRAPER 


New late 1958. Excellent condition. 
PRICE £700-0-0 


WATFORD PLANT HIRE LTD. 


ROYAL LONDON CHAMBERS 
27-29 CLARENDON ROAD, WATFORD, HERTS. 


LINER 


‘CUMFLOW’ MIXERS 
FOR SALE: 


SIZE No. 1A.—4ft. dia. pan. With 
Loading Hopper. Reconditioned 
throughout and excellent 


SIZE No. 3.—Sft. dia. pan. New 1944 
but first used 1957. With Water 
Tank but without Loader. 4ft. 6in. 
discharge 


14/10 cu ft. — Portable Mixer on 
four steel wheels, Sft. dia. pan. 
New 1952. Petter AVA2 Diesel 
Engine. With Invarak Tank - and 
Batch Loader 


SIZE No. 3A.—6ft. dia. pan. New 
1955. Complete with Invarak 
Water Tank, Loading Hopper, 
Electric - powered Discharge Door, 
and Weighgear. Clean and in 
excellent order. Price on application. 


SIZE No. 3A.—New 1958. With 
Water Tank but without Loader or 
Structure 


AN R. DAVIES 


20 WHITELADIES. ROAD, BRISTOL, 8. 
Telephone 38418 (3 lines). 


Suppliers of Block Making Machines 
and Concrete Plant. — 













- 60-600 C.F.M. 


Phone: CRADLEY 66266 







TOTtenham 
0401 


(10 lines) 
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ALES PLANT REGISTER, LTD. 


OFFER FOR IMMEDIATE SALE: 
EXCAVATORS: 
SMITH 8, new 1954, Backacter, Skimmer and Drag- 
line Jib, good condition, £900. 
PRIESTMAN WOLF, Dragline and Skimmer /Backacter, 
No. 7900 Series, Dorman Diesel, £2,500. 
SMITH SUPER 10, Skimmer/Backacter, Dragline and 
Crane, 1956, £1,950. 

10RB, 17000 Series, F/S, very good condition, £1,650. 

19RB EXCAVATOR, 9000 Series, F/S, good condi- 
tion, £1,650. 

PRIESTMAN TIGER, 1958, Dragline, £3,350. 

SMITH 21, 1956, F/S, Gardner Diesel, £3,250. 

22RB EXCAVATOR, 21000 Series, Dragline or F/S 
Equipment, very good condition. Price on 
application. 

N.C.K. 304, Dragline Equipment, 
order, £2,500. “7 

33RB, an Series, Dragline and F/S, good condition, 
£2 


,000. 
37RB, 7000 Series, Dragline, rebuilt, £4,950. 
43RB, 15900 Series, Dragline, very good condition, 


£7,000. 
S4RB, 22000 Series, F/S, very 


£19,250. 

N.C.K. 605, Dorman Engine, long and wide tracks, 
110ft. Crane Equipment, 60080 Series. Price on 
application. 

FOR A COMPREHENSIVE LIST OF PLANT FOR 

SALE AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 

14 Lower Grosvenor Place, London, 

3501, 8080, 9886 (15 lines). 


OR SALE OR HIRE: JUBILEE TRACK; TIPPING 
WAGONS; BOGIES, etc.; B.H. and F.B. RAILS 
for re-laying or shoring; Pierced Steel PLANKING 
and SHUTTERING PANELS; HAND WINCHES; SHEAR 
LEGS and CHAIN BLOCKS; CRANE BUCKETS; LIFT- 
ING JACKS; STORAGE TANKS; GIRDERS; ANGLES; 
CHANNELS and ROOF TRUSSES; Steel Frame and 
Wooden Section BUILDINGS; Steel and _ Cast-iron 
TUBING up to 24in.—CYMRIC TRADING CO., LTD., 
Liandaff, Cardiff. 


OR SALE, 60-ton Clyde Goliath Electric 
TRAVELLING CRANE, with 5-ton auxiliary hook, 
SOft. overall span. Price on application.—THOS. W. 
WARD, LTD., Brettenham House, Lancaster Place, 
Strand, W.C.2. Temple Bar 1515—E€xt. 112. 


‘OR SALE or HIRE. latest type AIR LOCKS, L.P. 

COMPRESSORS and MEDICAL LOCK for caisson 

sinking. — A. E. FARR (PLANT HIRE),  cTD., 
Westbury, Wiits. Tel. 356. 


OR SALE, J.C.B.4, new September, 1960, com- 

plete with 18in., 30in. and 36in. Digger Buckets, 

Serial No. 6261, in very good condition. Lying Sussex. 
Write Box P.4946, ‘‘ The Contract Journal." 


Wa&4nNrTeD. SGME or ABG CONCRETE PLACING 
PLANT, including Spreader, Finishers, 15ft. 
gauge.—Write details of condition, to Box 
P. 5013, ‘* The Contract Journal.”’ 


EITZ G10 TOWER CRANES for SALE, brand 
new, £1,700 each.—TOWER CRANE SERVICES, 
Benhams House, Horley Row, Surrey. Horley 1147. 


1500 Series, good 


good condition, 


Further details: 
S.W.1. ViCtoria 7531, 


price, 


EQUIPMENT 


SALES & HIRE CO. LTD. 
FOR HIRE 


TRAXCAVATORS 955 


FITTED SIDE TIP & RIPPER 
CAT. D.7.’s Dozer or Scraper 
19 R.B.’s — Any Equipment 
HOUNSLOW 883! 


MODERN CONTRACTORS’ PLANT 


Now available for SHORT- or LONG-TERM 
HIRE. Also Non-Mechanical Plant. All 
inquiries promptly attended to. 


PLANT FOR SALE—SURPLUS TO OUR 
REQUIREMENTS: 


Double Drum WINCH for O06 

10ORB SKIMMER BUCKET. 

Several Drayton 15cwt. DUMPERS. 

One Stothert and Pitt 10/7 MIXER. 
One Winget 10/7 MIXER. 

One Winget 5/3'2 MIXER. 

Two Winget 7/S MIXERS. 

One Mobile Twin Swing BSATCHER. 
Several 10RB EXCAVATORS, with any Equip. 
Several 4in. DIAPHRAGM PUMPS. 

Several 3cwt. and 7cwt. Ace HOISTS. 

Two SITE CARAVANS. 

2'2-ton Aveling-Barford ROLLER. 


[ RONALD LYON (PLANT HIRE) LTD., 


Laundry Road, Fulham, London, W.6. 
Telephone: Fulham 0712. 


Tractor. 


MOORES P 


Warsop Centrifugal and Wickham Diaphragm. 


RANES FOR SALE FROM OUR OWN STOCK. 
Test Certified before Dispatch. 
8'2-ton Rapier Super Diesel /Electric, pneumatics. 
S-ton_ Coles-Thornycroft, Series 7, Mk. 7, Wire 
Derricking. 
a Lorry Crane, Dorman Diesel, 25ft. 
ib. 
6-ton Rapier Standard Petrol/Electric, on solid rubbers. 
2'2- P Morris Petrol/Electric, pneumatics, electric 
start. 
New Staffa Diesel /Hydraulic, 
Taylor Jumbo Diesel/Hydraulic, 
134yd. Hydraulic Grab. 
2-ton Neals NM, Ruston Diesel, pneumatics, 30ft. Jib. 
2-ton Jones KL22, Diesel, pneumatics, 24ft. Jib. 
20ST Record TOWER CRANE, self-erecting, pneumatic 
tyres, Scwt at 34ft. radius. 
2-ton Rapier 410, Perkins Diesel, tracks, 28ft. Jib 
Agents for New Cranes of all types. 
Hire Purchase. Spares. Service. 
WILLIAM R. SELWOOD, LTD., 
Chandler's Ford, Hants. ‘Phone 2981. 


OocK DRILLS—SEVERAL UNUSED EX M.O.S. 
Holman Model SL9 Handril Rock Drills. 
3'4in. x 7gin. Hex Chucks, £35 each. 
24in. Drill Rods for ditto, 12s. each. 
40in. Drill Rods for ditto, 14s. 6d. each. 
1'2in. and 134in. Rip Bits for ditto, 1s. 9d. each. 
2in. for ditto, 2s. each. 
STEELCRAFT MACHINE CO., LTD., 
131 High Street, Cheshunt, Hertfordshire. 
Telephone: Waltham Cross 22020. 


ROTTS FOR SALE. — International BTD6 Drott 
SKID-SHOVELS, new 1956/58, working machines, 
checked over, cleaned, resprayed and re-transferred, 
with 4-in-1 Bucket. Can be inspected at Old Windsor. 
Price £1,950 to £2,200 each. 
AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 
Straight Road, Old Windsor, Berks. 
Tel.: Windsor 3434 or 3384. 


AVE CASH — WILL TRAVEL. — If you have 

SURPLUS PLANT but prefer surplus cash—if 
you wish to sell quickly and without fuss—if you 
would be satisfied with a reasonable price for an 
immediate sale—contact with date, conditions and 
price. —NORMAN E. FIELDS, Forest Edge, Ringwood 
Road, Ferndown (837), Dorset. 


xX STOCK. — Winget 14/10 reversing drum, 

14/10 NT/G, 10/7, 5S/3'2 MIXERS;  1Scwt. 
DUMPERS; VIBRATING POKERS.—HAWLEY PLANT, 
LTD., Dartford. Telephone 21166. 


‘OR SALE, 4,000Ib. capacity Clark Petrol- driven 
FORKLIFT TRUCK, 9Qft. lift. — WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. Telephone 
639081 (10 lines). : . 
OR SALE OR HIRE: Barber-Greene Junior, new 
1957 and Barber-Greene Major, new 1959. 
Glos. WATKINS (ENGINEERING), LTD., Coleford, 
Os 
YOR SALE, 3-ton Hand DERRICK, GOft. Jib, Butters 


make. 
Write Box P.S5054, “ 


MR aa 
& HIRE LIMITED 


USED EQUIPMENT FOR SALE 


1959 

Weatherill 
Cab. 7s cu. 
1400 x 24. 


pneumatics. 
pneumatics, 


The Contract Journal.’ 


Engine. 
rears 
£580 


Fordson Diesel 
Good tyres, 


2HCRQ, 
yd. Scoop. 
Ex works 


1958 
Weatherill 
Cab. 7— cu. 
1400 x 24. 


Fordson Diesel Engine, 
Good tyres, rears 
£695 


2HCRA, 
yd. Scoop. 
Ex works 


1957 

Weatherill 2HCRQ, 
Cab. 7s cu. yd. Scoop. 
1400 x 24. Ex works 


Engine. 
rears 
£750 


Fordson Diesel 
Good tyres, 


19S7 

Bray BL30, Fordson Diesel 
weather Cab. 54 cu. yd. Scoop. 
rears 1400 x 24. Ex works 


Engine. All- 
Good tyres, 
£895 


1956 

Bray BL30, 
weather Cab. 
all round. Very clean machine. 


Fordson Diesel Engine. All- 
34 cu. yd. Scoop. Good tyres 
Ex works £595 


1956 

Bray Crawler Loading Shovel, re-con. engine, 
idiers, etc. 1 cu. yd. Scoop, 14in. tracks. 
Cab. Very good condition. Ex works £1,100 


1960 

Skyhi Ardua, Fordson Power Major Engine. 
Cab. Power steering. 142 cu. yd. Scoop. 
Excellent machine for handling coal or coke. 
Bargain. Ex works a .. £895 


Telephone: Ware 2398 


STAR STREET, WARE, HERTS. 


UMP 


Gvinivan PLANT HIRE CO., LTD., OFFER fo 
Caterpillar D2, SU and 5 Y SALE: 

Cat oie Gas r , Series, — Hydraulic 
aterpillar D4, 2T, 7) and 6U Series, 

Angledozers and P.C.U.s. _— ae Hydraulic 
m3 D6, 4R and 9U Series, with Dozers and 
Caterpillar ‘bz, 3T, 4T, 7M and 17 
odd Dozers and P.C.U.s. A Series, i 
aterpillar D8, 8R, 2U, 13A, 14A 
ens mtted peers and P.C.U.s. om Series, 
aterpillar 18A and 

eT peta. nd 19A Series, fitted Dozers 
Caterpillar 955E TRAXCAVATOR, Series 12A, 
-ateotior No. 12 GRADER. 

e Tourneau Model LP 12/13 cu. yd. § 

Le Tourneau Model LS 9 cu. yd. SCRAPERS 
Le Tourneau Super C TOURNAPULLS. 

Several Onions 12 and 9 cu. yd. SCRAPERS, 
Allis-Chalmers HDSG TRACTO-SHOVELS, Series 4000/ 


11000 
HD20 and HD21 TRACTORS, with 


Allis-Chalmers 

Dozers_and Winches. 
Michigan 17S5A_and 125A Tractor SHOVELS. 
10RB_ EXCAVATORS, 20000 Series, fitted Skimmer) 


Backacter. 
19RB_ EXCAVATOR, 14000 Series, fitted Standard 
choice of equipments, 


Dragline Equipment. 
severe onso ¢ EXCAVATORS, 
. eries, fitted Dragline and F. 
37RB, 9000 Series, fitted Dragline. en 
Sonente a san akcnte Face Shovel. 
evera ima AVATORS, 
s Face Shovel. wih Oregte ae 
ater le ** Reversible Drum Diesel CONCRETE 
Wires: a 21/14 Raised Discharge CONCRETE 
Broomwade Rotary WR120 COMPRESSOR. 
C.P.T. S00 c.f.m. COMPRESSOR. 
Greens 8cwt. Vibrating ROLLER, new 1955. 
1960 CB. HYDRA-DIGGA LOADALI 
! A/LOADAL 
condition. 6 
Also WINCHES, EQUIPMENTS, etc., 
SULLIVAN PLANT HIRE Co., 
4 Denison Road, Feltham, Middlesex. 
Tel.; FELtham 4730, 2664, 7722. 
VAILABLE FOR HIRE. <i 
3 . 33RB, 22RB, 19RB EXCAVATORS. 
v8, D7, D4 Caterpillar TRACTORS. - 
955 TRAXCAVATORS, Drott Shovels. All with 
first-class operators. 
THE ARTHUR SHORT ESTATES CO., LTD., 
Valley Road, Basford, Nottingham. Nottingham 72101, 
UCKET SPECIALISTS. — Special of 
Standard SHOVEL, TRENCHER, GRAB and 
DRAGLINE BUCKETS to suit all machines. Quick 
comer: “wee 12D. ‘wages the makers: NORTONS 
illericay, Essex. T 
Ramsden Heath 365. a 


SKIMMER EQUIPMENT for 19RB, complete with 
Drum Laggings, etc. Excellent condition, £300. 


DUDLEY VALE, LTD., 
9 Palace Street, London, S.W.1. Tel.: ViCtoria 0252. 


SLOGGETTS PLANT HIRE 


COMPRESSORS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 


MARSH PLANT 


for disposal, 
LTD., 


DISTRIBUTORS 


HAMPSHIRE AND WEST SUSSEX 


1.C.B. HYDRA-DIGGA/LODALL 65, mid-1958 
machine. Good choice of equipments ...£1,500 
J.C.B. HYDRA-DIGGA/LOADALL 65, 

1958 machine. Choice of equipments £1 

1.C.B. HYDRA-DIGGA/LOADALL 65, late 
1959 machine. Choice of equipments. Re- 
painted. Very good £1,700 
}.C.8. LOADALL 65, 7s cu. vd. Bucket £850 
RANSOMES 410 EXCAVATOR, Skimmer/ 
Backacter. Recently reconditioned. Offers. 


Exchanges. 
JONES Super 22 CRANE, 


Ruston 
Lattice jib. On pneumatics 
2'2-ton Advance — AND svenys 
Diesel ROLLER £3! 
A.C.E. COMET HOIST, ‘Petter AVA1 _ Diesel 
Reconditioned. Test Certificate issued 
MUIR-HILL 108 Dlesei OUMPER, 

Perkins P6, ready for work 

RECORD TOWER CRANE, Petter Diese! £850 
INTERNATIONAL HARVESTER DROTT 4-in-1, 
cab, July, 1959 £2,500 
A.C.E. 

ROLLER 


Extensive choice of small Contractors’ Plant. 
EXTENSIVE CHOICE of CONCRETE MIXERS. 
All sizes. All prices. Inspections Invited. 


For HIRE — SALES — SERVICE 
‘Phone: EMSWORTH 2032-2634. 


MARSH PLANT 
& MACHINERY CO., LTD. 


SOUTH STREET, EMSWORTH. 


Tel: 
TOTtenham 
0401 


(10 lines) 


HAMPSHIRE. | 


- 











COMPLETE «csc 


% ENGINE naratnd a OVER? 


. A complete service by qualified engineers. 
and delivery by our transport. 
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THIS GIANT IS 18 CUBIC YARDS ZH 


This is the giant that A.E.C. builds—the only Dumptruk in its class designed, powered 
and built by one manufacturer. This is the giant that works a 24-hour day under the toughest 
conditions known to man — moves faster and tips faster — keeps coming back for more, 
Throughout Britain leading contractors have placed repeat orders for these machines. For 
more A.E.C. Dumptruks, contact Scottish Land ! 





DESIGNED POWERED & BUILT BY ‘3’ A.E.C, LIMITED, SOUTHALL, MIDDLESEX ‘0 
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EX SOLE CONCESSIONAIRES: AQZ/ SCOTTISH LAND DEVELOPMENT CORPORATION 


|B fj Cc Glasgow (Shettleston 3546) London (Whitehall 4626) Newcastle (Birtley 432) 


cv 656 
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FIAT 60 Cl Tractor with : 
angle dozer moves the oa ; 
earth at lowest cost per Je ex 
yard. , 

i 


Teamed together, this N.C.K. 

605 Face Shovel with A.E.C. 
Dumptruks make short work 

of an excavation job. 





A MUST on every site, the 
MICHIGAN TRACTOR | 
SHOVEL. 


Here’s the new versatile 
FIAT F.L.4, the ideal | cu. 
| yd. TRACTOR SHOVEL. 


a 








Whatever the site, there’s the right machine for the job at S$.L.D.C. All 
over Britain the orange coloured pliant of this progressive company can be 
seen working away, making profit for the user. Get in touch with S.L.D.C. 


SCOTTISH LAND bevetopment corporation : 


Sole Distributors for A.E.C. Dumptruks in the U.K. 
72 DYKEHEAD STREET, QUEENSLIE, GLASGOW, £.3. Phone: SHEttleston 3546 ¢ 
PORTOBELLO ROAD, BIRTLEY NEWCASTLE. BIRTLEY 432. 
32 ST. JAMES STREET LONDON S.W.1I. Phone: WHitehall 4626. 
Regd. Office: 65 Bath Street, Glasgow, C.2. Phone: DOUglias 2488. 










Phone: 
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MANCHESTER 
ATHERTON 1114 


BIRMINGHAM 
ASHTON @ ALDRIDGE 
UNDER-LYNE — 
4312 









P — we Fr ~~ 7 

—— ena Le . . AYsa as 
ers, hs / he ~~ Jes Be 
ee ee Os ie se 






For further details regarding the activities of the GREENHAM GROUP 
Please POST THIS COUPON TO 671, London Rd., Isleworth, Middlesex. % 
1 am interested in details of:- GROUP 
em OP eee PLANT HIRE GREENHAM (PLANT HIRE)LTO ETC LLe i MA 
TOOLS igi 
EQUIPMENT GREENHAM EQUIPMENTS LTD 
SAND & BALLAST GREENHAM TOOLCO.LTD " 
TYRES GREENHAM SAND & BALLASTCO.LTD 
‘ CONCRETE (Ready Mix) GREENHAM TYRECO.LTD 
Tick where applicable GREENHAM (EAST AFRICA) LTD 
GREENHAM READY MIXED CONCRETELTDO 


ADDRESS 





6/10/61 
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BRITAIN’S 
BIGGEST 
AND MOST 
POWERFUL 
GRADERS 


Aveling-Austin Super 500 Motor Grader; Six-wheel drive, six-wheel steer; 13 ft. 
fully reversible blade; hydraulic controls including blade sideshift; 3 optional 
transmissions—including Allison Torqmatic; 163 or 170 b.h.p. diesel engine. 
Aveling-Austin Pacer 400 Motor Grader; four-wheel drive, four-wheel steer; 13 ft. 
fully reversible blade; hydraulic controls including blade sideshift; 3 optional 
transmissions—including Allison Torqmatic; 163 or 170 b.h.p. diesel engine. 

With the addition of these two powerful extra heavy-weight machines, the Aveling- 
Barford range of Graders now embraces machines weighing from 8,560 lb. up to 30,000 Ib. 
with engines from 56 ‘up to 170 b.h.p. and provides the widest choice available today. 
Whatever the job, be it dirt road maintenance or the heaviest grading task, there’s an 
Aveling-Barford Grader to match it. 

For full particulars of the Super 500 and Pacer 400 please write for Pub. Nos. 1849 and 1868. 


Aveling- 
1 Barford 


PA MSE Pc 
AW B a % 


ee Boe 


Ys § WS Ph 


BY 


27,385 lb. 


163 or 170 


Model MG 20,000 Ib. 113 b.h.p. 
Model MGH 21,500 Ib. 113 b.h.p. 


Model RM SUPER MG Model 99-H 
8,560 Ib. 23,000 1b. 23,000 Ib. 
56 b.h.p. 113 b.h.p. 127 b.h.p. 
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The advanced method of weigh/batching and mixing 
—rapidly becoming the most popular of ‘on-site’ 
concrete preparation plant. 


Ground-le 
aggregate weig. 
and central mix 


Se 
ae 


QUANTITIES . . . continuous feeding by hand or 
radial scraper . . . 


star compartments for 3 to 8 aggregates. 


REMOTE CONTROL OPERATION ... 
_ one man operated lever system. 


ACCURATE WEIGHING... 











viii a THE CONTRACT JOURNAL 


20-STOREY FLATS 
FOR GLASGOW 
CORPORATION 
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Designed by the City Architect and Director of Planning 
A.G. Jury F.RILB.A, A.LS.E FP RSH. F.RLAS 


i 
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For this outstanding project Wmupry chose Kwikform for spans up to 16 ft. and the simple couplers adapt 










Lattice Beams to support the in situ floors. the beam to any desired span. 

Warrsr built three blocks simultancously—GB Mo0rs— ee a ET 
and every one swiftly and safely supported on Kwikform If you want to construct slab floors quickly, cheaply 
Lattice Beams. and safely call us at Kwikform. Our Technical Advice 


Lattice Beams have two components—the Lattice Bureau will be glad to help. We sell, hire and offer H.P. 
Unit and the End Adjuster. They need no propping as well. 


KWIKFORM LTD WATERLOO ROAD BIRMINGHAM 25 ACOCKS GREEN 1152 





TELEPHONE : 
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AND MACHINERY WANTED—-FOR SALE—FOR HIRE 





PLANT 
RACTORS, DOZERS AND WINCHES FOR SALE. 
T Caterpillar D8, complete with Angledozer. 


Caterpillar D4 and D2, with Hydraulic Dozers. 
Challenger 3, complete with Hydraulic Dozer. 
Challenger 1, complete with Hydraulic Dozer. 
Allis HD14, with Dozer. 

Fiat SSL, with Hydraulic Dozer. 

Fordson County, 1957, with Dozer. 

iH.C. TO9, with Hydraulic Dozer. 

Allis HDS, bare machine. 

H.C. BTD6, bare machine. 

Track-Marshall, 1957, bare machine. 
Dismantling all makes of Crawler Tractors for Spares. 





Large stocks of Dozers, Winches, Cabs, Tracks, 
Rollers, Engines, etc., etc., for all makes and 
models. 

NELSON M. GREEN, 
Kirkby Underwood, near Bourne, Lincs. 
Telephone: Dowsby 285. 
oR SALE. 
Vickers Vigor 1000 Series TRACTOR, as new, 


with Angledozer Equipment and Winch, £2,500. 


vickers Vigor 18C Model TRACTOR, suitable for 
spares, £250. 
Fiat 5SLI TRACTOR, with Angledozer, bought July, 
1956, £850. 
RAPID LOADERS, LTD., 
152 Oxford Street, Bilston, Staffs. Bilston 41751/S. 


JONES KL44 CRANE. Recently purchased from, and 
J maintained by, George Cohen, Ltd. May be seen 
Steel, Peech and Tozer site, Rotherham. Price £2,250. 
M AND H MINING CONTRACTORS, LTD., Thurcroft, 
Rotherham. Tel.: Wickersley 2034. alt 


GLOGGETTS PLANT HIRE.—Large quantity of 
S ROADFORMS, most sizes, now available for HIRE. 
Contact us for HIRE of all types of CONTRACTORS 
PLANT. — 2 Burtons Road, Hampton Hill, Middx. 
Tel.: Teddington Lock 1138/9. 


COR SALE, 10RB, with Skimmer and Dragshovel, 
Serial No. 20251, £1,900.—KINGS NORTON 

EXCAVATORS, LTD., Upper Gornal, Dudley, Worcs. 

Tel.: Sedgley 2513. 

JOR SALE, 19RB, 12000, Face Shovel, in good 
working order, £2,650. 


Write Box P.S066, ‘‘ The Contract Journal." 


A{JANTED TO BUY, GRADER, 100-h.p., in working 
order.—METAL UNION (PLANT), LTD., 75 
Victoria Street, London, S.W.1. Tel.: Victoria 4868. 


({7ANTED, 22W Ruston DRILL. \ 
Write Box P.5032, ‘‘ The Contract Journal. 


G.L. PLANT 


LIMITED 


For Sale or Hire 


EXCAVATORS 
DUMPERS 
TRAXCAVATORS 
BULLDOZERS 
COMPRESSORS, etc. 


Enquiries to: 


G.L. PLANT LTD 


DRAKES ROAD, MITCHAM 


SURREY 
Telephone ; MITCHAM 6273 








R CRIPPS AND CO., LTD., have the 
° Items of Used Plant for SALE: 
N/82.—International TD9 Drott SKID-SHOVEL, 92 

Series, fitted with 1'2 cu. yd. 4-in-1 Bucket, 
extensively overhauled, repainted, and in first- 
See. condition throughout, new in July, 1959, 


N /96.—international BTD6 Drott SKID-SHOVEL, new 


fellowing 


in October, 1959, extensively overhauled, par- 
ticularly in track running gear, and repainted, 
in excellent condition, £2,250. 

M/S1.—International BTD6 ODrott SKID-SHOVEL, 
new in December, 1958, fitted with Standard 
1 cu. yd. Bucket and Scarifier, in good working 
order, £1,500. 


$/50.—International BTD6 Drott SKID-SHOVEL, fitted 
with 1 cu. yd. Standard Bucket and Operator's 
Cab, fully reconditioned and guaranteed for three 
months, £2,450. 

$/52.—1International BTD6 Drott SKID-SHOVEL, fitted 
with new 4-in-1 Bucket and Operator's Cab, fully 
reconditioned and guaranteed for three months, 
£2,850. 

N/43.—International TD24, with Front Winch oper- 
ated Cable Buligrader and Onions Model 18 
C.C.U., fully overhauled, with rebuilt engine, in 
immaculate condition and guaranteed, £4,500. 

International TD14 Drott SKID-SHOVEL, fitted with 
2'4 cu. yd. Heavy Duty Bucket. This 1956 
machine has been well maintained, has a rebuilt 
engine, and is in good condition. £2,650. 

N/80.—Hydraulic BULLGRADER EQUIPMENT for 
fitting to International TD9 Tractor, in very good 
condition, £150. 

$/41.—Fiat SSL, fitted with Hydraulic Angledozer 
Equipment. This machine was the property of a 
Public Authority and has been carefully main- 
tained. In good working order. £500. 

Further details available from R. CRIPPS AND CO., 

LTD., at the following addresses: 

Nottingham (Tel. 71161); Manchester (Tel.: Trafford 

Park 1658); Shildon (County Durham) (Tel. 261). 

OR SALE, International TD9, Drott 9K3, 1'2yd. 
Bucket, Cab, worked 1,250 hours, excellent condi- 


tion.—STANLEY PUGH AND CO., LTD., Nantymoel, 
Bridgend. Tel.: Nantymoel 36. eT 


OR SALE, S.G.M.E. 24ft. CONCRETE SPREADER 
AND FINISHER, powered by Lister FR2 and 
FR3 Engines, £4,875. 
Write Box P.S5065, ‘‘ The Contract Journal.” 


ANTED, 38RB EXCAVATORS, with Face Shovel 
or Dragline Equipments. For overseas job. 
Write Box E.E,390, ‘‘The Contract Journal. 





NETHERTON PLANT LIMITED 


DUNNINGS BRIDGE ROAD 
LIVERPOOL, 10 
JOHN DEERE-LANZ DISTRIBUTORS 


Lancashire, The Wirral, North Wales, 
the Isle of Man, Westmorland and Cumberland, 


Official 
for: 


OFFER: 


NEW JOHN DEERE-LANZ 1010 Crawler 


Loaders. Ex stock £3,150 
NEW JOHN DEERE-LANZ 51 Backhoes. 

Dig 13ft. Gin. Offset dig positions, 

independent stabilisers. 
USED BRISTOL Dozer Overloader 

(August, 1960). Good condition £1,150 
USED BRISTOL Dozer /Overloader, Dozer 

Blade and Bucket (July, 1960). 

Good condition £850 
USED 10RB_ Excavators. Choice of 

six machines from £700 to £1,250 
SALES + SERVICE + PARTS 


One of the NORWEST Group of Companies 


AINTREE 5900 





ABRIEL MACHINERY COMPANY, LIMITED. 
International Drott SKID-SHOVEL, B6K3, 
Standard Bucket, Machine No. 5500, 1957, good 
working order, £1,650. 

International Drott SKID-SHOVEL, B6K3, Standard 
Bucket, Machine No. 6412, 1958, good working 
order, £1,750. 


Chaseside SOO, 1957, fitted 1 cu. yd. Scoop, can be 
seen working, £675. 
Chaseside 700, 1959, fitted 1 cu. yd. Scoop, over- 


hauled and fitted reconditioned engine, first-class, 


£950. 
).C.B.4 Hydraulic EXCAVATOR, 1960, c/w three 


Excavator Buckets and Front Shovel, first-class, 
£1,950. 

Dinkum 60/66 Hydraulic EXCAVATOR, 1960, c/w four 
Excavator Buckets and Front Shovel, practically 
unused, £1,950. 

International TD14 Hydraulic ANGLEDOZER, machine 
carefully maintained, £1,175. 

International TD14A Hydraulic ANGLEDOZER, 1952, 
recently overhauled, £1,475. 

DINKUM DIGGER, 1957, c/w two Excavator Buckets 
and Whitlock Front Shovel, overhauled, £650. 
Aveling-Barford 8-ton Three-wheel ROLLER, powered 
by Ruston Diesel Engine, canopy, water tank 
and spray bars, ex M.O.S., little used, £885. 

Marshall 8/10-ton Three-wheel ROLLER, 1951, 
modern type driver's cab, water tank, spray bars 
and scarifier, ex Council machine, really first- 
class, £1,675. 

Ruston-Bucyrus 10RB, 11000 Series, fitted Skimmer) 
eo oamed or Dragline Equipment, electric start, 

Good selection of Ford Trader TIPPERS, from £400. 

New aun 8cwt. Hand-guided Vibratory ROLLER, 


Palmers Lane, Enfield, Middlesex. Tel.: HOW 4351/5. 


Game for PLANT TRANSPORTATION anywhere. 
A telephone call will get you the most competi- 
tive rates in London for your LOW-LOADER needs; 
long or short hauls undertaken with speed and 
efficiency.—Ring now: Howard 4351-5. C. GABRIEL, 
LTD., Palmers Lane, Enfield, Middlesex. 


Fo SALE, 10RB, Serial No. 17751, with Skimmer, 


Backacter and 22ft. Channel Jib. — Apply to 
ROSTANCE (BUILDERS), LTD., Beechdale Road, 
Nottingham. Tel.: Boulevard 365. 





ANTED, 3-ton Neals, Jones or similar CRANE, 
mounted on pneumatic tyres. 


Write Box P.S036, ‘‘ The Contract Journal." 


KA NGO 
HAMMERS 


for 
HIRE 





Youngman i 


CONTRACTORS’ PLANT DIVISION, 
Wandsworth Road, London, S.W.8. 
Telephone MACaulay 2233. 





Members of the 


Lorry Mounted 
Crane 










Association 


% CRANE HIRE & TRANSPORT DIVISION. 


Country-wide Service 
All capacities to 25 tons 

Jib lengths to 120ft. 

Fly jibs to 30ft. 

Fleet entirely Lorry Mounted 


PHONE CEWRA5S3IOF 















| * MARYBONE - LIVERPOOL - 3 
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* Further Classified Plant 


Advertisements on pages 2137-2144 
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pysaeceoen (CONSTRUCTION), 
OFFER FOR HIRE: 

N.C.K. 304 8-ton CRAWLER CRANE, with 70ft. Boom 
and Fly Jib. 

NEALS QM 4/6-ton capacity MOBILE CRANES, Jibs 
from 24/60ft., heavy duty pneumatics. With 
Grabs if required. 

NEALS 2-ton MOBILE CRANES, 
pneumatic tyres or crawler tracks. 

NEALS 15cwt. MOBILE CRANES, 20ft. Lattice Jibs. 

JONES KL44 3/4-ton capacity CRAWLER-MOUNTED 


LTo. 


mounted on 


CRANES, 24ft. Channel to 40ft. Lattice Jibs, 
with 10ft. Jury Jibs. 
COLES and LORAIN 5/25-ton capacity LORRY- 


MOUNTFD CRANES. | 

LIMA 802 30-ton capacity 
CRANE, fitted 80/100ft. 
Gantry. 


CRAWLER-MOUNTED 
Jib, with Back Hitch 


CONCRETE MIXERS, 5S/3'2, 7/5, 10/7, 14/10 and 
21/14 cu. ft. capacity, Diesel-powered, high or 
standard discharge, with Integral Weighgear and 
Hand Scrapers. 

DUMPERS, Diesel, '2/4'2 cu. yd. capacity. 


COMPRESSORS, Lorry-mounted and Portable, with 
full equipments. 

ANT QUEEN Diesel MOBILE HOISTS, 7/10cwt. 
capacity, rail as required. 


EXCAVATORS, 10, 19, 24, 33RBs and N.C.K. 304, 


with all equipments. 
19RB and 22RB 


40ft. HANGING LEADERS for 
Excavators, complete with all necessary fittings. 
DROTT and ALLIS-CHALMERS HDSG TRACTO- 
SHOVELS. 


CATERPILLAR and BRISTOL TRACTORS, all sizes. 
J.C.8. and DINKUM DIGGERS. 
ROLLERS, 63acwt., Vibrating, to _10-ton capacity. 


SHUTTERING, SCAFFOLDING, PROPS, ROADFORMS, 


tc. 

MONORAIL and C.P.0.A.C. CONCRETE PLACER 
EQUIPMENT. 

BAR BENDERS and CROPPERS, Diesel and Electric 


drive. 
CHINOOK HEATERS, all models available. 
WOODS INDUSTRIAL _ HEATERS—SOLE 
AGENTS. 
FURTHER DETAILS: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152, Sullivan 7626 (10 lines). 


OR SALE, Priestman Caribou Truck-mounted 
EXCAVATOR, new 1956, 45ft. Dragline and 
Grab, Dorman Diesel, mounted on Douglas 6 x 
chassis, with Perkins Diesel. Excellent condition, 
£3,500. Lying Scotland. * 
Write Box P.5077, “The Contract Journal. 
N™ Record 205T Self-erecting MOBILE TOWER 
CRANE, pneumatic tyres. over-run brakes. Scwt. 


HIRING 


at 34ft. radius. 10cwt. at 27ft. radius. 66ft. lift. 
Erected in four minutes. £1.500. — HOLDSWORTH 
(YORKSHIRE), LTD., 10 Park Square, Leeds, 1. 


Telephone 32861. 


SALE, two off Marion WALKING DRAGLINES, 

Type 7400, fitted Cooper Bessemar Diesel Engines. 

WILLIAM G. SEARCH, LTD., Whitehall Road, Leeds, 
12. Telephone 639081 (10 lines). 


FOR LIMAS 


PLANT SALES LTD. 


25 CASTLEREAGH, STREET, LONDON, W.1 
Telephone: PADdington 2663/4 


KEBRIC 


PLANT LTD. 


CONTRACTORS’ PLANT FOR SALE 


0/K VIBRATING RAMMER, 
Wn reser rnrgeere £196 10s. 


Single-Too! COMPRESSOR, Lister Diese! En Ine, 
$2 c.f.m., new 395 





















PARKER 5$/3'2 CONCRETE MIXER, Petter 
Diese! Engine, new ...........-ccereeeeeeeeee £186 
ROAD MACHINES Cub Diesel OUMPER, 
ZSZtaCwl., MEW 20.0 cece ceeceneeeecceereeneeee £446 

" . MUIR-HILL DUMPER, 108, with 
3 cu. vd. MU soo 


4D Fordson Engine 


Large HIRE FLEET of j.C.6.8, DUMPERS. 
Drott SHOVELS, VIBRATING ROLLERS. etc 


PETTER ENGINE SPARES 
Telephones HATCH END 6221 


4 THE MEAD, CARPENDERS PARK 
















j 
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TEA 


Eh Ae d Electrical Contract ie 
sin. Ww ee D6 ae leep to 121 a8 


FREE DEMONSTRATIONS AT 


PLANT AND MACHINERY WANTED—FOR SALE--FOR HIRE 


UBERT C. LEACH, LTD., 
J.C.B. HYDRAULIC EXCAVATORS: 


New |.C.B. 4, price £2,780, with choice of full range 
1960, 


1.C.B. Hydra-Digga/Loadall, new Nov., 1959, £1,795. 
}.C.B. Hydra-Digga/B/Weight, new March, 1959, £995. 


of equipments. 
1.C.B. 4, demonstration 
£2,225 


model, new Nov., 


1.C.B8. Hydra-Digga/B/Weight, new May, 1958, £875. 
ROAD ROLLERS: 
4-ton Aveling-Barford, Diese!, £650. 
6'2-ton Greens, Diesel, £850. 
10-ton Greens, Diesel, £1,200. 
6/8-ton Marshall Tandem, Diesel, £1,650. 
HUBERT C. LEACH, LTD., 


High Street, Cheshunt, Herts. Waitham Cross 25161. 





Seamus CONVEYOR BELTS. New, unused and 

Second-hand. Most widths up to 36in. in stock 
for immediate delivery. Second-hand Belts 
supplied on sale or return basis. 

G. E. SIMM (MACHINERY), LTD., 
Shefheld: 27 Broomgrove Road (Tel.: 64436). 
Glasgow Area: Luggie Bank Road, Kirkintilloch (Tel.: 
2468). London: 33 St. George's Drive (Tate 8772). 
South Wales: 1F.5 Kingsway Trading Estate, Bridgend 

2 (Tel.: 1567). 
OR SALE. 
Coles S-ton Thornycro{t CRANE, Rope Derrick, 
tert Short-wheelbase, in excellent condition, 
Coles S-ton Thornycroft CRANE, Rope Derrick, Diesel, 
Short-wheelbase, £2,000. 





David Brown TMD30 TRACTOR, Hydraulic Dozer, 
running gear in excellent condition, £325. 
SELLERS (LEEDS), LTD., 


79 Clarence Road, Leeds, 10. Tel.: Leeds 34291. 


Fo HIRE by civil engineering contractor, due to 
completion of work, D8 Caterpitiar TRACTOR, 
fitted with Hysterway Crane Equipment tor handling 
large-diameter pipes up to 5/6 tons each. taealiv 
Suitable for pipe track work.—Apply R. G. HORTON 
(ENGINEERS), LTD., Contractors, Brierley Hill, Staffs. 


WIKFORM PLYFACED FORMWORK, 800 super. 
- yd. Wall Formwork, all complete with Aligners, 
Clips, etc. Clean and ready for use. New March, 1960. 


To be seen at Leyton, E.10. 

¥ i Telephone: Leytonstone 1691. 
OR SALE, International TO18 TRACTOR, with 
Side Boom Equipment. Suitable for pipelaying, 


etc.—For appointment to view, write Box P.5074, 


“The Contract Journal." 


VAILABLE for HIRE and CONTRACT: D9 and D8 
TRACTORS with Blade or Scraper.—E&LLIOTT, 
Wetherby Road, York. Telephone 78220 and 78501. 


SALE, 7-ton 2-motor Electric DERRICK, 120ft. 
Jib, by Butters. 
_Write Box P.SO52, ‘‘ The Contract Journal." 


1X 7ANTED TO PURCHASE, 19RB, fitted with Drag- 
line, and also other equipment if available, with 
same.—Write Box P.4864, ‘* The Contract Journal." 


ROAD ROLLERS 


FOR HIRE OR SALE 
10 CWT. to 10 TONS 


with or without drivers 


HALTRAC LIMITED 
Bourne Works, Weimar Street, S.W.15 
PUTney 4:85 


ABELSON 




















TIPPING 
SKIPS 


2: cu. ft. to 
2 cu. yds. 


Prices and details 
from 


ABELSON 


form € CO. (ENGINEERS) LTO es 
SHELDON - BIRMINGHAM 26 | 

1 

! 

! 


' 
| 
i Phone: SHEidon 2424 (10 lines) 
| 





5 
2 


Grams: ABELSON, BIRMINGHAM 
ALSO AT LONDON & MANCHESTER 







OFFER EX STOCK: 
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UDLEY VALE, LIiMiteso 


etait OFFER FOR IMMEDIATE HIRE: 

nson cu. yd. an 2 cu. yd. Die 

Deimag Diesel PILE HAMMERS, DS, O12 SMPERs, 
G17T Delmag PILE FRAME, with Turntable a2, 
Zenith PILE EXTRACTORS, Nos. 20 and 80. 
McKiernan-Terry PILING HAMMERS, 5, 6, 7 and 983 
Sykes No. 734 and No. 8 Double ‘Drum PILING 


| steer cae 
SHEET PI . 
eee lenatns LES, Sections 1, 2 and 3, various 
+. with Dragline and 70Oft. Cra i 
KL44 MOBILE CRANES, Jibs up to Sott., eons 


or tracks. 


N « 
i oo ee 3-ton MOBILE CRANE, with Swan-neck 


b. 

Neals NM 2-ton MOBILE CRANES 

Staton Vibro-Verken VIBRATORY "ROLLERS Hibs. 
n ; 

2 ert an itt 72T and S4T VIBRATORY ROLLERS, 


.T. Rotary 2-Tool 
20-ton PORTASILOS.” COMPRESSORS, Portable, 
uston iesel) LOCOMOTIVE, 2ft. ga 
Siton Electric DERRICK, with 120, Tio’ and Boch 
-ton -motor tri ib 
od Ben ectric DERRICK, with 120ft, lib 
DUDLEY VALE, LTD., 


9 Palace Street, London, $.W.1. Tel.: ViCtoria 0252 


OR SALE 


KL1S Self-propelled MOBILE CRANE, 21 
: ’ t. Swan- 
ude ec, Fh. The whole in sound order throughout, 
c.f.m. Broomwade Model SV128 D; 
COMPRESSOR, Lister Diesel Engine. pnecnern 
‘ tyres. New 1956-7. Really sound order £325 
RAFFIC LIGHT SET, complete with standard’ lampy 
generator, etc. First-class order, £65 ™ 
200-Amp. Metro-Vick WELDER, r 
Pneumatic-tyred wheels, sound order 
1957 Air Pumps Diesel COMPRESSOR. ‘Ford 4D 
Diese! Engine, two pneumatics, electric starting 


Pelapone Engine, 


oss’ we 
79 Whitlock Dinkum DIGGER, Fordson 
Tractor, 78in./24in. Buckets, Skyhi hy 





Piant Encineerinc Services 


(EXETER) LIMITED * IVYBRIDGE and EXETER 
YOUR DEVON & CORNWALL PLANT SERVICE 
Send for illustrated leaflet and prices now! 6 


IVYBRIDGE OR ON SITE 


Bulldozing Blade, really first-class ord 
Sows. Sie -wivee muePens. Petter Oise) hele 
machines, all checked { 
‘4 order, £165 each. a 
4 cu. yd. HT4 Caterpillar Diesel-driven TR 
complete with Cab, Serial No. 7U32062, he 
r, rOceree none. ai Drott SKID-SHOVEL, ‘with 
cu. yd. Heavy Duty Bucket, first-cl ; 
Serial No. 6994, £1,850. os 
HOLDSWORTH (YORKSHIRE), LTD., 
10 Park Square, Leeds, 1. Leeds 32861. 


OR SALE.—A number of Ransomes-Rapier 3yd. 
Tilting Drum AGITATORS, mounted on 7-ton 
Thames Traders, at prices ranging from £1,300 to 
£1,500 complete.—For further details, write to Box 
A.A.384, ‘The Contract journal.” 


OR SALE, Coles Lorry-mounted 3-ton MOBILE 
CRANE, in perfect working order, £950. 
Telephone: Bolton 24261. 


DROTT 9K3 4-in-1 


FOR 


HIRE or CONTRACT 


JOHN LYONS (Earthmoving) LTD. 


The Cottage, The Walled Garden, Shoreham 
Sevenoaks, Kent. Telephone: Orford 3155 









ALL TYPES OF BUILDERS’ 
& CONTRACTORS’ PLANT 


FOR HIRE 


SYMES 


PLANT) LTD. 


ONGAR ROAD 
BRENTWOOD, ESSEX 
TEL: BRENTWOOD 2116 (5 lines) 
























oe a ee ee ee ee” ee, ee ee eS 
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GREENHAM 


USED CONTRACTORS PLANT FOR SALE 


DUMPERS 

Liner I15cwt. Roughrider, Petter diesel engine. 
Stripped down, repaired where necessary and 
repainte 

Muir-Hill 3 cu. yd. 1OB Dumper, No. 1626, Perkins 
p6 diesel engine. Good working order 

Muir-Hill 44 cu. yd. 14B Dumper, new Dec., 1957, 
Perkins P6 diesel engine. Unused since overhaul. 
Repainted 

Shawnee Poole Dump Trucks, new 1959, Fordson 
diesel, bodies and tyres good. Choice of six. Lying 
Scotland 


TRACTORS AND SHOVELS 


Chaseside 700 Loading Shovel, new 1957, Ford 
diesel. Excellent order. Repainted 


International BTD6 Angledozer, new 1957. Very 
good machine. Repaired where necessary and 
repainted 

Bristol 25 Angledozer, new 1957, Perkins P3 
diesel. Good condition 

Bristol Duplex Overloader, April, 1960, Perkins 
P3 diesel. Many repairs recently. Repainted 


Fowler VF Angledozer, diesel, Bray Equipment. 
Good working order 


Fowler Challenger Dozers, new 1954, Gardner 
diesel engine. Choice of five machines 


].C.B. Hydra-Digga, with Loadall Front End 
Equipment, new 1959, c/w 24in. Digging Bucket 
and Ditching Bucket. Excellent condition 
throughout 

Sherman Trencher, mounted Bray HL23 Loading 
Shovel and complete with 12in./18in. and 24in. 
Digging Buckets. Demonstration machine 


EXCAVATORS 


Lima 2400 Excavator, new Dec., 1954, Caterpillar 
diesel engine, 120ft. Dragline Jib. Lying Scotland. 
Lima 2400 Excavator Spares. Large quantity. 
Lying London. 

Ruston 3W Excavator, 10800 Series, Ruston diesel 
engine, 90ft. Dragline Jib and 3yd. Bucket. Lying 
Scotland. 

43RB Excavator, new Oct., 1954, Ruston VPHM 
diesel, Dragline Equipment and new and unused 
Face Shovel Equipment. Excellent condition 


Priestman Wolf 3 cu. yd. Excavator, new 1951, 
Dorman diesel engine, Skimmer / Backacter 
Equipment 


BATCHING PLANT 

20-ton Portasilo, 1957/58, complete with pullwey. 
Repaired, recalibrated and repainted. First-class 
condition 

20-ton Dumbo Silo. In first-class condition 
30-ton Portasilo, complete with pullwey. Excellent 
condition 

Pll Portasilo, 1960, 11 tons capacity, with 
pullwey. New body. Repainted 


£185 


£225 


£795 


£1,350 


£950 


£1,475 
£550 
£1,075 
£2506 


Offers 


£1,700 


£1,900 


£8,000 


£975 


£375 
£175 


£400 


£350 


GREENHAM EQUIPMENTS LTD. 


CLAYTON ROAD, RUISLIP ROAD, GREENFORD, MIDDLESEX 


eee LL REE 


Cables: PLANDIVIS, GREENFORD 





see 
how 

much civil 
engineering 
activity 
hangs on 
rope 


ROPE IS MUCH IN EVIDENCE on the busy construction 
sites of today. Winching out timber, excavating foundations, 
hoisting girders, positioning pre-cast concrete....many 
modern building techniques depend on the strength and 
reliability of rope. 


STRENGTH? RELIABILITY? That’s where Hood Haggie 
come in. Hood Haggie’s steel and fibre ropes embody these 
qualities in good measure. Which is why they are being 
increasingly specified for the tougher civil engineering 
applications at home and overseas. 


HOOD HAGGIE ROPES 
for every branch of industry 


R. HOOD HAGGIE & SON LTD. 
CONDERCUM HOUSE, 171 WEST ROAD, NEWCASTLE UPON TYNE 5 
TELEPHONE: 39111 TELEX: 53114 


LONDON OFFICE: 85 GRACECHURCH STREET, E.C.3. 
TELEPHONE:: MANSION HOUSE 752T 
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GOT 
A WEIGHT 
ON 
4e)5];; 
MIND ? 





100 Tons New Slightly Defective B.H. Rails, 95lb. yard, 
chiefly 60ft. 


100 Tons Slightly Defective F.B. Rails, 109lb. yard, chiefly 
60ft. lengths. 


100 Tons Good Second-hand B.H. Rails, 80/85lb. yard, 
B.S. Section, chiefly 60ft. 


200 Tons Second-hand Bull Head Rails, 90/95lb. yard, 
chiefly 44ft. 6in. lengths. 


100 Tons New Perfect F.B. Rails, 75lb. yard, R.B.S., chiefly 
40ft. lengths. 


600 Tons Unused but Stock Rusty F.B. Rails, 75lb. yard, 
R.B.S., chiefly 30/36ft. 


20 Tons New Slightly Defective F.B. Rails, 80lb. yard, 
Revised B.S. Section, lengths chiefly 40ft. 


60 Tons Second-hand Coach Screws, 63in. x 1jZin., Standard 
Railway Pattern. 


50 Tons Mild Steel Flat, 5in. x 4in., New but Stock Rusty, 
15ft. to 26ft. chiefly. 


300 Tons Good Second-hand Relayable B.H. Rails, 90/95lb., 
in 45ft. lengths. 


1,000 Tons Good Second-hand F.B. Rails, 75lb. yard., 
R.B.S., chiefly 36ft. lengths. 





150 Tons Good Second-hand F.B. Rails, 60lb. yard, O.B.S. ivery month more and more Ellispun Extramyte 
Section, in 40ft.-45ft. lengths. pipes are specified for contracts large and small in 


all parts of the country. Because of their great 
strength (they have been tested up to ten times 


170 Tons Good Second-hand F.B. Rails, 75lb. yard., O.B.S. British Standard loadings without failure), 
Section, in 30ft.-36ft. lengths. Extramyte pipes do not require site concrete. This 
means they can be laid more efficiently, more 
quickly with the minimum of supervision from the 
WARD’S ALSO HAVE LARGE Resident Engineer or Clerk of Works. 
Naturally this results in considerable saving in 
STOCKS OF ALL CLASSES OF time and labour, and the increased laving speed 


7 


OTHER RAILWAY MATERIALS. reduces the length of trench open at any one time 


and, when pipes are being laid under roads, 


results in fewer traffic hold-ups. 






ELLISPUN SOLE AGENTS: 








ALBION WORKS, SHEFFIELD Extramyte 2ocnesites 
, PaaS wa G ire srixton 3000 an 
TELEPHONE : 26311 (22 LINES), TELEGRAMS: FORWARD SHEFFIELD cane uy S M 1 Bl Sgn aus eal Ltd. 





R/3 concrete sewer pipes 
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“BROOMWADE” helps to build . 


. the buildings you live and work in 









“as 1} a ro? . 


oe) ui = TSor 
oleae Petree ree 





New buildings are springing up all over the world. 
“BROOMWADE” Compressors are being used in 
Sydney to build the tallest building in Australia. 

London’s giant Shell-Mex Building made heavy demands 
on “BROOMWADE” equipment. 

The vast new Piccadilly, Manchester project finds 
“BROOMWADE” Compressors again to the fore. 
Building, concrete handling, riveting, drilling, hoisting 
and many other jobs all call for compressed air. 

All the world over, as new buildings and even new towns 
take shape, “BROOMWADE” Air Compressors and 
Pneumatic Tools carry out important duties safely. 
reliably and efficiently. 





“BROOMWADE” Type WR 600 Portable Rotary Air 
Compressor delivering 600 c.f.m. of free air at 100 p.s.i. 


Write for full details normal working pressure. 


’ 


AIR COMPRESSORS AND PNEUMATIC TOOLS 
YOUR BEST INVESTMENT 


Broom & Wade Ltd., P.O. Box No. 7, High Wycombe, Bucks. Telephone: High Wycombe 1630 (10 lines) Telex. 83-127 





866 SAS 
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COUNTRY WIDE 


CRANE HIRE SERVICE 


5, 10, 15, 25 tons LORRY MOUNTED 





Telephone: GRA 3401-3 


ARTHUR FOSTER 






ga ida CONSTRUCTIONAL ENGINEERS UTD, 
libs to 95° 0” STEVENAGE ROAD, EAST HAM, E.6 









STANLEY BUTTERWORTH LTD. 


WINTERTON ROAD, SCUNTHORPE, LINCS. 


Telephone: SCUNTHORFE 5474/5 





SPECIALIST IN HANDLING 
AND LIFTING ALL TYPES OF 
PLANT AND MACHINERY | 












MEMBERS OF TIIiB LORRY MOUNTED CRANB ASSOCIATION 


M. & J. Engineers Limited 


“CASHEL HOUSE” . 15 THAYER STREET ° LONDON, W.I. 
? 
fl bia 












Contractors Plant for Hire 
DOZERS SCRAPERS COMPRESSORS MIXERS J.C.B’s. 
EXCAVATORS PUMPS DUMPERS ROLLERS 
VIBRATORS TRAFFIC LIGHTS HOISTS RAMMERS 







orf 





Let us quote you for Earth Moving. Tel: London: WEL 0702. Depot: LUTON 1884 


The A R R [ W Side-Action 


Mobile Hydraulic Hammer 













provides fast, low cost 
ASPHALT CUTTING 
CONCRETE BREAKING 
BACKFILL TAMPING 
POST AND PILE DRIVING 
















FOR DETAILS OF THIS MACHINE, ENTIRELY NEW TO EUROPE, WRITE TO THE 
Soie agents for the United Kingdom and Eire 


LEMAND MACHINERY LTD. Rowsley, Matlock, Derbyshire 


Telephone Darley Dale 3393 
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A first announcement by Benford Ltd., of Warwick about 


DISC BRAKES 


ON BENFORD DUMPERS 


As from the 1st of September, 1961, Disc Brakes can be supplied 
as an alternative on any new Benford Dumper described in our Autumn Catalogue No. 6160 
at an extra cost of £28 per Dumper. 











The alternative equipment provided consists of : 


(a) Hydraulically-operated, foot pedal controlled, Disc Brakes to the two front 
driving wheels. 


(b) A cable operated Disc Brake on the transmission with Hand Lever control 
for easy parking. 


Disc Brakes were first fitted on a Benford Dumper, the 2-ton 4-wheel-drive model, 
in the early Autumn of 1960 and have been in use ever since. They have proved very satisfactory. 


In the early part of 1961 a further twenty-four Dumpers of various sizes fitted with 
Disc Brakes were put into service, some of them on new motorway construction. The brake 
equipment on these Dumpers has also proved to be equally satisfactory. 


The advantages of the Benford Disc Brake system are as follows : 


(1) The Disc Brakes stop the Dumper, loaded or empty, even when they are wet 
or covered in mud. 


(2) Wear on the hydraulically-operated brake pads is automatically compensated 
and consequently no maintenance is required. 


(3) A set of disc brake pads can be renewed in ten to fifteen minutes. 


(4) Under comparable working conditions Disc Brake Pads are proving to have 
a longer working life and are cheaper to replace. 


(5) There are two completely independent braking systems— one to the front 
wheels foot-pedal operated, the other to the transmission which is hand operated. 


DELIVERY: We can despatch any new Benford Dumper or Dumpers fitted with 
Disc Brakes in two to three days from receipt of your instructions. 


eee ka 





8.6114 
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Let us remove your Overburden the modern way with a fleet of Caterpillar Bulldozers 
and 18/25 cu. yd. Scrapers, or let us Stockpile your material for the Winter Months. 


YOUR SITE INSPECTED AND ESTIMATED FREE OF CHARGE 
"PHONE: NOTTINGHAM 50381 FOR PROMPT EFFICIENT S&MVICE 


GAYLORD, EDWARDS & GO. LTD., GARLTON ROAD, NOTTINGHAM 


HUBERT C. LEACH LTD. 


‘“OFF THE SHELF” SERVICE FOR PNEUMATIC TOOLS AND EQUIPMENT 








AIR PUMPS LTD. COMPRESSORS FROM 70 TO 600 C.F.M. 
THOR PNEUMATIC TOOLS, HOSE AND ACCESSORIES 


write For DETAILS: HUBERT €. LEACH LTD., HIGH STREET, CHESHUNT, HERTS. rei.: waLTHAM cross 25161 (6 LINES) 
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Service 
Saves Millions! 


The BLACKWOOD HODGE MAINTENANCE 
and SPARES SERVICE for EUCLID Earthmoving 
Equipment has saved contractors millions of 
pounds in cutting downtime to a minimum. 
There is no better Earthmoving Equipment 
than EUCLID and no better After Sales 
SERVICE than BLACKWOOD HODGE. 


When it comes to 
SERVICE you can’t beat 
BLACKWOOD HODGE. 


SUBSIDIARY COMPANIES BRANCHES WORKS 
AND AGENCIES THROUGHOUT THE WORLD 


oe 


‘ <i 
Os ° 
ate * : 
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ESTAB 1930 


Bos 


secant win | FORHIRE 


of trade technical 


literature \ \N Caterpillar Traxcavators, D4, 


on ge oneue D7, D8 Caterpillar Tractor 
at the Building Exhibition Dozer/Scrapers, D8 Caterpillar 


Tractors with Type 80 Birtley 


The theme of this year’s exhibition is ‘Better \ 14/18 cu. yd. Scraper, 10 RB, 


Technical Information’ and a special conference 19 RB and 22 RB Excavators. 
is being held where the aims and objects of . 

technical literature will be discussed by builders, 

architects, sub-contractors, builders’ merchants 

and advertising agents. 


* 


With the publications by the RIBA of the SfB 
Filing Manual, The Building Exhibition provides 
an opportunity to find out more about the SfB 
system of classification for the building industry. 


ay 


On this occasion the whole of the National Hall ROUND 

and part of the Empire Hall will be devoted to 

Contractors’ Plant and Building Machinery and 

there will again be a comprehensive display of 

wood-working machinery. THE L LOC K 


* 


Write for advance copies of the catalogue, CER Vi CE 


available from November Ist, 5/- post free. 


THE 
BUILDING 
EXHIBITION THE BEST ON EARTH— 
BUCKTON OF ASHTON : 


OLYMPIA, LONDON, 15-29 NOVEMBER 


Further information from: BUCKTON LIMITED, 63 Stockport Rd., Ashton-under-Lyne 


The Building Exhibition Offices, Tel: Ashton-under-Lyne-1848 (3 lines) 


Room G4, || Manchester Square, 
London, W.|1. 
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'BRISTOL' Standard is British Standard - 


a guaranteed 
output of cooler, 


cheaper air! 


This heavy-duty ‘BRISTOL’ Portable 
Compressor has an output which is more 
than ‘equal to the continuous operation 
of six heavy-duty road-breakers, 

Like all ‘BRISTOL’ Compressors, the 
377 incorporates Duplex two-stage 
design giving longer life, maintained 
efficiency and the highest output 

per unit of running cost. 

Write now for full details ! 


\ 


1} 


\ 


HA 


VEER babies 


ANN 


MODEL ATS/377/PD4 


% Output of 320 c.f.m. guaranteed to B.S.S. 726. 
* Maintained efficiency from carbon-free valves. 
% Minimum vibration ensures longer life. 
+ Grouped controls and gauges for easier operation. 


aa ian 
= 
BRIN TOL : a8 
; = - 


peas a ois et i ae . TELEPHONE 
BRISTOL 
BRISTOL PNEUMATIC TOOLS LTD., CAUSEWAY WORKS, eT BRISTOL 65-3264 * 


8TS8/3 
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The finest TILTING DRUM MIXER i in i. world! 


ort Pm! 

ey APPOINTHENT TO | HER MAJESTY THE QUEEN 

MANUFACTURERS OF CONCRETE BLOCK AND 
MUXING MACHINERY 


PRESS-BUTTON 
CONTROLLED 
SHOVEL 
@ WINCH-DRIVEN 
| BY MIXER 


One man does the work of three wth the 


Wisle> GLOVERLEAF 


The press-button controlled shovel is winch-driven by the mixer 
and enables one man to load the Cloverleaf without any other 
assistance. And of course.... 


ALL THE REGULAR FEATURES OF THE 
CLOVERLEAF ARE STILL AT YOUR SERVICE 


@ GEAR DRIVEN 
@ BALL BEARINGS THROUGHOUT 
@ DRUM SPINDLE OUTSIDE OF DRUM 
@ PATENTED HOPPER CONTROL 
4 @ ACKERMAN OR MOTOR CAR STEERING 
Gives up to 15cu. yds. of concrete f | abo @ STEEL OR PNEUMATIC ROAD WHEELS 
Yy ver day. Petrol or electric motor 7 , @ PATENTED INVARAC WATER TANK 
Wy <ariven. Ideal for the small job. a / @ ST AND 7T SIZES 


HIRE PURCHASE TERMS — 
only 10%, deposit. 


Please send full particulars of items marked ‘x’ 


> CLOVERLEAF MIXER © ROLPANIT MIXER | 

me > CADET MIXER O CUMFLOW MIXER 
O JUNIOR MIXER © ROUGHRIDER DUMPER | 
© HYDRAULIC N.T. MIXER O PORTASAW | 
© SLAB, BLOCK AND BRICK MACHINE 


yj 
YY TRAILEX JUNIOR MIXER Y | 
YY Size 34 T. Fast-towing from site to Address 

site. Petrol or diesel engine. Non- THE LINER CONCRETE MACHINERY co. LTD. | 


Boutag mendes in 3 Tongs T dane. Phone! Gateshead 7250! 128, PARK ROAD, GATESHEAD, 8. Grams: “Liner, Go 
/ y YY London Office and Showrceme 1 Liner House, Lexden Road, Acton, W.3. Phones ACOrn 8931 
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Wakefields operate 
the whole world over 


%% 90, 100, 105, 115 or 130 b.h.p. Diesel 
engines 


The Wakefield 120, shown above, is operating in the shadow of the famous : . oo 
% Reliable hydraulic system, giving 


Sugar Loaf Mountain, Rio de Janeiro, employed on extensive road-building finger-tip control for all grading 
schemes. You'll find Wakeficld Motor Graders working all over the world, operations 
in all types of conditions, tackling the toughest jobs with zest. % Heavy duty constant mesh transmission 
% Power assisted steering 
% Leaning front wheels 


% Massive continuous frame 


motor graders 


made by CONSTRUCTION MACHINERY LTD., WAKEFIELD, ENGLAND 


wt 6083 
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THE HARGREAVES GROUP 
henna 


Bet 
HAULAGE 
CONTRACTORS 


DISTRIBUTIO 


ROAD * RAIL * CANAL 
1 7 


The long established experience of 
the Hargreaves Group in the field of 
Fuel Distribution extends to many 
other activities. The whole weight and 


experience of this organisation is at 


SHIPPING cea 


FERTILIZERS 


SOLID & LIQUID 


o 


ROADSTONE 


Bad 4 
aL 3 


SANDE 


& GRAVEL 


Sa HARGREAVES 


BOWCLIFFE HALL, BRAMHAM, YORKSHIRE 
TELEPHONE, BOSTON SPA 2081 
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HOLDING COMPANY 
Hargreaves (Leeds) 
Ltd. 


COAL, COKE and 

OIL DISTRIBUTION 
Hargreaves (West Riding) 
Ltd., Leeds, Bradford, Shipley, 


Mirfield, Ripon, Harrogate, 
Masham, Heckmondwike. 


Hargreaves (Lancashire) 
Ltd., Blackburn, Burnley, 
Coline, Heywood, Preston and 
Liverpool. 


Hargreaves (Huddersfield) 
Ltd., Huddersfield. 


Hargreaves Coal & Shipping 
Ltd., London, Liverpool, 
Newcastle, Sunderland, 
Glasgow, Hull, Goole, Grimsby, 
Immingham, Bradford and 
Milford Haven. 


Hargreaves Quarries Ltd., 
(Chadwick Hargreaves) 
Scarborough, Pickering, Malton, 
Filey, Hunmanby, Driffield 

and York. 

Wm. Pepper & Co., Ltd., 
Leeds, Clowne, Doncaster, 
Sheffield and Middlesbrough. 
Fred Chappell Ltd., Batley. 


J. E. Sharrock & Co., Ltd., 
Liverpool. 

Charrington Hargreaves Ltd., 
Regional Distributors of 

Mobil Fuel Oils. 

Boston Spa, Ellesmere Port, 
Liversedge, Manchester. 


GENERAL HAULAGE 
AND TANKING 


Hargreaves Motors Ltd., 
Rothwell and Scunthorpe. 


Smith & Robinson, Rothwell. 
Fred Chappell Ltd., Batley. 


Wm. Pepper & Co., Ltd., 
Leeds and Clowne. 


CONTRACTING 
PLANT HIRE 


Wm.Pepper & Co., Ltd., 
Leeds and Clowne. 


Jd. W. Pearson & Co., 
Middlesbrough. 


SHIPPING 


Hargreaves Coal & Shipping 
Ltd., As above. 


J. E. Sharrock & Co., Ltd., 
Liverpool. 
QUARRYING 


(Coated & Uncoated Roadstone, 
Lime, Sand and Gravel). 


Hargreaves Quarries Ltd., 
Pickering, Durham, Darlington. 


BRICKS 

Shotton Bricks, 
Hetton-le-Hole, Durham. 
CLAY 


Lepton Coal & Clay Ltd., 
Lepton near Huddersfield. 


FERTILISERS 


Cross Bone Fertilisers Ltd., 
Bridlington. 


Liquid Fertilizers Ltd., 
Batley and Wisbech. 


Beeston Bros., Ltd., 
Biunham, Beds. 
PRINTING 

East Yorkshire Printers Ltd., 
Driffield. 


GARAGE/ 
COACHWORKS 


Reliance Garage Co., Ltd., 
Brighouse. 
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TO HIRE 


AEG:-DUMPIRUKS 


PHONE 


RADAVIES 


AT 






NERS 
STE 
5721 








Also available on hire: TRACTORS AND SCRAPERS 

EXCAVATORS: 10RB, 19RB, 22RB CATERPILLAR D4 CATERPILLAR D6 

ALLEN PARSONS 16/60 TRENCHER CATERPILLAR D7 CATERPILLAR D8 

J.C.B. MK. IV HYDRA DIGGER CATERPILLAR 933 TRAXCAVATOR 

MOBILE CRANES: COLES 5 TON CATERPILLAR 955 TRAXCAVATOR 
COLES 10 TON 


R. A. DAVIES (MIDLANDS) LTD. & PARTNERS, 102 HARTSHILL ROAD, BIRMINGHAM 34 
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| 
x Portable 









x SY ETE la 
& Diesel and Electric 
| ECE ae 


CONTACT US FOR SERVICE 


CONTRACTORS SERVICES LTD 


65 EFFRA ROAD, LONDON S.W.2 TELEPHONE BRIXTON 4081 
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It’s arrived! 
THE MERCEDES-BENZ 





The most versatile 
vehicle in the world! 


You name the job, Unimog can do it. From logging to lime spreading, 
post-hole boring to public works, there’s no job too big or too 
difficult for this powerhouse on wheels. It’s tough, tenacious and 
engineered to last. It will surmount any obstacle, climb any 

incline (1 in 1.6), makes a mockery of mud and its four wheel drive 
and diff. locks manoeuvre you out of the tightest situation. It 

has four power take-offs and a top speed of 35 m.p.h. — and these 

are only a few of the features of the mighty Unimog. 


UNIMEG makes hard work easy 


—and it’s made by. Mercedes-Benz ! 
WERCEDES-BENZ (GREAT BRITAIN) LTD., UNIMOG DEPT., COMMERCIAL DIVISION, GREAT WEST ROAD, BRENTFORD, MIDDLESEX. ISLeworth 6341 
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£450,000 
CU ie 


IMMEDIATE availability of spare 
parts is a prime essential in the 
business of servicing earthmoving 
equipment. At their strategically 
located branches Bowmaker 
(Plant) Limited maintain stocks of 
genuine Caterpillar parts to the 
value of £450,000, an investment 
which means that almost every 
spares requirement can be met 
‘ off-the-shelf’. 

This is just one indication of the 
lengths to which Bowmaker go to 
ensure that service arrangements 
for Caterpillar-built equipment 
are of the highest order. To 
supplement these stocks, further 
resources are on immediate call 
via the Caterpillar factories at 
Leicester and Brussels, from which 


unusualrequirementscannormally 
be obtained at short notice. 

The Bowmaker Service Exchange 
Scheme is an additional facility 
which helps to keep repair bills 
low. Under this scheme recondi- 
tioned assemblies are supplied 
direct from stock in exchange for 
worn assemblies, giving Bowmaker 
customers the double advantage 
of speedy replacement and genuine 
economy. 

At this time of the year, when 
maintenance and overhauls begin 
to occupy the minds of Plant 
Managers everywhere, those oper- 
ating Cat-built equipment in 
Bowmaker territory know that 
unsurpassed facilities are now 
available to them. 


Hn ."$ 
ce aE 


Tn 


Bowmaker stocks of course in- 
clude many thousands of parts 
for models no longer in produc- 
tion. There is no such thing as 
an active Caterpillar Tractor for 
which spare parts are unobtain- 
able. For these non-current 
models large stocks of used and 
reconditioned parts are also 
available at very competitive 
prices. 


. Central Store at Cannock 
. Parts Reception, Clay Cross 
. Parts Department, Exeter 


hab, 


This is BOWMAKER service 


BOWMAKER (PLANT) LTD., Authorised Caterpillar Dealer, WATLING ST., CANNOCK, STAFFS. Tel. Cannock 2551 


CULVERHOUSE CROSS, CARDIFF, GLAMORGAN Tel. Cardiff 71231 


EXHIBITION WAY, EXETER, DEVON Tel. Exeter 66313 


HULSE ROAD, SALISBURY, WILTSHIRE Tel. Salisbury 4965 CHESTERFIELD ROAD, CLAY CROSS, DERBYSHIRE Tel. Clay Cross 2671 


Caterpillar and Cat are Registered Trademarks of Caterpillar Tractor Co. 
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r 4 


SCAM MELL MACHINERY TRANSPORTER 
now for 30 ton payload 


Henry Boot & Sons (Plant) Ltd., of Dronfield, 
Sheffield, are one of the first operators to use 
Scammell’s new Machinery Transporter with 
the extra 5-ton payload. And one of the most 
enthusiastic too. Here’s what they say: 


“With this vehicle we now provide a better hire 
service for all our customers in addition to 
Serving our own group requirements .. . plant 
movement is entirely self-controlled and enables 
us to make the most profitable use of equipment.” 


That extra 5 tons means a lot to Henry Boot 
Plant—as it will to you—machines including 30 
R.B.s with long and wide tracks can be carried. 





FEATURES 


A complete matched design vehicle with payload 
now increased to 30 tons. 


* Correct load distribution and balanced braking 


throughout ensures maximum stability and safety. 
Semi-trailer provides clear deck space 22’ long 
and 9’ wide. Width of motive unit within 8’ 
enables it to be operated on normal road work 
with other types of semi-trailer. 

150 h.p. 6-cylinder diesel engine; Scammell 
6-speed gearbox; double-reduction epicyclic 
driving axle. 

For full details write, or ring Watford 25231. 


rats 


SCAMMELL LORRIES LTD. 
HEAD OFFICE & WORKS: WATFORD, HERTS. TEL.: WATFORD 25231 & 25691 


2075 


BOOT! 
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GK-25 


NEW KERN 
PRECISION 
ENGINEER’S 
LEVEL 





This NEW KERN Level has a telescope magnification 
of x30 with coarse and fine focusing, and will 
resolve .Olft. at 900ft. 

This NEW KERN Level has an internal coincidence 
reading bubble, read inside the main telescope, 
and is capable of levelling to an accuracy of 4” in 
2 miles. 

This NEW KERN Level is compact and light in weight 
and though the quality is unsurpassable, the price 
is economical. 

This NEW KERN Level is available from: 


SURVEY & GENERAL INSTRUMENT CO. LTD. 


329 HIGH HOLBORN, LONDON, W.C.I. 
N. West Agent: © 


Telephone: HOLborn 4118 (4 lines) 
CHADBURNS (Liverpool) LTD., 31 Brunswick St-, Liverpool 2 





THE CONTRACT JOURNAL 


October 26 196] 


By direction of the Minister of Agriculture, Fisheries and Food 


LAND DRAINAGE DIVISION WORKSHOPS DEPOT, 
WESTWOOD, PETERBOROUGH. 


Important dispersal SALE by AUCTION of 400 Lots of 


| |LAND DRAINAGE MACHINERY, 
| EQUIPMENT AND SPARES 


On Wednesday, 8th November, 196] 


including: 


15 PRIESTMAN EXCAVATORS, viz.: Two Wolf Mk. IIIB, 
| Four Wolf Mk. IIIA, Five Wolf Mk. II, and Four Cub 
Mk. IV, Six Sidearms, Teredo Equipment, 18 Scoops, 


11 TRENCHERS, viz.: Two Winget-Parsons Trenchmobile 
Model 88, Four Howard fitted to Fordson Diesel 
Tractors, Four Buckeye Model 16SD, One Buckeye 
Model 11W. 


18 TRACTORS, viz.: A Caterpillar D4, Four Fordson County 
Crawlers, a Fowler-Marshall Challenger Mk. I, an 
International TD9, Nine Fordson Major Diesels, and 
a Case with Front Crane Attachment. 


EQUIPMENT, viz.: I.H.C. Dozer to suit BTD6; Bracre Plough, 
Drills and Harrows. 


150 LOTS SPARES, viz.: Large quantity of Priestman and 


Buckeye,. Howard, Buda, Dorman and AEC. 
Agricultural and Transport Spares. 


GARAGE, WORKSHOP AND MISCELLANEOUS 
EQUIPMENT 


Sale to commence at 10.30 a.m. 





Viewing (all lots) at this Depot, 6th and 7th from 9 a.m. 
to 3.30 p.m. daily. Limited viewing on sale day. 


CATALOGUES from the AUCTIONEERS: 


NORMAN WRIGHT & PARTNERS 


26 PRIESTGATE, PETERBOROUGH. TELEPHONE 5695/6 












ENTIRELY NEW DIESEL DRIVEN INTERNAL VIBRATOR 


OUTSTANDING ADVANTAGES 
te ONE OR TWO FLEXIBLE DRIVES OR VIBRATING 


tw FIVE SIZES OF INTERCHANGEABLE VIBRATORS, 


% FLEXIBLE SHAFTS AND VIBRATORS INTER- 


FOR BETTER CONCRETE 











UNITS, AS REQUIRED, CAN BE DRIVEN SIMUL- 
TANEOUSLY. 


OIL MIST LUBRICATED. 


CHANGEABLE WITH ALL OTHER ALLAM 
POWER UNITS. 





%& QUICK RELEASE FLEXIBLE SHAFTS. 

% AUTOMATIC CENTRIFUGAL CLUTCH. 

te NO GEAR TROUBLES, EASILY MAINTAINED. 
te MOUNTED ON SPECIAL TROLLEY, AS STANDARD. 









IMMEDIATELY ADAPTABLE FOR POLISHING, 
GRINDING, ete. 


SALE — HIRE WITH OPTION TO PURCHASE — HIRE 


ERNEST DOE & SONS, LTD., Maldon, Essex. 
CONTRACTORS’ PLANT (NOTTS.), LTD. 
Sta’ leford, Moths. 


STRANGFCRD, LTD., Belfast and Dublin. 
ine A. GUNN & (CO..’ Altrincham, Cheshire, 
©. L. DAVIES. Port Talbot, Gla 
}. Rawis acu INERY), 1D. Burslem, 
nye SLOANE Sata Diy m P Stoke-o k 
AY 9976 ($1 CONCRETE TIENGINEERING SERVICES, Yor 


Road Industrial Estate, Wetherby, Yorks. 
JOON ROULSTONE, LTD., Newcastle upon 


MODERN PLANT SALES, LTD., Oldbury, 
Creagh. 
- w. SELWOOD, Chandler's Ford, Hants. 


A + ‘ aa 
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CONTRACTS 
BEDFORDSHIRE COUNTY COUNCIL. 
LONDON-INVERNESS TRUNK ROAD, A.6. 
IMPROVEMENT NORTH OF CLOPHILL. 


TENDERS are invited for the WIDENING of the 
existing TRUNK ROAD for a distance of approx. 
1, mile, together with the Construction of a second 
Carriageway for a distance of approx 1 mile. 

The works entail Site Clearance, Earthworks, Surface 
water. Drainage, Carriageway Construction in Ory 
Lean Concrete and Hot Rolled Asphalt, and Alterations 
to Statutory Undertakers’ Services. 

Copies of the Conditions of Contract, Specification 
and Bills of Quantities may be obtained from the 
County Surveyor, Dents Road, Bedford, on receipt of 
a deposit of Two Guineas which will be returned on 
receipt of a bona-fide Tender or return of the docu- 
ments before the closing date. Detailed Drawings may 
be inspected by appointment. 

Tenders must be delivered to the undersigned on 
or before FRIDAY, 3rd November, 1961, in the 
envelope provided. 

The Contract is subject to the approval of the 
Ministry of Transport, and the Council do not bind 
themselves to accept the lowest or any Tender received. 

: GEORGE BREWIS, 
Chairman of the County Council. 











Shire Hall, 
Bedford. 
October, 1961. 


BOR OUGH OF ENFIELD. 


PRIVATE STREET WORKS CONTRACTS— 
SIX STREETS. 


The COUNCIL invites TENDERS for the MAKING- 
uP of the FOLLOWING: 

Alma_ Road, approx. length 285yd.; Addison 
Road, approx. length 145yd., with 7in. 
thick Reinforced Concrete Carriageway and 
Footpath of 'zin. Asphalt Macadam on 4in. 
thick Concrete; and for the Making-up of 
Winnington Road, approx. length 90yd., and 
Stainton Road, approx. length 33yd., and 
Painters Lane, approx. length SOOyd., with 
7in. Reinforced Concrete Carriageway and 
Artificial Stone Slab Footpaths. Also for 
the Making-up of Chapel Street, approx. 
length 2S50yd. with Two Course Bitumen 
Macadam Surfacing and Artificial Stone Slab 
Footpaths. 

The Specification, Bills of Quantities, Conditions of 
Contract and Forms of Tender can be obtained from 
the Borough Engineer and Surveyor, H. D. PEAKE, 
M.Sc.(Eng.), M.1.C.E., 7 Little Park Gdns., Enfield, 
Middx., on payment. of £5 deposit, returnable on 
receipt of bona-fide Tenders and/or the return of all 
documents. The above documents and Plans can be 
inspected at the Borough Engineer's Office without 
charge during ordinary office hours (excluding 
Saturdays). 

Tenders must reach the undersigned not later than 
Noon on TUESDAY, 21st November, 1961, and no 
Tender will be received except in the official Tender 
envelope, sealed and endorsed ‘* Tender for Private 
Street Works——Six Streets."’ The Tender envelope shall 
not bear any mark or name indicating the sender. 

Tenderers should note that the Gouncil does not 
bind itself to accept the lowest or any Tender. 

CYRIL E. C. R. PLATTEN, 
Town Clerk. 

Civic Centre, 

Enfield, Middx. 


BORO UGH OF REIGATE. 


65 BRICK-BUILT GARAGES IN REIGATE AND 
REDHILL. 


FIXED-PRICE TENDERS are invited for 40 
GARAGES at ARBUTUS ROAD, 14 GARAGES at 
ATHERFIELD ROAD, and 11 GARAGES at RUTLAND 
CLOSE, together with Drainage and Site Works, based 
upon Specification and detailed Plans. 

Form of Tender, Specification and Plans obtainable 
from the Borough Engineer and Surveyor, Town Hall, 
Reigate, on payment of a deposit of £2 2s, refunded 
upon the submission of a bona-fide Tender or the 
return of all Plans and documents. 

Sealed Tenders, in the envelope provided, and 
endorsed ‘‘ Tender for 65 Garages in Reigate and 
Redhill,"" must be returned to the undersigned not 
later than Noon on 17th NOVEMBER, 1961. 

HEBER DAVIES, 


Town Clerk. 
Town Hail, 


Reigate. 
October, 1961. 


CITY OF ROCHESTER. 
EARL ESTATE—STAGE 2A. 
67 HOUSES AND 12 FLATS. 


TENDERS are invited for the ERECTION of the 
ABOVE DWELLINGS. 

Tender documents may be obtained from JAMES 
A. PEEL, A.M.I.C.E., M.I.Mun.E., City Surveyor, 66 
Maidstone Road, Rochester, upon payment of £3 3s. 
deposit which will be refunded upon receipt of a 
bona-fide Tender. A Fixed-price Tender, together with 
an alternative Tender incorporating the Fluctuations 
Clause of the R.1.B.A. Form of Contract will be 
required. 

Documents will be issued on or about 7th Novem- 
ber, 1961, and are to be returned before 12 Noon 
on TUESDAY, Sth December, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

PHILIP H. BARTLETT, 
Town Clerk. 

The Guildhall, 

Rochester. 
October, 1961. 


GUILDFORD RURAL DISTRICT COUNCIL. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of the FOLLOWING WORKS: 
(a) Approx. 370 sq. yd. of Concrete Carriage- 
way, 230 sq. yd. of Footpaths, and ancillary 

works, at Longacre-Longfields, Ash. 

(b) Approx. 1,350 sq. yd. of Footpaths, and 
ancillary works at Almsgate Housing Estate, 
Compton. x 

Tender Forms, Plans and Specifications only will be 
Provided on application to the undersigned, together 
with a deposit of £2 2s. for each set of documents, 
made payable to the Guildford Rural District Council, 
to _be refunded on receipt of a bona-fide Tender. 

Tenders, in the envelopes provided, must be 
delivered to E. W. SELLINGS, Clerk of the Council, 
eater than Noon on MONDAY, 6th November, 





The Council does not bind itself to accept the 
lowest or any Tender. 
J. W. SNAPE, M.1.Mun.E., M.R.S.H., 
A.M. Inst.H.€., 
Engineer and Surveyor. 
Millmead House, 
Guildford, Surrey. 
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CONTRACTS 


COUNTY BOROUGH OF SOUTHAMPTON. 


Cneneten EBS javites TENDERS on Bills of 
ies available in - 
Porc inc: m ovember for the 
CONTRACT 8B.370—31 Traditional Houses— 
Summit Way, Southampton. 
CONTRACT 8.373—Two Blocks of Five-storey 
Traditional Flats, Type A.S (30 flats per 
Avwi oot — Park. 
Pplications for Tender documents to the BOROUGH 
ENGINEER, Civic Centre, Southampton, by 1 one 
on WEDNESDAY, 1st November, 1961. 


BOROUGH OF HESTON & ISLEWORTH. 
PUBLIC SHELTER—JERSEY GARDENS, HOUNSLOW. 








amis SUNT SnaLTER a tng AnGUEl IE, Ss 

pantie aan Soule te the envelopes in 

and received by me by 10 a.m. on Sth NOVEMBER, 

The Council is not bound to accept any Tender. 
D. MATHIESON, 


Town Hall, Town Clerk. 


Hounslow, Middx. 


BOROUGH OF HARROW. 


IMPROVEMENT TO BRIDGE MR.SO— 
MARSH ROAD, PINNER. 


TENDERS are invited for the BREAKING-OUT and 
LOWERING of 1,040 sq. yd. of CARRIAGEWAY, 
and for its RECONSTRUCTION in REINFORCED 
CONCRETE, together with all ancillary works. 

Drawings and Conditions of Contract may be 
inspected at the Office of, and a copy of the Form of 
Tender, Specification and Bills of Quantities obtained 
on applicatior, to, the Borough Engineer, at the 
Council Offices, 48 Uxbridge Road, Stanmore, Middx., 
on payment uf Two Pounds by crossed cheque made 
payable to Harrow Corporation, returnable where a 
bona-fide Tender reaches me in time. 

Tenders, on prescribed forms, enclosed in a plain 
envelope bearing no indication of the sender and 
endorsed ‘* Tender—Iimprovement to Bridge MR.50, 
Marsh Road, Pinner,” to be delivered to my Office 
nee tater than 10 a.m. on TUESDAY, 7th November, 


The Council do not bind themselves to accept the 


lowest or any Tender. 
DAVID PRITCHARD, 
Town Clerk. 








Town Clerk's Office, 
Harrow Weald Lodge, 
Harrow, Middx. 


UPPINGHAM “RURAL DISTRICT 
COUNCIL. 


SEWERAGE AND SEWAGE DISPOSAL. 


TENDERS are invited from contractors, experienced 
in similar work, for the LAYING of 950 lin. yd. of 
6in. dia. and 90 lin. yd. of Qin. dia. CONCRETE 
SEWERS, together with 120 lin. yd. of 10in. dia. 
STEEL and 22 lin. yd. of Gin. dia. STEEL SEWERS, 
supported above ground level, with Manholes, and 
together with a Sewage Disposal Works comprising 
Detritus Tank, two Settling Tanks and a Stormwater 
Tank each approx. 20ft. square, an Aeration Tank 
approx. 30ft. square, together with Pumping Station, 
Sludge/Straw Composting Beds, and other incidental 
works. 
oe work is not to be commenced before March, 

Form of Tender and relative documents can be 
obtained on payment of a deposit of Two Guineas 
from the Council's Consulting Engineers, MESSRS. 
STIRLING, MAYNARD AND PARTNERS, 8 Station 
Chambers, Peterborough. The deposit cheque should 
be made payable to the Uppingham R.D.C., and 
deposits will be returned on receipt of a bona-fide 
Tender. 

Tenders are to be delivered to the undersigned, in 
a plain envelope endorsed ‘* Uppingham Sewerage and 
Sewage Disposal Works,’’ not later than First Post 
on THURSDAY, 30th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

NOEL BRANSTON, 
Clerk of the Council. 

Council Offices, 

Orange Street, 
Uppingham, 
Rutland. 


PLYMOUTH CITY WATERWORKS. 
DOUSLAND WATER TREATMENT WORKS. 


TENDERS are invited from experienced contractors 
for the CONSTRUCTION of the FOLLOWING: 

Water Treatment Works (2'4 million gallons per 
day capacity), comprising R.C. Reaction and 
Settling Tanks, R.C. Rapid Gravity Filters, 
and associated building; 

R.C. Sludge Tank, 40,000-gallon R.C. Reservoir, 
and R.C. Roof to existing 180,000-galion 
Reservoir. 

It is intended that the whole shall be let in one 
Contract. ss 

Plans, Specifications and Bills of Quantities may be 
seen at the Water Engineer's Office, 22 Portland 
Square, Plymouth, and copies may be obtained on 
payment of a deposit of Four Guineas, to be returned 
on receipt of a bona-fide Tender. 

Tenders are to be received by the Town Clerk, 
Pounds House, Peverell, Plymouth, by the First Post, 
FRIDAY, 17th November. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

N. E. ELLIOT, M.Sc., M.1.C.E., 
City Water Engineer. 


EAST SUFFOLK AND NORFOLK 
RIVER BOARD. 
RIVER DEBEN (LOWER)—WOODSERIDGE WALL. 
SUPPLY AND DELIVERY OF CLAY. 


TENDERS are_ invited for the SUPPLY and 
DELIVERY to SITES on the RIVER WALL at Wood- 
bridge, Suffolk, of approx. 3,200 cu. yd. of CLAY, 
suitable for constructing a Tidal Embankment. 

Further particulars and Tender Forms may be 
obtained from the Chief Engineer, at the address 
below. 

Tenders, enclosed in a plain sealed envelope, 
endorsed ‘‘ Tender for Clay,'’ must be received by 
the undersigned not later than 9 a.m. on 31st 


TOBER, 1961. 
i S. VINCENT ELLIS, 
Clerk of the Board, 





The Cedars, 
Albemarle Road, 
Norwich, 
Norfolk, NOR.81E. 
11th October, 1961. 
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CONTRACTS 


WARWICKSHIRE COUNTY COUNCIL 
ROADS COMMITTEE. 


WEEDON-ATHERSTONE-BROWNHILLS 
TRUNK ROAD, A.S. 


SCHEME 1—-ROYAL RED GATE INN TO 
WITHERLEY. 

SCHEME 2—HIGHAM LANE TO LONG 
SHOOT. 


TENDERS are invited for WIDENING the 
CARRIAGEWAY to 33ft. on the ABOVE SECTIONS 
of TRUNK ROAD, A.S5. 

The schemes are 1'4 miles and 'z mile long, 
respectively, and separate Contracts will be let for 
each section. Apart from the general widening, 
kerbing and drainage, the Schemes include for the 
complete Reconstruction of the Carriageway in certain 
sections on crests where the present levels are to be 
reduced by amounts up to 6ft., and for the final 
rolled asphalt surfacing. The period fixed for 
completion is six months. 

Conditions of Contract, Specification and Bills of 
Quantities may be obtained from DAVID WATSON, 
M.1.C.E., M.I.Mun.E., County Surveyor, Shire Hall, 
Warwick, on payment of a deposit of £2 2s. for each 
Scheme, which will be returned only upon receipt 
of a bona-fide Tender or the return of all documents. 

Drawings may be examined at the Offices of the 
County Surveyor at any time during normal office 
hours. 

Tenders are to be returned in plain sealed envelopes 
endorsed either ‘‘ Tender for Widening—Royal Red 
Gate Inn to Witherley,"’ or ‘* Tender for Widening— 
Higham Lane to Long Shoot," addressed to the County 
Fanvever by not later than MONDAY, 13th November, 
1 . 

The Council does not bind itself to accept the 
lowest or any Tender. 

L. EDGAR STEPHENS, 
Clerk of the Council. 








Shire Hall, 
Warwick. the oi = 


STRATFORD-ON-AVON 
RURAL DISTRICT COUNCIL. 


NORTHERN AREA WATER SUPPLY. 
CONTRACT NO. 10. 


The Council invite TENDERS from experienced 
public works contractors having substantial previous 
experience of such works, for the LAYING of approx. 
3,020 lin. yd. of Qin. dia., 17,000 lin. yd. of 6in. 
dia., 5,460 lin. yd. of Sin. dia., 11,560 lin. yd. of 
4in. dia., and 13,400 lin. yd. of 3in. dia. SPUN- 
IRON WATER MAINS, together with Fittings, and 
other incidental works. 

The Drawings can be inspected at, and copies of 
the Specification, Bills of Quantities and Form of 
Tender can be obtained from the Engineers, MESSRS. 
WILLCOX, RAIKES AND MARSHALL, 33 Great 
Charles Street, Birmingham, 3, on or after 30th 
October, 1961, on application, accompanied by a 
statement of previous similar works executed, and a 
cheque for Ten Guineas drawn in favour of the 
Council as a deposit which will be refunded after 
delivery of a bona-fide Tender ad the return of all 
documents supplied. ; 

Tenders, on the form supplied, are to be delivered 
to the undersigned not later than 12 o'clock Noon on 
MONDAY, 27th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

Dated this 19th day of October, 1961. 
D. W. NEWPORT, . 
Clerk of the Council. 
Council Offices, 
11 Guild Street, 
Stratford-on-Avon, 
Warwickshire. 


PDEUDRAETH RURAL 
COUNCIL. 


HARLECH WATER SUPPLY. 
CONTRACT NO. 1. 


The Deudraeth Rural District Council invite FIXED- 
PRICE TENDERS from civil engineering contractors 
for LAYING approx. 8,000yd. of 4in. and 3in. dia. 
ASBESTOS-CEMENT WATER MAINS, the CON- 
STRUCTION of a 7,000 gallons capacity RESERVOIR, 
and BOOSTER STATION, and incidental work, in and 
around Harlech, Merioneth. 

Contractors wishing to tender for the above work 
should apply in writing to the Council's Consulting 
Engineers, MESSRS. RICHARDS AND DUMBLETON, 
Cornwall Buildings, 45 Newhall Street, Birmingham, 3, 
and Greenways, Portmadoc, Caernarvonshire, ‘from 
whom copies of the Contract documents may be 
obtained on and after Monday, the 23rd October, 
1961, on payment of a deposit of £3 made payable 
to the Deudraeth Rural District Council. 

The deposit will be refunded to contractors who 
submit bona-fide Tenders not subsequently withdrawn, 
and accompanied by priced Bills of Quantities, and 
after the return of documents and any drawings 
supplied. 

Drawings, Specification and Bills of Quantities may 
be inspected at the Office of the undersigned or at 
the Offices of the Consulting Engineers, during usual 
office hours, on and after Monday, the 23rd October, 
1961. ‘ 

Sealed Tenders, on the official Form of Tender, 
enclosed in the envelope provided, must be delivered 
to the undersigned not later than 12 Noon on 
SATURDAY, the 25th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender .. eLLis 


Clerk to the Council. 





DISTRICT 











Council Offices, 
Penrhyndeudraeth, 
Merioneth. 
18th _October, _1961. A ea 
ST EVENAGE DEVELOPMENT 
CORPORATION. 
CONTRACT 600—ROAD 2 EXTENSION. 


NDERS are invited from experienced contractors 
for ine CONSTRUCTION of 420 lin. yd. of 33ft. — 
CARRIAGEWAY, 1,180 lin. yd. of 12ft. 4in. — 
Cycleway, together with one Underpass, | and for 
Footways, Attendant Earthworks, and Drainage. . 

Contract documents may be obtained on or oe 
the 1st November, 1961, on application to the = - 
signed, for a deposit of £5 Ss. (returnable only to 

-fide tenderers). 
borne Tenders are to be received by 5S om, on 
THURSDAY, 23rd November, 1961, in accordance 
with the conditions set out in the documents. a 

The Corporation does not bind itself to accept the 
nder. 

os rer HARDY, A.M.1.C.E., M.leMun.E.g 

Chief Engineer. 
Stevenage Development Corporation, 
Daneshill House, 
Danestrete, 
Stevenage, Herts. 














SUPPLEMENT 


2078 


CONTRACTS 


BOROUGH OF PRESTWICH. 


DEMOLITION AND REMOVAL OF REFUSE DISPOSAL 
WORKS, CONTAINED PLANT, MATERIAL, ETC., 
AND ADJOINING BUILDINGS. 


TENDERS are invited from competent demolition 
contractors. 

Full details, Specification, and Form of Tender can 
be obtained from the Borough Engineer, Town Hall, 
Prestwich, where a plan of the site may be inspected. 

Tenders to the Town Clerk, Town Hall, Prestwich, 
Lancashire, not later than 12 Noon on SATURDAY, 
11th November, 1961. 

The Council do not bind themselves to accept any 


offer. 
Cc. A. CROSS, 
Town Clerk. 


October, 1961. ae lt 
B OROUGH OF _ ABERYSTWYTH. 


REBUILDING OF PORTLAND STREET. 


TENDERS are invited for the ABOVE, involving the 
Complete Reconstruction of the Carriageway (total 
length 190 lin. yd. approx.) and Footways, together 
with other incidental works. 

Plans and Tender documents may be obtained from 
the Borough Surveyor and Water Engineer, Park 
Avenue, Aberystwyth. . 

Sealed Tenders, in the envelope provided, should 
be delivered to the undersigned not later than 12 
Noon on MONDAY, 27th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

W. P. DAVIES, 


Town Clerk. 





Town Hall, 
Aberystwyth. 
____tith October, 1961. 
KEYNSHAM URBAN DISTRICT 
COUNCIL. 
MAKING-UP OF PART OF UNITY ROAD, 
KEYNSHAM. 


TENDERS are invited for the RECONSTRUCTION 
and SURFACING of approx. 1,019 sq. yd. of 
CARRIAGEWAY, the Construction of approx. 400 
sq. yd. of Asphalt Footpath, the Laying of 317 
lin. yd. of Kerbing and Channelling, together with 
the Improvement of Street Lighting, and other 
incidental works. 

Specification, Bill of Quantities and Form of Tender 
may be obtained upon application to the Engineer 
and Surveyor, Council Offices, Keynsham, Bristol, on 
payment of a deposit of Two Guineas which will be 
refunded on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Surveyor during normal 
office hours. 

Tenders, in plain sealed envelopes endorsed ‘* Unity 
Road,"’ must reach the undersigned not later than the 
First Post on THURSDAY, Sth November, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
GEO. R. ASHTON, 
Clerk of the Council. 
Council Offices, 
Keynsham, Bristol. 
16th October, 1961. 





PETERBOROUGH JOINT EDUCATION 
BOARD. 
WITTERING—PROPOSED NEW COUNTY PRIMARY 
SCHOOL. 





HEATING AND HOT WATER SUPPLY 
INSTALLATION. 


TENDERS are to be invited from recognised heating 
engineers for the purpose of placing a SUB-CONTRACT 
under a general contractor, for the HEATING and 
HOT WATER __INSTALLATION for the ABOVE- 
NAMED PROJECT. The first instalment of the school 
= provide four classrooms, assembly hall, kitchen, 
etc. 

The heating will be by means of a low-pressure 
accelerated hot water heating system served from 
oil-fired cast-iron sectional boilers, the rooms being 
heated by radiators. The hot water service will be by 
an independent system with oil-fired cast-iron sectional 
boilers and copper storage calorifier, etc. 

All heating engineers desirous of TENDERING for 
Se Seared 7 ee > as their names and 
particulars to the undersigned not later than 1 
on_3rd NOVEMBER, 1961. oe 

The Board will subsequently select a panel of 
contrectors we = be se with a Specification 
n orm of Tender, subject to the paym 
deposit of £2 2s. nea 

Tenders, sealed in the special envelope provided 
for the purpose, endorsed ‘* Tender—wWittering Heat- 
ing Installation,”" should be delivered to the under- 
signed, in_accordance with instructions to be issued 
wR: a =, documents. 

e Boar oes not bind itself t 
lowest or any Tender. oe 
LESLIE TAIT, 


fisiiite ctiitaiia. Chief Education Officer. 
Town Hail, 
Peterborough. 

_Sarober, 1961. : 
PETERBOROUGH JOINT EDUCATION 
BOARD. 

TENDERS. 


WALTON SECONDARY MODERN SCHOOL— 
PROPOSED EXTENSION. ; 


HEATING AND HOT AND COLD WATER 
INSTALLATIONS. 


TENDERS are to be invited from approved heati 
copineers for the purpose of placing a SUB. 
Neaect under a general contractor for the 
Seas and DOMESTIC HOT and COLD WATER 
MENTIONED” scHonne” extension of the ABOVE- 
approx. 21,000 oy comprising a floor area of 

eating engineers desirous of TEN 
oe Sub-Contract are invited to submit ar amee 
one porveulors to the undersigned by 12 Noon on 
| al LOVEMBER. 1961, together with a deposit of 
cae oon ees: Cheques should be made payable to 
list of applicants the ‘Board wit, sejane a rom, the 
w select 

fe dees mae weaenanantty be invited So unaee 
Tender documents, nstructions to be issued with the 

e@ Board does not bi i 
lowest or say Torden bind itself to approve the 
LESLIE TAIT, 

Chief Education Officer. 














Education Offices, 
Town Hall, 
Peterborough. 


October, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH OF SUTTON AND CHEAM. 


PROPOSED EIGHT FLATS AND 12 GARAGES— 
27 BENHILL WOOD ROAD, SUTTON. 


TENDERS are invited on a Firm-price Basis for the 
ERECTION of _ the ABOVE-MENTIONED LIVING 
UNITS in Two BLOCKS of TWO-STOREY 
CONSTRUCTION. 

ill of Quantities and Form of Tender obtainable 
from C.. NEEDHAM, _ M.I.C.E.,  A.M.1.Struct.E., 
Borough Engineer and Surveyor, Municipal Offices, 
Sutton, on payment of a refundable deposit of £2 2s., 
cheques payable Sutton and Cheam Borough Council. 

Applications for Tender documents must be received 
not later than 8th NOVEMBER, 1961. Documents will 
be sent out on or about 15th November, 1961. 

Drawings and Conditions of Contract may be 
inspected at the Office of the Borough Engineer and 
Surveyor by all persons who have made application 
to tender. 

Tenders, on the prescribed form, with the Bill of 
Quantities, must be delivered, in the envelope pro- 
vided, bearing no indication of the name of the 
sender, and endorsed ‘‘ Tender for 27 Benhill Wood 
Road Housing Scheme,"’ at the Office of the under- 
signed not later than 12 Noon on WEDNESDAY, 
the 13th December, 1961. 

The Corporation does not bind itself to accept the 
lowest or any Tender. 

A. PRIESTLEY, 


Town Clerk. 








Municipal Offices, 
Sutton, Surrey. 
October, 1961. 


BOROUGH OF GILLINGHAM. 
CARRIAGEWAY RESURFACING, 1961/62. 
CONTRACT NO. 2. 


TENDERS are invited for the RESURFACING of 
HEMPSTEAD ROAD, BEGONIA AVENUE, DURHAM 
ROAD, SPRINGVALE, FAIRVIEW AVENUE and 
INGRAM ROAD, in the Borough of Gillingham. 

The work comprises the Laying of about 32,000 
sq. yd. of Sand Carpet Surfacing lin. thick, together 
with Regulating Courses and other ancillary works. 

The Specification, Bills of Quantities and other 
instructions can_be obtained by making application 
to the Borough Engineer, Municipal Buildings, Gilling- 
ham, Kent, enclosing a deposit cheque of £2 2s., 
returnable on receipt of a bona-fide Tender not 
subsequently withdrawn. 

Tenders to be received by the undersigned by the 
First Post on MONDAY, the 6th November, 1961. 

ROWLAND NEWNES, 
Town Clerk. 

Municipal Buildings, 

Gillingham, Kent. 

16th October, 


BOROUGH OF MIDDLETON. 
"BUS TERMINUS—LANGLEY ESTATE. 


TENDERS are invited for the CONSTRUCTION of 
a "BUS TERMINUS at BOWNESS ROAD, LANGLEY 
ESTATE. ; 

The works comprise Soil Stripping, Excavation, Kerb 
Laying and Construction of approx. 380 sq. yd. of 
a 7in. thick reinforced concrete Roadway Slab on a 
4in. base of lean mix concrete laid on 3in. of clinker. 
A short length of 6in. Drain Connection and Footways 
in Tarmacadam and Flagging are to be laid. 

Drawings may be inspected and copies of the 
Conditions of Contract, Specification and Form of 
Tender may be obtained at the office of the Borough 
Surveyor, Town Hall, Middleton, subject to a deposit 
of £2 2s. which will be returned on receipt of a 
bona-fide Tender. 

Tenders, endorsed “Bus Terminus—Langley,” are 
to be delivered in plain, sealed envelopes to the 
undersigned not later than Noon on WEDNESDAY, 
8th November, 1961. 

The Council does not bind itself to accept the 
lowest or any Tender. 

F. JOHNSTON, 


Town Clerk. 





Town Hall, 
Middleton, 
Near Manchester. 
18th October, 1961. 


DRAYTON RURAL DISTRICT COUNCIL. 


WATER SUPPLY TO SOUTH-EASTERN PARISHES. 
BOREHOLE AT ELLERTON. 


TENDERS are invited, on a fixed-price basis, for 
the SINKING AND LINING with Mild Steel Tubes 
of a BOREHOLE 21in. (minimum) in dia. and of a 
total depth not exceeding SOOft. from ground level, 
and the carrying out of a Pumping Test thereon, in 
accordance with the Specification prepared by the 
Engineers, MESSRS. A. H. S. WATERS AND 
PARTNERS, of 25 Temple Row, Birmingham, 2. 

Copies of the Specification and Form of Tender 
may be obtained from the Office of the Engineers on 
payment of a deposit of Five Guineas which will be 
refunded upon the receipt of a bona-fide Tender and 
the return of all documents. 

Sealed Tenders, on the forms provided, are to be 
delivered to my office not later than Noon on FRIDAY, 
17th November, 1961. 

No undertaking is given that the lowest or any 
Tender will be accepted. 

THOS. DUDLEY, 
Clerk of the Council. 

Council Offices, 

Smithfield Road, 
Market Drayton, 
Shropshire. 
17 October, 1961. 


Cc HESTERFIELD RURAL DISTRICT 
COUNCIL. 


TENDERS are invited for the following SEWERAGE 
SCHEME at HEATH, comprising 2,437 lin. yd. of 
Gin. dia. flexible salt-glazed stoneware gravity sewer; 
S10 lin. yd. of 4in. dia. asbestos-cement rising main; 
34 precast concrete manholes and a Pumping Station 
for two 120 g.p.m. pumps. 

Plans and General Conditions of Contract may be 
seen at the Engineer's department between the hours 
of 9 a.m. and S p.m. daily on Monday to Friday. 
Bills of Quantities, Specification and Form of Tender 
may be obtained on apolication to the Council's 
Engineer and Surveyor, MR. J. B. WIKELEY, M.Eng., 
M.1I.C.E., M.I.Mun.E., Barrister at Law, Rural Council 
House, Saitergate, Chesterfield, on payment of a 
deposit of Two Guineas, which sum shall be refundable 
on receipt of a bona-fide Tender not subsequently 
withdrawn, together with all the documents. 

Tenders in a plain sealed envelope suitably endorsed 
os sates a he a shalt be returned to the 

erk o e Counc y not later than 12 
THURSDAY, 9th November, 1961. — 

H. O. HAWKINS, 
Clerk of the Council. 


October 26 196] 


CONTRACTS 
BOROUGH OF REDCAR 


SURFACE WATER DRAIN—TRUNK ROAD. 


TENDERS are invited for the CONSTRU 
SURFACE WATER DRAIN, comprising 430 WN, "2 
of 18in. dia. Concrete Pipe, and necessary Manhon 
The work also includes the Removal of 135 lin. wy 
existing 15in. dia. Pipe. .¥ 

ills of uantities may be obtained 
Borough Engineer, Ridley House, Coatham’ "Rotte 
Redcar, at whose Offices the Contract Drawings and 
Conditions of Contract may be inspected. 

Tenders must be delivered to the undersigned 
the official envelope provided, and endorsed “ Surta 
Water Drain—Trunk Road," not later than 10 ia 
on SATURDAY, 4th November, 1961. 5 

HUGH CALDWELL, 
Town Clerk, 











Municipal Buildings, 
Redcar. 


SILSDEN URBAN DISTRICT COUNCIL 
SKIPTON RURAL DISTRICT COUNCIL, : 


JOINT TRUNK SEWER—CONTRACT NO, 1, 


TENDERS are invited for the CONSTRUCTION of 
7 MILES of 36in. to Qin. dia. SPUN-IRON and CoN. 
CRETE SEWERS, together with Manholes, a Pumping 
Station and Storm Overflows, in the Southern Parishes 
of the Skipton Rural District, from COWLING to 
KEIGHLEY, in the West Riding of Yorkshire, 

Contractors wishing to tender for these works 
should apply for the documents to the Council's 
Consulting Engineers, JOHN 4H. HAISTE AND 
PARTNERS, Belmont House, 20 Wood Lane 
Headingley, Leeds, 6, enclosing a deposit cheque value 
Three Guineas, made payable to the Skipton Rural 
District Council, such deposit to be refunded on 
receipt of a bona-fide Tender and the return of alj 
documents. 

Tenders, with the Bills of Quantities priced in ink, 
are to be submitted to the Clerk of the Skipton Ruraj 
District Council, Granville Street, Skipton, not later 
than 12 Noon on the 10th NOVEMBER, 1961. 

The Councils do not bind themselves to accept the 
lowest or any Tender they may receive. 

E. K. GRATION, 

Clerk, Silsden U.D.C. 
R. O. WHITING, 

Clerk, Skipton R.D.C. 


RLUGELEY URBAN DISTRICT COUNCIL, 
PARK VIEW TERRACE IMPROVEMENTS. 
FIXED-PRICE TENDER. 


TENDERS are invited for the CONSTRUCTION of 
164yd. of 16ft. CARRIAGEWAY and two 6ft. wide 
Footpaths, including 156 lin. yd. of Gin. dia. Surface 
Water Sewer, together with ancillary works Including 
Retaining Walls, Fencing and Street Lighting. 

Documents may _ be_ obtained from 8B. M. 
ROLLINSON, A.M.1I.Mun.E., M.R.S.H., Engineer and 
Surveyor, The Council House, Rugeley. 

Tenders, in the envelopes provided, should be 
returned not later than the First Post on MONDAY, 
13th November, 1961. 

The Council do not bind themselves to accept the 


lowest or any Tender. 
F. WILLIAMS, 
Clerk of the Council. 





The Council House, 
Rugeley, Staffs. 
October, 1961. . | + SE 
EASINGWOLD RURAL __ DISTRICT 
COUNCIL. 


NEWTON-UPON-OUSE SEWERAGE AND 
SEWAGE DISPOSAL SCHEME. 








FIXED-PRICE TENDERS are invited from exoerienced 
contractors for the CONSTRUCTION of 1,000 lin. yd. 
of 6in. dia. SEWERS with Manholes and other ancillary 
work, 650 lin. yd. of 4in. and Gin. dia. HOUSE 
CONNECTIONS, 1.935 lin. yd. of 3in. dia. RISING 
MAIN, two PUMPHOUSES AND PUMPWELLS and 
extensions to existing sewage disposal works at 
Linton-upon-Ouse. 

Plans may be Inspected and Specifications, Bills of 
Quantities and Forms of Tender obtained from the 
Council's Housina Surveyor upon the deposit of a 
cheque for £2 2s. which will be returned in full 
upon the receipt of a bona-fide Tender, not sub- 
sequently withdrawn. Further details may be obtained 
from the Council's Consulting Enaineer, D. H. MOORE, 
B.Sc., M.Inst.C.E., 12 Valley Bridge Parade, Scar- 
borough. 

Tenders, together with priced Bill of Quantities, 
in a plain sealed envelope endorsed ‘‘Newton-upon- 
Ouse Sewage Disposal Scheme” must be delivered to 
the undersigned not later than the 30th NOVEMBER, 
1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

H. OSBORNE, 
Clerk of the Council. 

Council Offices. 

Stillington Road, 
Easingwold, 
York. 
October, 1961. 


FAITH’S AND AYLSHAM 
RURAL DISTRICT COUNCIL. 


CATTON SEWERAGE. 


TENDERS are invited on a Fixed-price Basis from 
experienced public works contractors for the LAYING 
of approx. 20.000 lin. yd. of CONCRETE and STONE- 
WARE SEWERS, from 6in. to 18in. dia., and the 
Construction of 250 Precast Concrete Manholes. 
together with other contingent works, mostly In the 
Parish of Catton, adjacent to the northern boundary 
of Norwich. 

Applications for tendering documents should be 
made to the Council's Consulting Engineers, MESSRS. 
W. HERBERT BATEMAN AND PARTNERS, Halifax 
House, Bank Plain, Norwich, Norfolk, NOR 01). 
before FRIDAY, 3rd November, 1961, and should be 
accompanied by a deposit cheque for Five Guineas, 
payable to the Council, which will be returned » 
receipt. of a bona-fide Tender not subsequently 
withdrawn. The drawings may be Inspected by prior 
appointment at the Office of the Consulting Engineers: 

Sealed Tenders, on the form provided in_ the : 
of Quantities, and accompanied by the Quantities 
priced in ink, must be delivered to the undersigned; 
in a plain envelope endorsed ‘* Catton Se 
not later than Noon on TUESDAY, Sth December, 
1961. : a we 
The Council do not bind themselves to accep 


ST: 


lowest or any Tender. 
Pen LEONARD G. GOOSE, 
Clerk of the Council. 
Tudor Hall, 
Rose Lane, 
Norwich, 


Norfolk, NOR 118. 
25th October, 1961. 
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October 26 1961 


CONTRACTS 
[NDUS BASIN ruOy}t'¢c. fF. 
WATER AND POWER DEVELOPMENT 


AUTHORITY. 


ADVANCE NOTICE OF INTENT TO INVITE TENDERS 
FOR THE CONSTRUCTION OF CANALS AND 
APPURTENANT WORKS. 





The above Authority is undertaking the construction 
of a number of large canals in West Pakistan. Their 
construction is being financed through the Indus Basin 
Development Fund, the operation of which will be 
administered by the International Bank for Recon- 
struction and Development (World Bank). The canals, 
which form a part of the works embodied in the 
Indus Basin Settlement Plan, will have a total length 
of about 390 miles and involve approx. 345 million 
cu. yd. of excavation, as well as the construction of 
several hundred bridges and other canal structures. 

The work will be divided into eight or more 
individual projects. Prospective contractors invited to 
tender on the first three canals have either already 
been prequalified or are being prequalified by action 
presently under way. 

The fourth Link Canal to be undertaken will be the 
Qadirabad-Balloki Link Canal. This canal will extend 
from Qadirabad on the Chenab River to Balloki on 
the Ravi River and have a total length of approx. 
78 miles, in addition to a feeder canal of about 20 
miles. The main canal will have a capacity of 18,600 
cu. ft. per second for the first 17 miles and 14,500 
cu. ft. per second thereafter. The feeder canal will 
have a capacity of 4,100 cu. ft. per second. The 
canals together will involve approx. 93 million cu. yd. 
of excavation, nearly half of which will be wet, and 
the construction of some 100 structures such as 
regulators, bridges, aqueducts and siphons. 

The next canal to be constructed in the same area 
will be the Rasul-Qadirabad Link Canal which will 
extend from Rosul on the Jhelum River to Qadirabad 
on the Chenab River. This Link will have a capacity 
of 19,000 cu. ft. per second throughout and a length 
of about 28 miles. Its construction will involve 
approx. 40 million cu. yd. of excavation, over half 
of which will be wet, and the construction of some 
35 structures such as regulator, bridges, aqueducts 
and siphons. 

The Authority plans to call for TENDERS for the 
CONSTRUCTION of the QADIRABAD-BALLOK! LINK 
in the Spring of 1962, and for the CONSTRUCTION 
of RASUL-QADIRABAD LINK in the Autumn of 
1962. Only contractors who have been prequalified 
by the Authority will be invited to submit Tenders. 
For this purpose, contractors who wish their names 
to be included on a list to receive the document 
for prequalification are requested to submit the 
following information on or before 15th DECEMBER, 
1961, to the Authority's Consultants, TIPTON AND 
KALMBACH, INC., at Post Office Box 589, Lahore, 
West Pakistan, with a copy to their office at 831- 
14th Street, Denver 2, Colorado, U.S.A.: 

(1) Name or company or firm, with full address. 
(2) Name and title of person to whom future 
correspondence should be directed. 

The interested contractors will then be furnished 
with a document describing the work, and setting 
forth the information required from them by the 
Authority in order to evaluate their qualifications for 
undertaking the proposed canal _ construction. 

PROJECT DIRECTOR (LINKS). 

West Pakistan Water and Power 

Development Authority. 


BUCKS. COUNTY COUNCIL. 
MANUFACTURE AND SUPPLY OF B.C.C. SPECIAL 


PATTERN SIN. x 4!2IN. CONCRETE SPLAYED 
KERB (45 DEG.). 


TENDERS are invited for the MANUFACTURE and 
SUPPLY of 20,000 lin. yd. of the ABOVE KERB for 
delivery in the CHALFONT ST. PETER AREA. 

Contract documents may be obtained on applica- 
tion to the County Surveyor, County Offices, Aylesbury. 

Tenders must be received by me not later than 
10 a.m. on MONDAY, 13th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

R. E. MILLARD, 


Clerk of the Council. 
October, 1961. 


BOROUGH OF TWICKENHAM. 


TENDERS are invited for the RECONSTRUCTION of 
some 300yd. of 15in. dia. EFFLUENT SEWER across 
a section of BUSHY PARK, Hampton Court, together 
with the Construction of Manholes. 

Plans may be inspected, and Specification obtained, 
upon application to the Borough Engineer, Municipal 
Offices, Twickenham, and the payment of Two Guineas 
deposit, returnable on receipt of a bona-fide Tender. 

Tenders, in envelopes supplied, and not having any 
name or mark indicating the sender, are to be 
delivered to the undersigned not later than 10 a.m. 
on THURSDAY, 9th November, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

W. H. JONES, 


Town Clerk. 
Municipal Offices, 
Twickenham. 


BOROUGH OF TAUNTON. 


TENDERS are invited for ONE or BOTH of the 
FOLLOWING WORKS: 
(a) Provision and Installation of 63 Gas Sink 
Water Heaters; and 
(b) Provision and_ Installation of 83 Electric 
Sink Water Heaters, on the Lambrooke, 
Lyngford and Wedlands Estates. 
Particulars, Specification and Tender Forms obtain- 
able from H. G. COX, F.!.Hsg., Housing Maintenance 


Superintendent, Lambrook Farm Depot, Priory Avenue, 
Taunton. 


Tenders must be sent to me not later than 10 a.m. 
on TUESDAY, 31st October, 1961. 


K. A. HORNE, 
Town Clerk. 


NORTH WEST SUSSEX WATER BOARD. 
TENDERS FOR SUPPLIES. 


TENDERS are invited for SUPPLY of the UNDER- 
MENTIONED MATERIALS for the 12 months 
commencing 1st April, 1962: 

Gunmetal Stopcocks and Ferrules; Cast-iron Sur- 
face Boxes; Fire Hydrants; Sluice Valves; 


Precast Concrete Products; Petroleum 
Spirit; Diese! Oil; Aluminium Sulphate; 
Sodium Silicate; Hydrated Lime, and Liquid 
Chlorine. 


Specifications and Forms of Tender _ indicating 
approx. requirements may be obtained from the 
Board's Chief Engineer at the undermentioned address, 
and Tenders, in plain sealed envelopes, must be 
returned by 27th NOVEMBER, 1961. 

FREDERICK CLARK, 


Clerk of the Board. 
32/40 North Street, 
Horsham, Sussex. 
17th October, 1961. 


THE CONTRACT JOURNAL 


CONTRACTS 


BOROUGH OF _ GILLINGHAM. 
WAKELEY ROAD, RAINHAM, KENT. 
STAGE I—76 DWELLINGS AND 14 GARAGES. 


FIXED-PRICE TENDERS are invited for the 
ERECTION of 76 DWELLINGS and 14 GARAGES, 
comprising 24 One-bedroom Flats, 40 Two-bedroom 
and 12 Three-bedroom Houses, at Wakeley Road, 
Rainham, Kent. 

Persons desirous of tendering may obtain copies of 
the Bills of Quantities, Specifications and Form of 
Tender, and may inspect the Drawings and Conditions 
of Contract, at the Borough Engineer's Department 
curing usual office hours on and after 24th October, 

Applications should be accompanied by a cheque 
for Five Guineas (£5 Ss.) made payable to Gillingham 
Corporation. The sum will be refunded on the receipt 
of a bona-fide Tender not subsequently withdrawn. 

Tenders, in_ sealed envelopes supplied, and endorsed 
‘* Tender for 76 Dwellings—Wakeley Road,"’ must be 
delivered to the undersigned by not later than Noon 
on FRIDAY, the 24th November, 1961. 

ROLAND NEWNES, 
Town Clerk. 


Municipal Buildings, 
Gillingham, Kent. 

___17th October, 1961. ’ ado Be s 
Cre 2 OF BIRMINGHAM. 
TO BUILDING CONTRACTORS. 

POLICE TRAINING COLLEGE—PERSHORE ROAD. 


The WATCH COMMITTEE will shortly invite 
TENDERS for the ERECTION of the ABOVE BUILD- 
ING on a site in Pershore Road, Edgbaston, 
Birmingham. 

The works consist of the Erection of an Eight-storey 
Residential Block to house about 100 single men, a 
Two-storey Block containing Communal! and Teaching 
Rooms, Gymnasium, Lecture Theatre and Kitchen, and 
a_ Detached Indoor Riding School, as well as Site 
Works, Pavings, and the Layout of Playing Fields. 

The work is to be commenced directly a Tender is 
accepted. 

Contractors who wish their names to be included 
in the list from which those to be invited to tender 
will be selected, should submit their names and 
evidence of their ability to undertake a contract of 
this nature, to the City Architect, Baskerville House, 
Civic Centre, Birmingham, 1, not later than 12 Noon 
on the 10th NOVEMBER, 1961. 

T. H. PARKINSON, 
Town Clerk. 





Council House, 
Birmingham, 1. 


FFRIERN bod: 


BARNET URBAN DISTRICT 
COUNCIL. 
CONSTRUCTION OF LAY-BY, FRIARY ROAD. 


TENDERS are invited for the CONSTRUCTION of 
a LAY-BY in lean-mix and tarmacadam at FRIARY 
ROAD. Specification, Bill of Quantities and Form 
of Tender _may be obtained from the Engineer and 
Surveyor, Town Hall, N.11. Tenders in the envelope 
provided and bearing no indication of the sender to 
be delivered to the undersigned not later than 10 a.m. 
on MONDAY, 13th November, 1961. 

R. S. CLOTHIER, 


Clerk of the Council. 
Town Hall, N.11. 


WELLINGBOROUGH RURAL DISTRICT 
COUNCIL. 
EARLS BARTON MAIN DRAINAGE. 


TENDERS are invited from suitably experienced 
contractors for the FOLLOWING WORK at Earis 
Barton, near Wellingborough: 

SEWERS: 

7,300yd. of Gin., Qin., 12in., 15in., 18in. and 
21in. Concrete Tube and Cast-iron Sewers. 

108 Concrete Tube Manholes. 

Reconnection of existing House Drains to new 
Sewers. 

Tarmacadam Reinstatement of Trenches. 

SEWAGE TREATMENT WORKS: 

R.C. Grit Tank, Storm Overflows, Comminutor 
Chamber, etc. 

Two 31ft. dia. Radial Flow R.C. Settling Tanks. 

Three 97ft. Gin. dia. R.C. Filters. 

One 31ft. dia. Radial Flow R.C. Humus Tank. 

Two 35ft. x 12ft. R.C. Stormwater Tanks. 

Twenty-eight 35ft. x 13ft. Gin. Concrete Sludge 
Drying Beds. 

Two 15ft. x 8ft. Concrete Grit Storage Beds. 

Pumping Station and Messroom, etc. 

Fencing, Pipework, Roads, Footpaths, and 
ancillary works. 

Detail Drawings may be seen at the Offices of the 
Engineers, MESSRS. PICK, EVERARD, KEAY AND 
GIMSON, 6 Millstone Lane, Leicester, from whom 
the Specification, Bill of Quantities and Key Plans 
may be obtained on payment of a deposit of Five 
Guineas which will be refunded on receipt of a 
bona-fide Tender. : g 

Tenders, on the form supplied and in the envelope 
provided, are to be delivered to the undersigned not 
later than 10 a.m. on MONDAY, 27th November, 
1961. 

The Council do rot bind themselves to accept the 
lowest or any Tender. 

J. BAXENDALE, 


Clerk of the Council. 
Rural Council Offices, 
Oxford Street, 
Wellingborough. 


SOMERSET EDUCATION COMMITTEE. 
SCHOOL MEALS SERVICE. 


TENDERS are invited for the SUPPLY of MEAT 
to Central Kitchens and Canteens throughout the 
county for the period 1st January, 1962, to the 31st 
December, 1962. 

Tender Forms available from the undersigned. 

Completed Tenders to be sent in a plain sealed 
envelope endorsed ‘‘School Meals Service—Meat 
Tender,"’ to — io soaoreaee by Noon on 

, the 10th November, . 
— W. J. DEACON, 
Chief Education Officer. 

County Education Office, 

Trull Road, 
Taunton. 


BRISTOL FIRE BRIGADE. 


TENDERS invited for SUPPLY of ONE SELF- 
PROPELLED MAJOR PUMP ON BEDFORD CHASSIS 
during financial year ending 31st March 1962. 

Forms of Tender and Spgcification from CHIEF FIRE 
OFFICER, Fire Brigade Headquarters, Bridewell Street, 
Bristol, 1, by whom Tenders in plain sealed envelopes 
marked “‘Tender for Fire Appliance’ must be received 
by 18th NOVEMBER. Lowest or any Tender not 
necessarily accepted. 


SUPPLEMENT 2079 
CONTRACTS 
DURHAM COUNTY COUNCIL. 


HEATING AND PLANING OF TRUNK AND 
COUNTY ROADS. 


FIXED-PRICE TENDERS are invited for the 
HEATING and PLANING of CARRIAGEWAYS on 
TRUNK and COUNTY ROADS during the year ending 
31st March, 1963. 


Particulars obtainable from the County Surveyor, 
Aykley Heads, Durham. , ” 
.. Jenders, in plain sealed envelopes endorsed 
Heating and Planing," are to be delivered to the 


undersigned not later than Noon on ! 
November, 1961. eee 


The Council do not bind themselves to accept the 


lowest or any Tender. 
J. T. BROCKBANK, 
Clerk of the County Council. 





Shire Hall, 
Durham. 


COUNTY COUNCIL OF DURHAM. 


TENDERS invited for SUPPLY of the FOLLOWING: 
(1) Engineering Lathes to Machine Shop at 
Consett Technical College. 


(2) Kitchen Equipment to Easington Technical 
College. 


Forms of Tender, returnable by 3rd NOVE 
1961, and details from undersigned. co 
G. H. METCALFE, 

Director of Education. 





Shire Hall, 
Durham. 
16th October, 1961. 


BOROUGH OF SCARBOROUGH. 
RESURFACING OF WESTBOROUGH FOOTWAY. 


TENDERS are invited, by 13th NOVEMBER, 1961 
for the LAYING of approx. 1,700 sq. yd. of Nv : 
ASPHALT lin. thick to B.S. 1447, °~ ° MASTIC 


Further particulars from BOROUGH ENGIN 
Town Hall, Scarborough. = 








BOROUGH OF ILFORD. 


EXTENSIONS TO SPORTS PAVILION— 
HAINAULT RECREATION GROUND. 


TENDERS are invited for the CONSTRUCTION of 
EXTENSIONS to SPORTS PAVILION, Hainault 
Recreation Ground, Ilford. 

Applications, in writing, for the Form of Tender, 
Bills of Quantities and Drawings should be made to 
the Borough Engineer, Town Hall, Ilford, accompanied 
by a deposit of £2 2s. which will be returned on 
receipt of a bona-fide Tender (not subsequently 
withdrawn) and all documents issued. 

Conditions of Contract may be inspected at the 
cc Engineer's Office during normal working 

urs. 

.. Fenders, sealed In the envelope provided, endorsed 

Tender for Extensions to Sports Pavilion, Hainault 
Recreation Ground,” with no mark of identification 
as to the sender, must be delivered to the TOWN 
CLERK, Town Hall, liford, not later than 4 p.m. on 
28th NOVEMBER, 1961. 

Priced Bills _of Quantities must be returned at the 
same time as Tender, in the special envelope provided. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 


CITY OF WORCESTER. 


MOOR STREET REDEVELOPMENT—PART |. 
SITE COMPLETION WORKS. 


FIXED-RATE TENDERS are invited for the ABOVE 
WORKS, which comprise Reconstruction and Drainage 
for a_length of 550 lin. yd. of 30ft. wide ROAD, 
with Paving and Turfing to adjacent development. 

Documents obtainable from the City Engineer and 
Surveyor, 22 Bridge Street, Worcester, on payment 
of a Two Guinea deposit which will be returned on 
receipt of a bona-fide Tender. 

Tenders to be posted, in the envelope provided, to 
reach the undersigned not later than MONDAY, the 
13th NOVEMBER, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 








BERTRAM WEBSTER, 
Town Clerk. 
Guildhall, 
Worcester. 


STROUD URBAN DISTRICT COUNCIL. 
WESTRIP SEWER. 


TENDERS are invited for the CONSTRUCTION of 
approx. 660yd. of Gin. dia. FOUL SEWER and 
appurtenant works at WESTRIP, Stroud. 

Form of Tender and Bills of Quantities may be 
obtained upon application to the Engineer and 
Surveyor, Council Chambers, High Street, Stroud. 

Tenders, in plain sealed envelopes endorsed 
‘Tender for Westrip Sewer," must be sent to the 
undersigned by the First Post on the 20th NOVEM- 
BER, 1961. F 

The Council does not bind itself to accept the 
lowest or any Tender. 

W. D. WILSON, 


Clerk of the Council. 





Council Chambers, 
High Street, 
Stroud, Glos. 


‘THURROCK URBAN DISTRICT COUNCIL. 


ENGINEER AND SURVEYOR'S DEPARTMENT. 


IDENING AND IMPROVEMENT—LOWER DUNTON 
— ROAD (C.3), HORNDON-ON-THE-HILL. 


TENDERS are invited for the CONSTRUCTION of 
approx. 3,100 sq. yd. of 8in. CONCRETE CARRIAGE- 
WAY, 2,000 sq. yd. Surfacing Works, 750 lin. yd. 
Kerbing, 800 sq. yd. Hoggin Footpath, 580 lin. yd. 
Sewer, and ancillary works. S 

Copies of the Form of Tender, Specification and 
Bill of Quantities may be obtained from the Engineer 
and Surveyor, Council Offices, Whitehall Lane, Grays. 
on payment of £2 2s. deposit which will be refunded 
on receipt of a bona-fide Tender. 

Drawings and General Conditions of Contract may 
be inspected at the Council Offices during normal 
eee, accompanied by Specification, in a_ plain 
sealed envelope endorsed ‘ Lower Dunton Road, 
must be delivered to reach the undersigned by not 
later than 12 Noon on TUESDAY, 14th November, 
1961. 

The Council do not bind themselves to accept the 


Tender. 
lowest or any A. E. POOLE, : 
Clerk of the Councii. 











Council Offices, 
Whitehall Lane, 
Grays. 
18th October, 1961. 








2080 SUPPLEMENT 
CONTRACTS 
COUNTY BOROUGH OF CROYDON. 
FENCING. 
TENDERS are invited for the SUPPLY and 
ERECTION of 6ft. high W.!. RAILINGS on the 


FOLLOWING SITES: 
Adjoining Beulah Hill Pond—346 lin. ft. 
Croham Hurst—1,091 lin. ft. 

Tender Forms, Specification and Drawings may be 
obtained from the Borough Engineer, Town Hall, 
Croydon. 

Tenders to be returned by 30th NOVEMBER, 1961. 

E. TABERNER, 
Town Clerk. 


ROYAL BOROUGH OF 
KINGSTON-UPON-THAMES. 


FOOTWAY RECONSTRUCTION WORK. 


TENDERS are invited for LAYING ARTIFICIAL 
STONE PAVING and Kerbs, and ancillary works, for 
a period of 12 morths on a schedule of rates basis. 

Documents from Borough Surveyor, Guildhall, 
Kingston-upon-Thames, Surrey, on deposit of Two 
Guineas, returnable on receipt of a bona-fide Tender 
not subsequently withdrawn. 

Tenders, in envelopes provided, to the undersigned 
by First Post, TUESDAY, 7th November, 1961. 

The Council is not bound to accept the lowest or 


any Tender. 
L. V. POWELL, 
Town Clerk. 
Guildhall, 
Kingston-upon-Thames. 
October, 1961. 
OF 


BOROUGH WATFORD. 
STREET LIGHTING. 
COLNE WAY-NORTH WESTERN AVENUE, A.41. 


TENDERS are invited for the SUPPLY = and 
ERECTION of 52 CONCRETE COLUMNS and 56 
SODIUM LANTERNS on Colne Way-North Western 
Avenue, Watford. 

Applications for documents, accompanied by a 
deposit of £2 2s. which will be returned on receipt 
of a bona-fide Tender not_ subsequently withdrawn, 
must be made to F. C. SAGE, Borough Engineer and 
Surveyor, Town Hall, Watford, by 3rd NOVEMBER, 
and Tenders are to be submitted, in the envelope 
provided, to the undersigned not later than 2 p.m. on 


20th NOVEMBER, 1961. 
GORDON H. HALL, 
Town Clerk. 


Town Hall, 
____Watford. aie : a eae ee 
BOROUGH OF NEWCASTLE-UNDER- 
LYME. 


19589. 
MAKING-UP of 


HIGHWAYS ACT, 


TENDERS are invited for the 
the FOLLOWING STREETS: 

(1) George Street, Chesterton, Newcastle, Staffs. 
(2) Wayside Avenue, May Bank, Newcastle, 
Staffs. s 

The works comprise the following: 

(1) George Street—Approx. 650 sq. yd. of 
Carriageway Excavation, Foundation and 
Two Coats Macadam, Provision and Laying 
of 200 lin. yd. of Concrete Kerb, and other 
ancillary works. 

(2) Wayside Avenue—Approx. 1,250 sq. yd. of 
Carriageway Excavation, Foundation and 
Two Coats Macadam, Provision and Laying 
of 520 lin. yd. of Concrete Kerb, 170 
lin. yd. of Surface Water Sewer with 
Manhole, and other ancillary works. 

Plans may be inspected, and Tender documents 
obtained, at the Office of the Borough Engineer and 
Surveyor, Lancaster Building, High Street, Newcastle, 
Staffs. 

Tender Forms (in duplicate) and Bills of Quantities 
must be returned to me not later than 12 Noon on 
TUESDAY, 7th November, 1961, in plain sealed 
envelopes endorsed for: (1) * Private Street Works— 
Chesterton," (2) ** Private Street Works—May Bank." 

c. J. MORTON, 
Town Clerk. 


STOKE - ON - TRENT. 
FENTON. 


CITY "OF 
IMPROVEMENT OF GROVE ROAD, 


TENDERS are invited for WORK on the ABOVE 
SCHEME, consisting of 3,500 sq. yd. of Carriageway 
Foundation, 4,100 sq. yd. of Macadam Surfacing, 
1,900 sq. yd. of Footway Paving, together with 
Drainage, and incidental works. 

The Specification, Bill of Quantities and Form of 
Tender may be obtained, and Drawings inspected, on 
application to the City Engineer and Surveyor, Town 
Hall, Stoke-on-Trent, on payment of a deposit of £3 
which will be returned on receipt of a bona-fide 
Tender. es 

Tenders and priced Bill of Quantities must be 
delivered to the undersigned, in the separate envelopes 
provided, before 12 Noon on WEDNESDAY, 15th 


November, 1961. 
HARRY TAYLOR, 
Le Town Clerk. 


ASHBY-DE-LA-ZOUCH RURAL DISTRICT 
COUNCIL. 


MEASHAM SEWAGE DISPOSAL WORKS. 


RECONDITIONING OF FILTERS AND 
ALTERATIONS TO SLUDGE DRYING BEDS. 


TENDERS are invited from_ suitably experienced 
contractors for the REPLACEMENT of approx. 1,200 
cu. yd. of FILTERING MATERIAL in, and SUNDRY 
REPAIRS to, TWO FILTERS, and the Construction of 
Vehicular Accesses to 13 Sludge Drying Beds at 
Measham Sewage Disposal Works. Approx. location of 
site: 4 miles south-west of Ashby-de-la-Zouch, Leics. 
Period of Contract: 3 months. 

Key Plan, together with Specification and Bill of 
Quantities, may be obtained from the Council's 
Consulting Engineers, MESSRS. PICK, “EVERARD, 
KEAY AND GIMSON, 6 Millstone Lane, Leicester, on 
payment of a deposit of Two Guineas made payable 
to Ashby-de-la-Zouch Rural District Council, which 
will be refunded on receipt of a bona-fide Tender. 
Further details are available for inspection at the 
same Offices. 

Tenders, on the form supplied, are to be sent in 
the envelope provided, to reach the undersigned not 
ae than 12 Noon on TUESDAY, 21st November, 

The Council do not bind themselves to accept the 
lowest or any Tender. 

gj. © RR, roe ae 
erk of the il. 
Council Offices, veneee 
South Street, 
Ashby-de-la-Zouch, 
Leics. 


THE CONTRACT JOURNAL 


CONTRACTS 
COUNTY BOROUGH OF HUDDERSFIELD. 


NEW COUNTY SECONDARY (6 F.E.) SCHOOL, 
INCLUDING Stee” AND CIVIC YOUTH 


FIRM-PRICE TENDERS are invited for the DESIGN, 
SUPPLY and ERECTION of the CONCRETE STRUC- 
TURAL FRAME, FLOOR UNITS and STAIRS for the 
ABOVE. 

Contractors wishing to tender for this work should 
submit their names to the Borough Architect and 
Planning Officer, High Street Buildings, Huddersfield, 
not later than TUESDAY, the 31st October, 1961, 
when the Specification and Drawings will be forwarded 
to them. 

Tenders are returnable, in the envelope provided, 
to the undersigned by 10 a.m. on MONDAY, the 
18th December, 1961. 

The Corporation do not bind themselves to accept 
the lowest or any Tender. 

HARRY BANN, 


Town Clerk. 
Town Hail, 
Huddersfield. 


BOROUGH OF GOSPORT. 
ROWNER HOUSING ESTATE. 


ADVANCE PREPARATION OF ROADS AND SEWERS 
FOR SITE *' €." 


TENDERS are invited for the FOLLOWING: 

The Clearance of the Site; the Laying of approx. 
S66 lin. yd. of Gin. to 12in, dia. Pipes; 
the Construction of Seven Manholes and 
Eight Gullies; the Laying of approx. 460 
lin. yd. of Concrete Kerb Foundation, 
1,220 sq. yd. of Lean-Mix Concrete 
Carriageway and 450 sq. yd. of Reinforced 
Concrete Roadway, together with appur- 
tenant works in connection with the above. 

Tender documents are obtainable from the Borough 
Engineer, The Hali, Trinity Green, Gosport, upon 
deposit of Two Guineas, returnable on receipt of a 
bona-fide Tender not subsequently withdrawn, and the 
return of all documents. 

Tender Forms should be submitted to me, in the 
small endorsed envelope provided, and should bear 
no mark indicating the sender. The priced Bills of 
Quantities should at the same time be submitted to 
me, in the large endorsed envelope provided, and 
should bear the name of the tenderer. Both envelopes 
must reach my Office not later than WEDNESDAY, 
22nd November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

EDWARD ADDENBROOKE, 





Town Clerk. 
Town Halli, 
Gosport. 
ar Os seni 
(oat, as QO F BAF &. 


SUPPLY AND ERECTION OF REINFORCED CONCRETE 
PORTAL FRAMED BUILDING AT UPPER BRISTOL 
ROAD, BATH. 


TENDERS are invited for the SUPPLY and 
ERECTION of a REINFORCED CONCRETE PORTAL 
FRAMED BUILDING, including Roofing, Wall Clad- 
ding, and ancillary works, to form part of the proposed 
Corporation Plant and Transport Depot. Building size 
120ft. by 75ft. by 17ft. high to eaves. 

Tender documents and Plans obtainable from the 
City and Waterworks Engineer, Guildhall, Sath, on 
payment of deposit of Two Guineas, refundable on 
receipt of a bona-fide Tender. ; i 

Tenders to be returned to the undersigned, in the 
official envelope provided, by First Post on MONDAY, 
20th November, 1961. 

The Council do not bind themselves to accept the 
low or any Tender. 

— . JARED E. DIXON, 


Town Clerk. 





Guildhall, 
Bath. 
18th October, 1961. 


Cr. ee YORK. 
STREETS AND BUILDINGS COMMITTEE. 


LONG CLOSE LANE (REDEVELOPMENT) 
ROAD AND SEWERS. 


TENDERS are invited for the CONSTRUCTION of 
approx. 1,100 sq. yd. of PITCHED CARRIAGEWAY 
FOUNDATION AND TARMACADAM SURFACING, 
800 sq. yd. of TARMACADAM FOOTPATHS, 300 
lin. yd. of Qin. dia. STONE GLAZEDWARE FOUL 
and SURFACE WATER SEWER, together with other 
ancillary works. , 

The General Conditions of Contract and Drawings 
may be inspected at, and the Specification, Bills of 
Quantities and Forms of Tender obtained from the 
ofice of the undersigned on payment by _ cheque 
(made payable to York Corporation) of £2 which 
will be refunded on receipt of a bona-fide Tender 
not subsequently withdrawn. 

The completed Form of Tender shall be delivered 
to the undersigned in the official printed Tender 
envelope, sealed and endorsed ‘‘Long Close Lane 
Redevelopment," not later than Noon on TUESDAY, 
14th November, 1961. 

The lowest or any Tender will not necessarily be 


accepted. 
CHAS. J. MINTER, 
City Engineer, Surveyor 
and Planning Officer. 
7 St. Leonard's Place, 


vee _York. 4s ; oa a iP. 
cre es OF MANCHESTER. 
TENDERS invited for the CONVERSION INTO 


RESTAURANT OF ITALIAN GARDENS SHELTER AT 
HEATON PARK. 

Bill of Quantities from the CITY ARCHITECT, P.O. 
Box 488, Town Hall. Tenders returnable by 6th 
NOVEMBER. 


CITY OF MANCHESTER. 
TENDERS invited for the CONSTRUCTION AND 
LAYOUT OF PLAYING FIELDS AT HARPURHEY 
TECHNICAL HIGH SCHOOL. 
Specification and plan from the CITY ARCHITECT, 
P.O. Box 488, Town Hall. Tenders returnable by 


28th NOVEMBER. 
MANCHESTER CORPORATION 


WATERWORKS. 


TENDERS invited for the SUPPLY and DELIVERY 
of the FOLLOWING: 
SPECIFICATION NO. 2—8,510yd. 15Sin. dia. 
Spun-iron Concrete Lined Pipes, B.S. Class 
“C,"" with Tyton Joints. 

Tender Forms (returnable by 10 a.m., 3rd 
NOVEMBER, 1961), and Specifications, etc., obtain- 
able from the SECRETARY, Waterworks Office, Town 
Hall, Manchester, 2. 





October 26 196] 


CONTRACTS 
LONDON COUNTY COUNCIL, 
VICTORIA AREA IMPROVEMENT. 





LINK ROAD—VICTORIA STREET TO 
BUCKINGHAM PALACE ROAD. 


TENDERS are invited from contractors havin 
considerable experience of road construction works 
for the CONSTRUCTION of a NEW ROAD betw “ 
Victoria Street and Buckingham Palace Road. — 

Forms of Tender, Specification, etc., and Drawin 
are obtainable from the Chief Engineer upon Payment 
of £S by crossed cheque or order made Payable t 
pe none eat genet. which will be returned 
only if a bona-fide Tender is submitt 
subsequnetly withdrawn. 7 
_ Contract and other relevant documents may 
inspected upon personal application to Room 450p 
County Hall, before payment of fee. Remittance, by 
post, should be addressed to the Chief Engineer 
Coepty wonn oe. Bridge, S.E.1. ‘ 

o Tender receive y the CLERK OF THe 
COUNCIL after 3 p.m. on MONDAY, 20th 
1961, will be considered. Roane 
The Council does not bind itself to accept the 


lowest or any Tender. ; 
COUNTY BOROUGH OF SWANSEA. 
BOROUGH EN P 
SUNERT ANP, SURVEYOR’ 


PROPOSED DERV AND DIESEL OIL | 
CENTRAL DEPOT, PIPE HOUSE WHARTON: 


TENDERS are invited for the SUPPLY 
and INSTALLATION of TANKS and PUMPS torent 
proposed Derv and Diesel Oil Installation at the 
—. Depot, Pipe House Wharf. : 

urther particulars and Form of Tender 
obtained from the B i area 
Guildhall a Rg orough Engineer and Surveyor, 

enders, sealed and endorsed ‘ Tende 
and Diesel Oil Tanks and Pumps,"’ must be ae 
to. the undersigned to arrive not later than 
WEDNESDAY, the 29th November, 1961. The 
envelope in which the Tender is enclosed must not 
2 one, - mark indicating the sender. 

ounci oes not i i 
see Grae Yee bind itself to accept the 
tORWERTH J. WATKINS, 
Town Clerk. 











The Guildhall, 
Swansea. 
October, 1961. 


COUNTY BOROUGH OF BOURNEMOUTH. 
BOROUGH ENGINEER'S DEPARTMENT. 


SEA FRONT RAILINGS, ETC., 
CORROSION PREVENTION TREATMENT. 


TENDERS are invited for the ABOV : 
Documents and Drawings from Goreuae oe 
Bournemouth, upon payment of Two Guineas returnable 
on receipt of a bona-fide Tender (not subsequenti 
withdrawn) and the return of documents. : 

Tenders to reach me by 14th NOVEMBER, 1961 

A. LINDSAY CLEGG, 
Town Clerk. 


COUNTY BOROUGH OF BOURNEMOUTH. 
BOROUGH ENGINEER'S DEPARTMENT. 


ONE JOHNSTON/AUSTIN SUCTION 
CLEANSING VEHICLE. —— 























T . 
aane* are invited for the SUPPLY of the 
Tender forms, etc., obtainable from Borough 


Engineer, Town Hall, B 
oy tee dee DECEMBER vac out returnable to me 
A. LINDSAY CLEGG, 
Town Clerk. 


BOROUGH OF _ EDMONTON. 
RESURFACING OF DISTRICT ROADS, 1961. 


TENDERS are invited for the 

conien. aeeer’, of CARRIAGEW AO AGING P 
work will involve Correcting existin r | 

aoe Depressions with Cold Asphalt and “ Soaeee 

inder, adjusting Levels of Manhole Covers and 

Gully Gratings, and Carpeting with 3,in. Machine-laid 

Bituminous Macadam or Fine Cold Asphalt. 

" Contract documents may be obtained upon applica- 

fon to the Borough Engineer and Surveyor, Town 

all, Edmonton, N.9, upon payment of a deposit of 

£2 2s., returnable against a bona-fide Tender. 

« fenders, in plain sealed envelopes endorsed 
dete . ames Roads, 1961,"' must be 
° e undersigned b Fi 
MONDAY, 13th November. 1961. 7 re 

The Council do not bind themselves to accept the 


lowest or any Tender. 
H. BACKHOUSE, 
BA Asters Town Clerk. 


KEYNSHAM URBAN DISTRICT COUNCIL. 
SEWERAGE AND SEWAGE DISPOSAL—STAGE 1. 


TENDERS are invited for the CONSTRUCTION of 
about 1,450 lin. yd. of Glazed Stoneware, Reinforced 
Concrete Tube, Spun-iron and Steel Pipe Sewers, 
12in., 1Sin., 18in. and 24in. in dia., with Manholes: 
about 230 lin. yd. of Spun-iron Rising Main, 12in. 
in dia., with Hatchboxes; Alterations to existing High 
Level and Low Level Pumping Stations at Chew Park: 
also Alterations and Additions to existing Sewage 
Disposal Works, comprising Conversion of existing 
Sedimentation Tanks to Storm Water Tanks and the 
Construction of additional Storm Water Tanks, Sedi- 
mentation Tanks, Dosing Chambers and Bacteria Beds, 
Humus Tanks, two Pumping Stations, Sludge Digestion 
Tanks, Sludge Lagoons, Administration Block, Pipe- 
work, Chambers, Special Temporary Works, Road, 
Paths and incidental works, in accordance with the 
Drawings, Specification and Bills of Quantities pre- 
pared bv the Engineers, A. H. S. WATERS AND 
PARTNERS, of 25 Temple Row, Birmingham, 2. 

The Drawings may be seen at, and the General 
Conditions of Contract, Specification, Bills of Quan- 
tities and Form of Tender may be obtained from, the 
Offices of the undersigned, or of the Engineers, on or 
after the 31st October, 1961, on a payment of a 
deposit of Five Guineas which will be refunded upon 
receipt of a bona-fide Tender and the return of all 
documents. 

Sealed Tenders, on the form supplied and in the 
endorsed envelope provided, are to be delivered to me 
at my Office not later than Noon on the 1st 
DECEMBER, 1961. 

The Council does not 
lowest or any Tender. 

GEO. R. ASHTON, 
Clerk of the Council. 








undertake to accept the 


Council Offices, 
Keynsham, Bristol. 
24th October, 1961. 


e 


ih 
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of 
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IS 


of 


e 


October 26 1961 


CONTRACTS 
COUN! Y BOROUGH OF BOURNEMOUTH. 


BOROUGH ENGINEER'S DEPARTMENT. 
TRAFFIC SIGNS. 








TENDERS are invited for SUPPLYING and 
DELIVERING the FOLLOWING: : 
(1) 2 Slow Sign Assembly, complete with 
Lighting Unit and Post with base compart- 
ment. 
(2) (a) 100 Lighting Units for 
Signs: 
(b) 100 Switchgear Boxes for fixing at foot 
of existing Slow Sign Posts. 
The Council does not undertake to accept the lowest 
or any Tender. 
Please quote on your own forms. i. 
Tenders, in plain sealed envelopes appropriately 
endorsed, but bearing no mark or name _ indicating 
the sender, must reach me by the 10th NOVEMBER, 


1967. A. LINDSAY CLEGG, 
Town Clerk. 
OF 


BORO UGH MITCHAM 


PHIPPS BRIDGE REDEVELOPMENT SCHEME— 
STAGE II—CONTRACT NO. S—HOUSING. 


TENDERS are invited for the CONSTRUCTION of 
245 DWELLINGS in Five Blocks of Four-storey and 
Two Blocks of 11-storey Construction, together with 
Stores, Garages, Site Works, .etc 

Contractors wishing to tender upon Bills of Quan- 
tities should submit their names not later than First 
Post on MONDAY, 6th November, 1961, to the 
Borough Engineer and Surveyor, Town Hall, Mitcham, 
at whose Orfice the Drawings and General Conditions 
of Contract may be inspected during normal office 
i yeaders, in the envelope provided, must be delivered 
to the undersigned not later than First Post on 
THURSDAY, 14th December, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 


existing Siow 





R. H. WHITE, 
Town Clerk. 
Town Hall, 
Mitcham, Surrey. 
18th October, 1961. 
(CARSHALTON URBAN DISTRICT 
COUNCIL 


SUPPLY, DELIVERY AND ERECTION OF FENCING— 
CORRIGAN AVENUE, COULSDON 

TENDERS are invited for the SUPPLY, DELIVERY 
and ERECTION of approx. 330 lin. yd. of 6ft. high 
CHAIN LINK_ FENCING. 

Forms of Tender, Specification and Bill of Quan- 
tities may be obtained from the Office of the Engineer 
and Surveyor, tone Court, The Grove, Carshalton 
Surrey. 

No Tender will be accepted unless in a plain sealed 
envelope addressed to the Chairman of the Council, 
at these Offices, and delivered not later than 12 Noon, 
MONDAY, 13th November, 1961. The Tender must 
be endorsed ‘* Fencing—Corrigan Avenue,"’ but must 
not bear any name or mark indicating the sender 

The Council do not bind themselves to accept the 
lowest or any Tender 

Cc. H. DURRANT, 
Clerk of the Council 





District Council Offices, 
The Grove, 
Carshalton, Surrey 


THE URBAN DISTRICT COUNCIL OF 


HAVANT AND WATERLOO. 


The above Council invite TENDERS for the SUPPLY 
of MATERIALS and EXECUTION OF WORK for the 
12 months ending 31st December, 1962, as follows 

(1) Supply of Cold Bituminous Emulsion. 

(2) Supply of Granite Chippings 

(3) Supply of Artificial Stone Paving, Kerb, 
Channel Blocks and Concrete Posts 

(S) or of Shingle, Sand, Ballast and Frost 
rit 

(6) Hire of Mechanical Transport. 

(8) Supply of Tar and Bitumen for application 
by pressure spraying machine 


(9) Supply of Manhole Covers and Gulley 
Grates. 

(13) Supply of Ashes, Clinker, Rejects and Hard 
core. 

(19) Bituminous Materials—supply, and supply 
and lay. 


(21) Hire of Excavators, Bulldozers, etc 

Forms of Tender may be obtained from the 
Engineer and Surveyor, 1 Park Road North, Havant 

Tenders must be delivered not later than 12 Noon 
on SATURDAY, the 18th November, 1961, to the 
CLERK_OF THE COUNCIL, Town Hall, Havant 

No Tender will be received except in a plain sealed 
envelope which may bear the word “ Tender," followed 
by the subject to which it relates, but shall not bear 
any name or mark indicating the sender 

The Council do not bind themselves to accept the 
lowest or any Tender. 


RUISLIP-NORTHWOOD 
URBAN DISTRICT COUNCIL. 


CONSTRUCTION OF GARAGES. 


TENDERS are invited for the CONSTRUCTION of 
110 GARAGES on sites within the district. 
Documents from Engineer and Surveyor on payment 
of £2 2s. deposit which is returnable on receipt of 
es Tender. 

enders returnable to undersigned not later than 
WEDNESDAY, 15th November, 1961. 


EDWARD S. SAYWELL, 


Clerk of the Council. 
Council Offices, 


Northwood. 


[ ATERHAM AND WARLINGHAM 
URBAN DISTRICT COUNCIL. 
RECONSTRUCTION OF MOUNT PLEASANT ROAD, 
CATERHAM. 


TENDERS are invited for the RECONSTRUCTION 
of the existing CARRIAGEWAY, Kerbs and Foot- 
paths in Mount Pleasant Road, Caterham. 

The works comprise the Laying of about 245 lin. yd. 
new Kerb and 150 lin. yd. of Path Edging, the 
fovision of a new Foundation and Surface to about 

0 sq. yd. of Carriageway, and about 450 sq. yd. 
of Footpath, together with incidental works. 

Specification, Drawings, Form of Tender and Bill 
of Quantities may be obtained from the Engineer and 
Surveyor, Council Offices, Caterham, and must be 
returned to the undersigned, in the endorsed envelope 
Provided, not later than 12 Noon on FRIDAY, 10th 


November, 1961. 
B. J. SMERDON, 


Clerk of the Council. 
Council Offices, 
Caterham. 


THE CONTRACT JOURNAL 


CONTRACTS 
BOROUGH OF MAIDSTONE. 


PARK WOOD ESTATE. 


TENDERS are invited for BUILDING 58 HOUSES 
(Scheme P.W.12). 

Documents from the Borough Engineer, 
Avenue, where Drawings may be inspected. 

Tenders, endorsed ‘* Scheme P.W.12,"' to be received 
by me not later than First Post on 20th NOVEMBER, 


Palace 


1961. 
T. SCHOLES, 
cs Town Clerk. — 
BOROUGH OF TOTTENHAM. 


HERMITAGE ROAD RECONSTRUCTION. 


TENDERS are invited for the RECONSTRUCTION 
of a LENGTH of the ABOVE ROAD, extending from 
the Railway Bridge to a point about 270yd. south- 
westwards of the bridge. 

The work includes for Taking-up and Re-laying 
approx. 400 lin. yd. of Granite Kerb and 1,250 sq. yd. 
of Artificial Stone Paving. Approx. 2,000 sq. yd. of 
Carriageway is to be scarified and regulated to a 
new profile, and over the whole area 3'2in. of Hot 
Rolled Asphalt will be laid in two courses. 

Plans may be inspected during normal office hours 
at the Borough Engineer's Department, Town Hall, 
Tottenham, N.15, from whom Contract documents 
may be obtained on payment of £2, returnable on 
receipt of a bona-fide Tender. 

Closing date for receipt of Tenders is 12 Noon on 
FRIDAY, 17th November, 1961, and they should be 
addressed to the undersigned, in the envelope supplied, 
the envelope to bear no mark _ identifying the sender. 

M. LINDSAY TAYLOR, 
Town Clerk. 
Town Hail, 
Tottenham, N.15S. 


WANDSWORTH BOROUGH COUNCIL. 
HOUSING AT TOOTING. 


Contractors wishing to TENDER for ERECTION of 
TWO-STOREY BLOCK of 10 FLATS at ALSTON ROAD 
should submit names to me by WEDNESDAY, 8th 
November, 1961, giving details of experience, plant 
and technical and supervisory staff available, together 
with names of two technical and two financial reterees. 
Bills of Quantities will be issued to selected contractors 
in due course. 

Drawings may be examined at Borough Engineer 
and Architect's Department. 

NOEL MARTIN, 


Town Clerk. 
Municipal Buildings, 
Wandsworth, S.W.18. 


Grrs OF BIRMINGHAM. 
TO BUILDING CONTRACTORS. 


CONTRACT 747—80 TWO-STOREY DWELLINGS— 
RILSTONE ROAD, WELSH HOUSE FARM ESTATE, 
HARBORNE. 


The HOUSEBUILDING COMMITTEE invite TENDERS 
for the ERECTION of the ABOVE. 

Bills of Quantities and Form of Tender will be 
forwarded on payment of £2 2s. at the Office of 
A. G. SHEPPARD FIDLER, City Architect, Baskerville 
House, Civic Centre, Birmingham, 1, to whom all 
cheques should be made payable. Applications should 
be made by 31st OCTOBER, 1961. Conditions of 
Contract (which include the usual Fair Wages and 
Conditions of Labour Clause) may be seen at the 
City Architect's Office during normal working hours. 

The deposit will be returned on receipt of a bona- 
fide Tender, or on notification of inability to tender, 
together with the return of the documents not later 
than three days before the date for receipt of Tenders. 

Tenders, enclosed in the envelope provided for the 
purpose, must be sealed and delivered to the Town 
Clerk's Office (Room No. 8.31), Council House, 
Birmingham, 1, not later than 12 Noon on FRIDAY, 
1st December, 1961. Tenders received after that time 
will be rejected. 

The Committee do not bind themselves to accept 
the lowest or any Tender. 

H. PARKINSON, 


Town Clerk. 
Council House, 


ae. Birmingham, A Pas ee 
URBAN DISTRICT COUNCIL OF 
TYLDESLEY. 
PUBLIC BATHS. 


The Council is proceeding with plans for a new 
PUBLIC SWIMMING BATH. 

Firms specialising in the supply and installation 
of sand filtration, chlorination and heating plant are 
invited to communicate with the Engineer and Surveyor, 
Town Hall, Tyldesley, Lancs., for particulars with a 
view to Tendering for the suppiy and installation of 
such plant 

RICHARD F. WILSON, 
Clerk of the Council. 

Town Hall, 

Tyldesley. 
BRIDGE-BLEAN RURAL_ DISTRICT 
COUNCIL. 

ERECTION OF 20 DWELLINGS AT FLEETS LANE, 
HACKINGTON, NEAR CANTERBURY. 


TENDERS are invited for the ERECTION and 
COMPLETION of 20 DWELLINGS at Fleets Lane, 
Hackington, near Canterbury, comprising Four Pairs 
of Two-bedroom Houses, One Block of Four Houses 
and One Block of Eight Flats for Old People, together 
with the Provision of External Services within and 
without the curtilage of the dwellings. 

Copies of the Bills of Quantities and Form of 
Tender may be obtained from the Council Offices, 41 
Old Dover Road, Canterbury, on deposit of a fee of 
Two Guineas (cheques, postal orders, etc., to be made 
payable to the Bridge-Blean Rural District Council). 
The deposit will be refunded only upon receipt of a 
bona-fide Tender not subsequently withdrawn, and 
the documents (Bills of Quantities) lent for the 
purpose of tendering. 

Prints of the Drawings may be inspected either at 
the Office of the Architect, H. V. GODFREY, 
A.R.1.B.A., MESSRS. GODFREY AND MESSENGER, 
63 Oxford Street, Whitstable, or at the Council Offices 
during normal office hours. 

Tenders, in sealed envelopes endorsed ‘“ Erection 
of Houses—Hackington,"’ accompanied by the Bills of 
Quantities and the General Summary, must reach the 
undersigned by not later than 12 Noon on MONDAY, 
the 20th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

|. F. SOILLEUX, 


Clerk of the Council. 


Council Offices, 
41 Old Dover Road, 
Canterbury, Kent. 
20th October, 1961. 


SUPPLEMENT 
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CONTRACTS 
BOROUGH OF 
WATER DEPARTMENT. 


MAINLAYING—FALMER HILL AREA. 


FIXED-PRICE TENDERS invited for th 
and JOINTING of two 18in. dia. FLEXIBLE JOINTED 
SPUN-IRON MAINS each approx. 490 lin. yd. in 
ength, laid as a twin main in one trench. All spun- 


iron pipes and specials will b i i 
ie Goes e provided near site by 


Conditions of Contract, 


COUNTY BRIGHTON. 











Specification and Tender 


documents obtainable from Chief Engi 
Department, 12 Bond Street ri a om" Gioeok 
of £2 2s. which will hound ‘tn’ ponte ale 


be refunded on recei 
ear Tender and return of all documents supetied: 
nen enclosed in plain sealed envelopes not 
ondened ane ae — pucteatiog the sender, and 
ns," to i 
a oa NOVEMBER, “. oe eee 
€ Corporation do not 
the Sedat oo eee “ao themselves to accept 
W. O. DODD, 


Town. teil. Town Clerk. 
Brighton. 

aa OR TES B 

BOROUGH OF DARTFORD. 

GROUP “B”" 





STREET LIGHTING—TE 
(SITE 2C). ~~ 








TENDERS are 


of 15 COMPLETE vyte for SUPPLY and ERECTION 


LIGHTING UNITS, com 
Tubular Steel - 7 Spantr hannes 
b. eee Columns, 80-W Mercury Vapour Lamps 


The Form of Tender and oth 
’ : er doc 
oo. br <peueanon to the cnderaionea ean 
a deposit of £2 2s. whict 
be refunded on receipt of a bona-fide Tender ond 
€ return of all documents supplied, other than 
copy of the Bill of Quantities. : = 
 wenders, in a plain sealed 
Temple Hill Lighting,” but 
“— hreonge — the gender, must be received by me 
an 
Noweuken, tear Noon on TUESDAY, 28th 


The Corporation does not bind itself to accept any 


Tender. 
THOS. ARMSTRONG, 
Town Clerk. 


envelope marked 
bearing no name or 


Council Offices, 
Dartford. 


BOROUGH OF DARTFORD. 
STONE PARISH COUNCIL. 





GROUP “A STREET LIGHTING—WATLING STREET 
(PART) 





TENDERS are invited for SUPP 
LY and ERECTIO 
Reinforced Carre gt CHTING UNITS, comprising Ostt 
Lamps and jaa mns and 400-W MBF/U 
ve Form of Tender and other docu 
= - semeation to the undersignah aoan 
a eposit of £2 2s. hict 
we ee on. roca of a bona-fide Tender oa 
e ocuments si 
copy of the Bit os oa other than one 
« engers, in a_ plain sealed envelope 
Watling Street Lighting,” but bearing no aapnnan 
— ie oye aa must be received by me 
an N 
leavenien, sane, oon on TUESDAY, 28th 


The Corporation does not bind itself to accept any 


Tender. 
THOS. ARMSTRONG, 


Council Offices, cues 


Dartford. 


BOROUGH OF ILFORD. 
ERECTION OF GARAGES. 











CONTRACT A'"—31 GARAGES—PADNALL 
CONTRACT C""—-12 GARAGES—OAKS LANE 
S Ss 





The CORPORATION invites FIRM-PRICE TENDERS 
for WORKS in connection with the ABOVE, including 
Substructure and Carriageways. Garages (post and 
panel type) will be supplied and erected by specialist 
sub-contractors. 

Conditions of Contract may be inspected upon 
application to the Borough Engineer, Town Hall, 
ilford, from whom Specifications and Drawings and 
Forms of Tender may be obtained upon payment of 
a deposit, returnable upon receipt of a bona-fide 
Tender not subsequently withdrawn, of Two Guineas 
in respect of each Contract. 

Contractors may either tender for all or for separate 
Contracts. 

Tenders, sealed in an envelope which will be 
provided, but bearing no name or mark _ indicating 
the sender, must be delivered to the TOWN CLERK, 
Town Hail, !tiford, not later than 4 p.m. on the 21st 
NOVEMBER, 1961. 


CITY OF STOKE - ON - TRENT. 
ORGAN—VICTORIA HALL, HANLEY. 


TENDERS are invited for the CLEANING and 
OVERHAUL and NECESSARY RESTORATION of the 
ABOVE ORGAN. 

Arrangements can be made with the _ Estates 
Superintendent, Kingsway, Stoke-on-Trent, to inspect 
the organ. 

Tenders to be received by the undersigned by the 
24th NOVEMBER next. 

HARRY TAYLOR, 


Town Clerk. 
Town Hall, 
Stoke-on-Trent. 


ATCHAM RURAL DISTRICT COUNCIL. 
PIMHILL WATER SUPPLY EXTENSIONS. 


TENDERS are invited for the PROVISION, LAYING 
and JOINTING of 24 miles of SPUN-IRON WATER 
MAINS, of Qin. dia., together with Fittings, Cable, 
and ancillary works. 

Tender documents may be obtained from the Office 
of J. R. SOCKETT, M.B.E., M.I.Mun.E., Engineer and 
Surveyor to the Council, 24 St. John’s Hill, Shrewsbury. 
Applications for Tender documents must be accom- 
panied by a deposit of £5 which will be returned on 
receipt of a bona-fide Tender not later than Noon on 
FRIDAY, 8th January, 1961. 

The Council —_ not bind 

r n ender. 
lowest or any W. T. BROWN, 
Clerk of the Council. 





itself to accept the 


24 St. John's Hill, 
Shrewsbury. 
20th October, 1961. 








2082 SUPPLEMENT 
CONTRACTS 
C OUNTY COUNCIL OF _ ESSEX. 


CHELMSFORD-RAYLEIGH ROAD, A.130. 


RAYLEIGH SPUR ROAD-—STAGE 1— 
RAWRETH DIVERSION. 


TENDERS are invited from contractors with experi- 
ence of the necessary equipment, for the 
CONSTRUCTION of approx. three-quarters of a mile 
of DUAL 24ft. CONCRETE CARRIAGEWAYS (26ft. 
wide as laid) between Rawreth Lane and a point on 
the Brentwood-Rayleigh Road, A.129, near the 
Carpenters Arms public house. The work also involves 
the Construction of a Roundabout at the junction 
with A.129, and the Construction of a Reinforced 
Concrete Culvert of 15ft. span. 

Tender documents may be obtained from the Office 
of the County Surveyor, Old Court, Arbour Lane, 
Chelmsford, on payment of a deposit of £15 which 
will be returned if a bona-fide Tender is received and 
not subsequently withdrawn, and drawings in addition 
to those issued with the documents may be inspected 
by appointment at that Office. 

Tenders must be delivered in the envelope provided, 
to the undersigned, not later than First Post on 
MONDAY, 11th December, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

CHRISTIAN BERRIDGE, 
Clerk of the County Council. 











County Hall, 
Chelmsford. 


GLAMORGAN COUNTY COUNCIL. 
HIGHWAYS ACT, 1959.—PRIVATE STREET WORKS. 


The Glamorgan County Council invite TENDERS for 
the MAKING GOOD of ST. QUENTIN’S CLOSE, 
LLANBLETHIAN, COWBRIDGE, the principal works 
comprising the FOLLOWING: 

Carriageway, 700 sq. yd.; Footways, 500 sq. yd.; 
Kerbing, 250 lin. yd.; Stormwater Drainage 
and incidental works, 60 lin. yd. 

Specification, Bill of Quantities and Form of Tender 
can be obtained from the County Surveyor, County 
Hall, Cardiff, on payment of a deposit of £3 which 
will be returned, subject to the Conditions of Tender, 
on receipt of a bona-fide Tender and the return of 
all the documents supplied. : 

General Conditions of Contract and Drawings may 
be seen at the Offices of the County Surveyor during 
normal working hours. E 

Contractors Swill be required to pay the recognised 
rates of wages and to observe the recognised hours 
of labour. 

Sealed Tenders, made out on the prescribed form, 
and accompanied by a priced Bill of Quantities, are 
to be delivered, in the envelope provided, at the 
County Hall, Cardiff, by the First Post on WEDNES- 
DAY, the 22nd November, 1961, addressed to the 


Clerk of the County Council. 2 
The County Council do not necessarily accept the 


; Tender. 
ae RICHARD JOHN, | 
Clerk of the County Council. 


County Hall, 
Cardiff. 
20th October, 1961. 


FRIMLEY AND CAMBERLEY 
URBAN DISTRICT COUNCIL. 


FRIMLEY ROAD-FIELD LANE SURFACE WATER 
SEWER. 


invited from quveeneet punte 
ntractors, on a _ Fixed-price Basis, for 
CONSTRUCTION of a SURFACE WATER SEWER 
having a total length of approx. 1,160yd. and os 
prising 39in., 36in. and 30in. dia. Thick ware 
Reinforced Granite Concrete Pipes with Cornelius 
Flexible Joints, all ancillary works including Concrete 
Manholes, and Deepening, Widening and Realigning 
the Outfall Ditch for a length of approx. 300yd., ie 
Replacing all vers with 39in. dia. Reinforce 
Pipes as before. : 
cote Contract will be subject to the Institution of 
Civil Engineers Conditions of Contract, and the Forms 
of Tender, Bills of Quantities and Specification may 
be obtained from eon eee ae Surveyor, 
ici ildings, amberley, rey. 
EE Veeder. in : plain sealed envelope and endorsed 
“Frimley Road—Field Lane Surface Water gg 
must be delivered to the undersigned not later on 
12 o'clock Noon on MONDAY, 20th November, ae ° 
All documents must be returned with the Tender. 
The Council does not bind itself to accept the 


der. 
lowest or any Ten ¢. HARVEY. . 
Clerk of the Council. 


TENDERS are 


Municipal Buildings, 
London Road, 
Camberley, Surry. 
20th October, 1961. 


For Contracts received too late for 
classification see page 2089 











APPOINTMENTS VACANT 
Cit t OF SHEFFIELD. 


CITY ENGINEER AND SURVEYOR'S DEPARTMENT. 





APPLICATIONS are invited from suitably qualified 
persons for the FOLLOWING APPOINTMENTS on 
the staff of the City Engineer and Surveyor and Town 
Planning Officer (Mr. C. R. Warman, B.Sc., M.I.C.E., 
M.!.Mun.E., M.T.P.1.): 

(a) Senior Engineering Assistant—Grade A.P.T. V 
(£1,310-£1,480 p.a.). The person appointed 
to this post will be required to work on 
major road improvement schemes which have 
already been approved by the Ministry of 
Transport in the three years’ Rolling 
Programme. 

(b) Senior Engineering Assistants—Grade A.P.T. 
IV (£1,140-£1,310 p.a.). 

(c) Senior Engineering Assistants—Grade A.P.T. 
iil (£960-£1,140 p.a.). 

(d) Graduate Assistants—Grade A.P.T. I/II 
(£645-£960 p.a.). 

The commencing salary for each of the above posts 
will be in accordance with experience and qualifications. 

Contribugions will be made towards approved 
removal expenses. : 

Superannuable posts, N.J.C. Conditions of Service, 
medical examination. “ 

Applications stating age, education and training, 
qualifications, experience, present and past appoint- 
ments (with dates and salaries) and quoting the names 
of two referees should be submitted to the undersigned 
by the 13th NOVEMBER, 1961. 

JOHN HEYS, 
Town Clerk. 


Town Hall, 
Shefheld, 1. 
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APPOINTMENTS VACANT 
MERIONETH COUNTY COUNCIL. 


HIGHWAYS AND BRIDGES DEPARTMENT. 
APPLICATIONS are invited for the FOLLOWING 


PERMANENT APPOINTMENTS in the County 
Surveyor’s Department: 
(a) Two_ Assistant Engineers—Salary Grade 


A.P.T. IV of the National Joint Council 
a Scales; and 
(b) “One Assistant Engineer—Salary Grade 
A.P.T. tl of the National Joint Council 
_ Scales. 

Applicants for appointments (a) should have had 
good experience in the design and preparation of road 
and bridge schemes, and be capable of supervising 
the actual works, whether executed by contract or 
direct labour. 

Preference will be given to candidates who are 
Associated Members of the Institution of Civil 
Engineers and/or of the Institution of Municipal 
Engineers. 

Applicants for appointment (b) should have had 
experience in the design and preparation of road and 
bridge schemes. 

Preference will be given to candidates who are 
Suitably qualified and have had previous experience 
under a County Authority. 

Applications, on the Council's Application Forms, 
must be received by the COUNTY CLERK, County 
Offices, Penarlag, Dolgellau, by not later than 
MONDAY, 6th November, 1961. 

TOTTENHAM. 


BOROUGH OF 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 
The FOLLOWING POSITION on the Established 
Staff provides varied and interesting work in a 
municipal borough of 116,000 population: 





Senior Civil Engineering Assistant — A.P.T. 
Grade IV (£1,185 to £1,355 p.a.). Com- 
mencing salary will be according to 


experience and ability. 

Applicants should hold a final professional qualifica- 
tion or an appropriate University Degree. 

Five-day week; staff restaurant facilities; part 
removal expenses reimbursed. 

Application Forms, obtainable from the Borough 
Engineer and Surveyor (S), Town Hall, Tottenham, 
N.15, should be returned to him not later than the 


6th NOVEMBER, 1961. 
M. LINDSAY TAYLOR, 


Town Clerk. 
URBAN DISTRICT 
COUNCIL. 


APPOINTMENT OF ASSISTANT \VORKS 
SUPERINTENDENT. 


APPLICATIONS are invited for the POST of 
ASSISTANT WORKS 


BILLINGHAM 





SUPERINTENDENT in the 
Department of the Engineer and Surveyor, at a salary 
in accordance with Misc. Grade V of the National 
Scheme of Conditions of Service (£685-£760). 

Residence within the Urban District is essential, 
and housing accommodation will be provided. 

Applicants should have a curreut driving licence. 
Duties to include supervision and construction of 
engineering capital works, including sewers and new 
roads, and also highway maintenance. 

Applications, together with the names of two 
referees, must be delivered to the undersigned not 
later than 6th NOVEMBER, 1961. 

Canvassing, either directly or indirectly, will be a 


disqualification. 
FRED. M. DAWSON, 
Clerk of the Council. 
Council Offices, 
Haverton Hill, 
Billingham. 


CAMBORNE - REDRUTH 
URBAN DISTRICT COUNCIL. 
APPOINTMENT OF ENGINEERING ASSISTANT, 
GRADES A.P.T. Iil/IV. 


APPLICATIONS are invited for the APPOINTMENT 
of an ENGINEERING ASSISTANT at a salary within 
Grades A.P.T. III/IV, according to experience. Car 
allowance on the Essential Users Scale will be paid. 

Applicants must be Associate Members of the 
Institution of Civil Engineers and or hold the Testamur 
of the Institution of Municipal Engineers, and should 
have some experience in the design and construction 
of sewerage and in general municipal engineering 
works. 

The appointment is subject to the Provisions of the 
Local Government Superannuation Acts, 1937-53, to 
the National Joint Council's Conditions of Service, and 
is terminable upon the expiration of one month's 
notice, in writing, by either side. 

Applications, giving full details of qualifications, 
experience, and present salary, together with the 
names of two persons to whom reference may be 
made, should be forwarded to the Engineer and 
Surveyor not later than 11th NOVEMBER, 1961. 

Consideration will be given to the provision of 
housing accommodation, if required. 

The successful applicant will be required to pass 
a medical examination, to be carried out by this 
Council's Medical Officer of Health. 

Canvassing, either directly or indirectly, will be a 
disqualification, and applicants must disclose their 
relationship to any member or senior officer of the 


Council. 
Ss. C. WILSON, 
Clerk of the Council. 


Council Offices, 


Camborne. 
_ 16th October, 1961. 
FFROME VALLEY MAIN DRAINAGE 
COMMITTEE. 
APPOINTMENT OF JUNIOR ENGINEER OR 
DRAUGHTSMAN. 





APPLICATIONS are invited for the APPOINTMENT 
of a JUNIOR ENGINEER or DRAUGHTSMAN in 
connection with the laying of approx. 6'2 miles of 
trunk sewer from Stapleton Road in the City of 
Bristol to an_ existing Sewage Disposal Works at 
Winterbourne in the Sodbury Rural District. 

The person appointed will be required to assist 
the Resident Engineer in setting-out, preparing details 
of work completed for monthly valuation, and the 
checking of contractors’ statements. 

The appointment will extend over the duration 
of the contract (being a nominal period of 33 months). 
The contract has now been in progress for approx. 
three months. 

The salary offered is £700 p.a. plus £150 p.a. 
subsistence allowance. 

Applications, with the names of two referees, must 
be received by the undersigned not later than 
FRIDAY, 3rd November, 1961. 

H. G. WHEWAY, 
Clerk to the Committee. 

Council Offices, 

Chipping Sodbury, 
Bristol. 


October 26 196] 


APPOINTMENTS VACANT 


COUNTY BOROUGH OF BOOTLE, 
BOROUGH SURVEYOR'S DEPARTMENT. 


PRINCIPAL ASSISTANT ENGINEER, A.P.T, y 
(£1,310 TO £1,480 P.A,), Les 


APPLICATIONS are invited from suitab! i 
and experienced persons with a general” civ" 
ie ye engineering background. ‘ or 

ommencing salary within the range A.P.T. 
(£1,310 to £1,480 p.a.), accordin acetone 
and experience. ee sine to qualiecetens 

Applications, giving full particulars of qualifications and 
experience, together with the names of two refere 
should be sent to T. W. CROOKDAKE, A.M.LCE” 
M.I.Mun.E., A.R.I.C.S., A.M.T.P.1., Town’ Hail, Bootie 
20, Lancs., not later than FRIDAY, 3rd November, 


1961. 
HAROLD PARTINGTON, 
4 Town Clerk. 


BOROUGH OF WORKSop. 


APPOINTMENTS IN THE BOROUGH ENGI A 
DEPARTMENT. ay 

APPLICATIONS are i ted f rth 
abroneoene nvi or the FOLLOWING 


Assistant. Engineer—Salary A.P.T. Gr 
(£1,140-£1,310). oe 
Applicants must hold either a engineering 


degree, the Testamur of the Institution of 
Municipal Engineers, or be qualified for 
Associate Membership of the Institution of 
Civil Engineers, and have at least five years’ 

‘ heater including pupilage. 

rchitectura ssistant—Salary A.P.T, 
(£1,140-£1,310). Conte 
“pplicants must be Chartered or Registered 
architects. 

The posts are superannuable, and the successful 
appricants will be required to pass satisfactorily a 
medical examination. 

Housing accommodation will be 
removal expenses will be paid, if 
successful married applicants. 

Applications, stating age, qualifications, experience, 
and accompanied by the names of two referees, must 
reach the undersigned not later than Noon on 
FRIDAY, the 3rd November, 1961. 

RUSSELL C. PHARAOH, 
Town Clerk. 


provided, and 
required by 


Town Hall, 
Worksop. 
12th October, 1961. 


BOROUGH OF LYTHAM ST. ANNES. 
APPOINTMENT OF ENGINEERING ASSISTANTS. 


APPLICATIONS are invited for the APPOINTMENT 
of GENERAL ENGINEERING ASSISTANTS on Grade 
A.P.T. | (£645-£815) and A.P.T. Il (£815-£960), 

Applicants should have been trained in a Municipal 
Engineer's Office, and applicants for the Grade Il 
appointment should have passed the Part | Examina- 
tion of the Institution of Municipal Engineers, or an 
equivalent. The appointments will be subject to the 
Provisions of the Local Government Superannuation 
Acts, and to the passing of a medical examination. 

The Council will be prepared, if necessary, to 
assist one of the successful applicants with housing 
accommodation. 

Applications, stating age, education, and details of 
experience, accompanied by copies of two recent 
testimonials, should be forwarded to the undersigned 
not later than SATURDAY, 4th November, 1961. 

R. A. CORK, 
Town Clerk, 





Town Hall, 
Lytham St. Annes. 


City OF WINCHESTER 


APPLICATIONS are invited for the POSTS of: 
(a) JUNIOR ARCHITECTURAL, and (b) JUNIOR 
ENGINEERING ASSISTANTS in the City Engineer's 
Department. Salary within Grades A.P.T. 1/11, accord- 
ing to qualifications and experience. The appointments 
are subject to the terms and conditions laid down 
by the Southern Provincial Council and to the Local 
Government Superannuation Act. 

Applications, stating age and details of experience, 
together with the names of two referees, should be 
addressed to the City Engineer, Guildhall, Winchester, 
and should reach him not later than FRIDAY, 10th 
November, 1961. 

In the case of (a), the post has been designated as 
a key post for housing purposes, and suitable housing 
accommodation will be made available 

R. H. McCALL, 
Town Clerk. 








Guildhall, 
Winchester. 
20th October, 1961. 


SOUTH DERBYSHIRE WATER BOARD. 


ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the POST of 
ENGINEERING ASSISTANT (Eng. Asst. III), at a 
salary within the Grade of A.P.T. IV_(£1,140-£1,310). 

Fhe person appointed must be a Corporate Member 
of the Institution of Civil Engineers, or be otherwise 
Suitably qualified, and must have had general experi- 
ence in the design and construction of civil engineering 
works 

The successful applicant will be required to work 
at the Board's Head Office at Derby. : 

The Board are not in a position to provide housing 
accommodation. 

The appointment is superannuable and subject to 
the National Joint Council's Scheme of Conditions of 
Service, to a medical examination, and to one month's 
notice on either side. 

Applications, stating age, qualifications, experience, 
present and previous appointments held, together with 
the names of two_referees, should be submitted to 
the Engineer and General Manager, 1 Tenant Street, 
Derby, not later than 2nd NOVEMBER, 1961. 

N. S. FISHER, 
Clerk to the Board. 


PDEARNE VALLEY WATER BOARD. 


APPOINTMENT OF ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT, salary within Grade A.P.T. II (£815- 
£960). 

Applicants should have completed approved pro- 
fessional training, preferably with suitable qualifications 
in Civil, Mechanica! or Electrical Engineering. _ 

Applications, giving full personal details, qualifica- 
tions and experience, together with the names of two 
referees, must be received by the undersigned not 


later than MONDAY, the 6th November, 1961. 
H. RAWSON, 


Clerk and Financial Officer. 














Waterworks Office, 
Broomhill, 
Wombwell, 
Near Barnsley. 


‘italian ins i iil is Nae a i 


October 26 1961 


APPOINTMENTS VACANT 


co UNTY BOROUGH OF _ BOOTLE. 
BOROUGH SURVEYOR'S DEPARTMENT. 


ESTIMATOR/SURVEYOR—WITHIN GRADE A.P.T. III 
(£960—£1,140 p.a.) 

APPLICATIONS are_ invited for the ABOVE 
APPOINTMENT in the Public Works Section of the 
Borough Surveyor’s Department, at a salary within 
the Grade A.P.T. Ill (£960—-£1,140 p.a.) depending 
upon qualifications and experience. 

Applicants must be fully experienced in estimating, 
valuations and final accounts for housing and other 
building works. He should also have had experience 
in the preparation of bonus scheme and cost control 
ork. 
" Application forms from the Borough Surveyor, Town 
Hall, Bootle, 20, Lancs., are returnable by 
WEDNESDAY 8th November, 1961. 


HAROLD PARTINGTON, 
es lhe ae ____Town Clerk. ae 
METROPOLITAN BOROUGH _ OF 

ISLINGTON. 


BOROUGH ENGINEER AND SURVEYOR'S 
DEPARTMENT. 


ENGINEERING STAFF (PERMANENT). 


APPLICATIONS are invited from persons not more 
than kd years of age for the FOLLOWING APPOINT- 
ENTS: . 
- (a) One Senior Engineering Assistant, A.P.T. V 
(£1,310-£1,480 p.a.). 
(b) One _ Engineering Assistant, A.P.T. II 
(£960-£1,140 p.a.). 


(c) Two Surveying/Technical Assistants, A.P.T. 
itl (£960-£1,140 p.a.). 
(d) One Tracing Clerk, A.P.T. | (£645-£815 


p.a.). 
All plus London Weighting. 

Applicants for: (a) should be Members of the 
Institution of Civil or Municipal Engineers, or hold 
other appropriate qualifications, and be suitably 
experienced; (b) should be qualifying for Examinations 
as in (a), and be suitably experienced; (c) should 
have the Intermediate Examination of the Municipal 
Engineers or Chartered Surveyors, or other appro- 
priate qualifications, and preference will be given to 
applicants with a sound knowledge of the Town and 
Country Planning Acts and London Building Acts; 
(d) should have experience in municipal engineering 
and be appropriately qualified. 


Application Forms, returnable by First Post on 
MONDAY, 13th November, 1961, obtainable from 
the Borough Engineer and Surveyor, Town Hall, 


Upper Street, N.1. 
H. DIXON CLARK, 
Town Clerk. 


BOROU GH OF HAMMERSMITH. 


ENGINEERING ASSISTANT, (£1,355- 
£1,525 p.a.). i ; 

Applicants should have passed the Final Examina- 
tion of the Institution of Civil or Municipal Engineers, 
and have a general knowledge of municipal 
engineering. 

Application Form, returnable by 6th NOVEMBER, 
from TOWN CLERK, Town Hall, Hammersmith, W.6. 


THURROCK URBAN DISTRICT COUNCIL. 





A.P.T. V 


ENGINEER AND SURVEYOR'S DEPARTMENT. 
APPOINTMENT OF RESIDENT ENGINEER. 


APPLICATIONS are invited for the ABOVE 
APPOINTMENT to supervise the construction of an 
indoor swimming pool and public hall. Contract 
value—£500,000. Applicants should have extensive 
experience in supervision of structural steelwork, 
reinforced concrete water retaining structures, and 
in building construction with high-class _ finishes. 
Appointment pensionable and expected to last some 
2'2 years. Salary: £1,500-£1,750 p.a. dependent 
on qualifications and experience of successful applicant. 
Housing accommodation considered if successful candi- 
date resides more than 20 miles from Thurrock. 
Applications, stating age, qualifications and experience, 








and quoting three referees to CLERK OF THE 
COUNCIL, Council Offices, Grays, Essex, by 6th 
NOVEMBER, 1961. Canvassing disqualifies. Relation- 


ship with members or senior officers of the council 

must be disclosed. 2 , 2 « x ay 

BIRMINGHAM TAME AND REA 
DISTRICT DRAINAGE BOARD. 


VACANCIES FOR CIVIL ENGINEERS ON 
DESIGN AND SITE WORKS. 


APPLICATIONS are invited for the FOLLOWING 
CIVIL ENGINEERING APPOINTMENTS on the staff of 
the Engineer to the Board, M. R. VINCENT DAVISS, 
B.Sc., M.1.C.E., F.inst.S.P.: 

(a) Chief Resident Engineer, Seale “CC” 

(£1,560 x £70(3) x £55 x £1,825), on the 
Secondary Sludge Digestion Plant Contract. 
Approx. value £1m. Duration of contract 
2'2 years. This is the third contract in a 
£15m. Scheme for the Reorganisation of the 
Lower Tame Valley Works. 
Applicants should be qualified and have 
experience of similar sized contracts, prefer- 
ably on works of sewage purification. The 
Board is _prepared to offer housing 
accommodation. 

(b) Senior Assistant Engineer, A.P.T. Grade IV 
(£1,140 x £55(2) x £60 x £1,310). 
Applicants should be A.M.1I.C.E., or hold 
equivalent qualification, and should prefer- 
ably have experience on the design and/or 
construction of sewage purification works. 

(c) Assistant Engineer, A.P.T. Grade Ill 

(£960 x £30(2) x £35 x £40 x £45 x 
£1,140. 
Applicants should be Grad.I.C.E., or hold 
equivalent qualification, and have had five 
years’ experience, including period spent on 
theoretical training. c 

The Board is engaged upon design and construction 
Programme for various of its Sewage Purification 
Works estimated at £15m. over the next seven years. 
Design work includes foundations, reinforced concrete, 
hydraulics, pipe layouts, pumping stations, and sewers 
up to 14ft. dia. Construction is carried out by contract 
and direct labour. The experience to be gained covers 
the requirement of the Professional Interview 
Examination of the Institution of Civil Engineers. 

The staff is on a S-day week. : 

Applications, stating age, qualification, details of 
training and experience, with the names and addresses 
of two referees, should reach the undersigned not 
later than First Post, MONDAY, 6th November, 1961. 


ARTHUR J. WRIGHT, 
Clerk to the Board. 
Clerk's Office, 
Lombard House, 
Great Charles Street, 
Birmingham, 3. 
16th October, 1961. 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 


BOROUGH OF MARGATE. 
BOROUGH ENGINEER'S DEPARTMENT. 


The COUNCIL invite APPLICATIONS for the 
FOLLOWING SUPERANNUABLE POSITIONS in the 
Borough Engineer's Office: 

(a) Assistant Architect on Salary Grade A.P.T. V 
(£1,310 to £1,480 p.a.). 








(b) Engineering Assistant on Salary Grade 
_. A.P.T. Il (£815 to £960 p.a.). 
Candidates for appointment (a) must be fully 


qualified Architects and should have had considerable 
experience in multi-storey flats and housing generally. 


For (b), applicants must have had good general 
experience in engineering, preferably with a _ local 
authority. 


The Council will assist in the provision of housing 
accommodation, and would consider assistance towards 
removal expenses. A five-day week is in operation. 

Applications are to be received by the Borough 
Engineer, 38 Grosvenor Place, Margate, not later 
than 12 Noon on SATURDAY, 18th November, 1961, 
and should give details of age, previous experience, 
present employment, and the names of two referees. 

T. F. SIDNELL, 
Town Clerk. 
40 Grosvenor 
Margate. 


CITY AND COUNTY OF BRISTOL. 


APPOINTMENT OF TRAFFIC ENGINEERING 
ASSISTANT—GRADE A.P.T. V (£1,310/£1,480 p.a.). 


APPLICATIONS invited for POST of a TRAFFIC 
ENGINEERING ASSISTANT in City Engineer and 
Planning Officer’s Department. 

Candidates should have obtained a British University 
degree in civil engineering and/or passed Associate 
Membership examination of Institution of Civil 
Engineers, or Testamur of Institution of Municipal 
Engineers: they should have good general experience, 
particularly of traffic engineering. 

Post permanent, pensionable; medical examination 
and, except in case of an officer transferred from 
service of another local authority, probationary period 
of six months. 

Five-day week; staff restaurant facilities. 

Housing needs of successful candidate and question 
of contribution towards removal expenses favourably 
considered. 

Applications should be arranged in following order: 
Age, nationality and whether married or single; 
education; training; professional qualifications; present 
post with salary and date of appointment; previous 
posts with salaries and dates of appointment; details 
of experience; any further remarks in support of 
application; notice required to terminate present 
appointment; whether related to a member or senior 
officer of the council; names of two referees. 

Canvassing disqualifies. 

Applications to reach City Engineer and Planning 
Officer, Cabot Hose, Deanery Road, Bristol, 1, by 
14th NOVEMBER. 


C!iTY AND COUNTY OF BRISTOL. 


APPOINTMENT OF CIVIL AND STRUCTURAL 
ENGINEERS—GRADE A.P.T. IV (£1,140-£1,310 
PER ANNUM). 


APPLICATIONS invited for POSTS of CIVIL and 
STRUCTURAL ENGINEERS in General Engineering 


Place, 


Section of City Engineer and Planning Officer's 
Department. 
Candidates should have good general experience 


and training in municipal engineering and/or design 
of bridges and structures in reinforced concrete and 
steel. Applicants should have obtained a British 
University degree in Engineering and/or be Corporate 
Members of appropriate professional Institution, and 
have appropriate experience for post. 

Posts permanent, pensionable; medical examination 
and, except in case of an Officer transferred from 


service of another Local Authority, six months’ 
probationary period. 
Five-day week; staff restaurant facilities. Housing 


needs of successful candidates and question of contribu- 
tion towards removal expenses favourably considered. 

Applications should be arranged in following order: 
Age, nationality and whether married or single: 
education; training; professional qualifications; present 
post, with salary and date of appointment; previous 
posts, with salaries and dates of appointment.; details 
of experience; any further remarks in support of 
application; notice required to terminate present 
appointment; whether related to a member or senior 
officer of the Council; names of two referees. 

Canvassing disqualifies. 

Applications, clearly indicating post concerned, to 
CITY ENGINEER AND PLANNING OFFICER, Cabot 


House, Deanery Road, Bristol, 7 oO 14th 

NOVEMBER. ‘ ha i 

NORTHWICH URBAN DISTRICT 
COUNCIL. 


ENGINEERING ASSISTANT. 


APPLICATIONS are invited for the POSITION of 
GENERAL ENGINEERING ASSISTANT on Grade I! 
of the A.P.T. Division of the National Scales (£815- 
£960 p.a.). ; 

Applications, giving details of qualifications, age, 
experience, and the names and addresses of two 
persons to whom reference may be made should be 
received by the undersigned by Noon on FRIDAY, 
3rd November, 1961. : ‘ 

Housing accommodation available if required. - 

D. HOCKING, 
Clerk of the Council. 

The Council House, 

Northwich, Ches. 


WILLENHALL URBAN _ DISTRICT 


COUNCIL. 
SECOND ADVERTISEMENT. 
CHIEF ENGINEERING ASSISTANT, A.P.T. lil. 


APPLICATIONS are invited for the POST of CHIEF 
ENGINEERING ASSISTANT in the Engineer and 
Surveyor's Department, from persons possessing the 
final qualification of a recognised Institution, and who 
have had considerable experience in all branches of 
the work of a Municipal Engineer. ; 

The post offers opportunities for experience in the 
execution of a considerable programme of capital 
works, and the control of the drawing office staff. 

The salary will be within A.P.T. tll (£960-£1,140), 
and the appointment will be subject to the Local 
Government Superannuation Acts, and one month's 
notice on either side. _ : 

Housing accommodation available for married 
applicants, and two-thirds removal expenses payable. 

Applications, together with the names of two 
referees, should be received by the undersigned not 
later than TUESDAY, the 7th November, 1961. 

JOHN R. RIDING, 
Clerk of the Council. 

Town Hall, 

Willenhall, Staffs. 


SUPPLEMENT 2083 


APPOINTMENTS VACANT 
SIERRA LEONE. 
PUBLIC WORKS DEPARTMENT. 
EXECUTIVE ENGINEER. 


Qualifications: Candidates, preferably under 35 
years of age, should have either a University degree 
or equivalent recognised by the Institution of Civil 
Engineers and two years practical experience; or have 
Passed or be otherwise exempt from Parts | and I! of 
the final examinations of the Institution of Civil 
Engineers with at least five years practical experience. 

Duties: General construction and maintenance on 
roads, bridges, waterworks and buildings. Must be 
prepared to live up country and travel extensively. 

Terms: Contract/gratuity for one tour of 15 to 18 
months. 

Total Emoluments (Including gratutity) in 
£1,690 to £2,466 p.a. 

Education and Children’s Allowances up to £96 p.a. 

Free passages. Generous leave. 

Apply SIERRA LEONE RECRUITING AGENCY, 
Room 756, Sanctuary Buildings, Great Smith Street, 
London, S.W.1, quoting BCD 112/15/02/D14, and 
giving full name and age and brief details of qualifica- 
tions and experience. 


NORFOLK COUNTY COUNCIL. 
HIGHWAYS DEPARTMENT. 


APPLICATIONS are _ invited for the UNDER- 
MENTIONED APPOINTMENTS: 

(1) Senior Engineer, Grade 1V/V (£1,140-£1,480 

p.a.), to be responsible for the Trunk Roads 
Section at King's Lynn. 
Applicants should be Associate Members of 
the Institution of Civil Engineers, or hold 
an equivalent qualification by examination. 
They must be competent Surveyors, having 
had experience of the design of major road 
improvements, setting-out and construction 
by direct labour. 

(2) Two Engineering Assistants, Grade III/IV 

(£960-£1,310 p.a.), in the County Roads 
Drawing Office, Norwich. 
Candidates should be Associate Members of 
the Institution of Civil Engineers, or hold 
an equivalent qualification by examination. 
They must be competent Surveyors, having 
had experience of design, setting-out and 
construction of roads. 

The starting point on the salary scale, in each 
case, will be according to qualifications and experience. 

For each post, a motor car is essential, and the 
appointed officers will be paid an Essential User's Car 
Allowance in accordance with the recommendations 
of the Nationa! Joint Council, as adopted and applied 
from time to time by the County Council. Loans 
available for purchase, if required. 

The appointments will be on the permanent estab- 
lishment of the Department, terminable by one 
month's notice on either side. The Provisions of the 
Local Government Superannuation Acts, 1937 to 
1953, apply. The successful candidates will be 
required to pass a medical examination. Grant towards 
removal expenses. 

_ The National Joint Council Service Conditions apply 
in general. 

Further particulars and Application Forms obtain- 
able from the COUNTY SURVEYOR, County Offices, 
Thorpe Road, Norwich, Norfolk, NOR 47A. 

Latest date for completed Application Forms— 


10th NOVEMBER, 1961. : ; . 
COUNTY OF SHROPSHIRE. 
ROADS AND BRIDGES DEPARTMENT. 


CHIEF ASSISTANT ENGINEER 


scale 


(PLANT) AND 
QUARRY MANAGER. 
APPLICATIONS are _ invited for the ABOVE 


VACANCY from qualified Engineers. 

The Officer appointed will be responsible for the 
maintenance and control of plant and vehicles, and 
will hold the appointment of Quarry Manager in 
compliance with the Mines and Quarries Act, 1954. 

The Department works mainly by direct labout, but 
also operates hired plant, has a Central Plant and 
Vehicle Repair Depot, and carries out work on behalf 
of other Departments. Two quarries are operating 
with crushing and screening plant, one of which is 
at present having its plant replaced. ; 

Previous local government experience not essential. 
Salary, according to experience, within the range of 
£1,560-£1,975. The Conditions of Service of the 
National Joint Council for Local Authorities, which 
include a contributory superannuation scheme and 
provide disturbance allowance on appointment. 

Applications, by letter, to the COUNTY SURVEYOR, 
Shirehall, Shrewsbury, not later than 13th 
NOVEMBER, 1961. Names of two referees required. 


Any canvassing disqualifies. 
COUNTY BOROUGH OF OLDHAM. 


BOROUGH ARCHITECT'S AND PLANNING 
DEPARTMENT. 


APPOINTMENT OF BUILDING INSPECTOR. 


APPLICATIONS are invited for the APPOINTMENT 
of a BUILDING INSPECTOR in my Department at a 
salary in accordance with A.P.T. Grade II/IIl (£815 
p.a., rising to £1,140 p.a.). Applicants should hold 
the Building Inspector's Certificate of the Institution 
of Municipal Engineers, or an equivalent qualification, 
and the successful candidate will be placed on an 
increment within the Grades according to his qualifica- 
tions and experience. a ates 

Candidates must be experienced in the examination 
of plans in connection with Building By-laws, the 
Public Health Acts, and in the supervision of building 
operations. 

Othe appointment is superannuable, subject to the 
passing satisfactorily of a medical examination, and 
is terminable by one month's notice on either side. 

Applications, stating age, qualification, experience 
and accompanied by copies of two recent testimonials, 
or the names of two persons to whom reference may 
be made, should reach me not later than MONDAY, 
6th November, 1961, in envelopes endorsed ‘* Building 


+ ages 
ee T. CARTLIDGE, . 
Borough Arc. itect. 
75 Union Street, 





a a it - 
MBITIOUS REPRESENTATIVE REQUIRED, with 
A comprehensive knowledge of excavators and diesel 


engines. Preference given to applicant with experience 

of visiting users of earthmoving equipment in London 

and Home Counties. ad 
Write Box V.4978, ‘‘ The Contract Journal. 


STIMATOR REQUIRED for progressive post with 
E expanding company. With general civil engineer- 
ing experience, and preferably with keen interest in 
marine work. Able to work on own initiative.—Please 
write, giving details of experience, and salary required, 
to G. TATE AND SON, LTD., Finwell House, 26 
Finsbury Square, London, E.C.2. All applications will 
be treated in confidence. 











2084 SUPPLEMENT 
APPOINTMENTS VACANT 
IVIL ENGINEER/CONTRACTS MANAGER, _ for 


Birmingham area. Must be fully conversant setting- 
out, use of instruments, estimating, running contracts 
from initial to final. Good salary and permanency. 
Write, giving full details, age, etc., to Box V.5011, 
** The Contract Journal." 


HUSSEY, EGAN AND PICKMERE, LTD. 


A number of vacancies are available for SENIOR and 
JUNIOR ENGINEERS on contract sites in England and 


Wales. Permanent posts with attractive prospects. 
Appiy, with details of education, training and experi- 
ence, to 


HUSSEY, EGAN AND PICKMERE, LTD., 
24 Calthorpe Road, Edgbaston, Birmingham, 15. 
Telephone: Edgbaston 3661. 


OREMAN. Good all-round civil engineering man 
REQUIRED for work in Nigeria with an estab- 


lished company. Preferably of single status, trades- 
man, under 45, of good health, character and 
intelligence. Experience and initiative essential. Pros- 


pect of several tours with attractive leave periods on 
full pay and all air fares paid. References required 
later.—Applications in confidence, giving details of 





experience, previous posts, age, health and domestic 
responsibilities, to HARBOUR AND GENERAL 
WORKS, LTD., 173 St. Stephen's House, Victoria 
Embankment, Westminster, S.W.1. 
URCHASING ASSISTANT REQUIRED by civil 
engineering contractors, West London. Must have 


experience and be capable of 


at least two years’ 
working from bills and drawings. — Write, giving 
details and salary required, to Box V.5028, ** The 
Contract Journal.” 

ARTIN COWLEY, LTD., REQUIRE experienced 


SITE CLERK CASHIERS for building and civil 
engineering contracts. Good conditions and prospects. 


Write: 112 Jermyn Street, London, S.W.1 
eS REQUIRED for head office staff, aged 
25-30. Capable of estimating for all types of 


including preparing bills of 
Some previous experience 
experience, and 


road and sewer works, 
quantities when necessary. 


essentia!.—Applications, stating age, 

salary required, to SYDNEY GREEN AND SONS 
(CONTRACTORS), LTD., Highlands Farm, Henley-on- 
Thames, Oxon. 


7". REPRESENTATIVE REQUIRED, aged 
25-35, with wide experience of civil engineering 
work—Please apply in first instance by letter, giving 
details of education and professional experience, and 
submit the names of two referees, to THE 
CONSOLIDATED PNEUMATIC TOOL CO., LTD., 471 
=hester Road, Manchester, 16. 


GENT REQUIRED for large civil engineering con- 
A tract in Yorkshire. Must be fully experienced in 
heavy earthmoving, roads and sewers. Good salary 
and conditions.—Reply, with full details of career, to 
Personnel Officer, M. J. GLEESON (CONTRACTORS), 


LTO., Haredon House, London Road, North Cheam, 
Surrey. (Ref. F/1.) 

CIVIL ENGINEER 
REQUIRED for certificate and planning duties on 


Applicants 


engineering project. . 
projects 


civil 
large-scale 


large overseas 


must have wide experience of 
with contractors.—Write full particulars of career to: 
BOX V.4682, “THE CONTRACT JOURNAL.” 


IDLANDS REPRESENTATIVE REQUIRED for fast 
growing London firm selling and_ hiring non- 
mechanical plant, structural steel, etc. Contacts with 
builders, civil engineering contractors an advantage. 
Must be able to work on own initiative, as this is a 
new appointment. Attractive salary; car provided. 
Please write details, age, experience, etc., to Box 
Vv.5029, ** The Contract Journal.” 


UILDERS (industria!) REQUIRE the services of a 
GENERAL FOREMAN, with the opportunity of 
early promotion to Contracts Manager. The advertisers 
are a Scottish concern with an established connection 
in the construction steelwork and building fields, who 
have hitherto mainly sub-contracted their site building 
work in the London area. They have offices and works 
in the Ealing area, and it is their intention to 
inaugurate their own building division. The post will 
obviously be progressive, and will provide ample scope 
for a man of skill and enthusiasm. It is pensionable, 
and a company car will be provided. Preferred age, 
35-45.—Write in confidence, giving age, full details 
of experience, and previous posts (in date order), 
present remuneration, and indication of_ salary 
expected, to 1204 Wm. Porteous and Co., 


ESTIMATOR 


For Civil Engineering Work required by 
MARTIN COWLEY LTD 


due to considerable expansion of work. 


This is a permanent appointment at 

Head Office and provides an excellent 

opportunity to a man with experience, 

preferably aged 30 to 40. 
Write to: 

THE SECRETARY, 

Clay Cross, Derbyshire. 


ST. IVES SAND AND | 
GRAVEL CO., LTD. 


from young and ambitious 


Glasgow. 


























Invite applications 


CONCRETE ENGINEERS 


for their pre-stressed works. A sound know- 
ledge of quality control of concrete is essential, 
combined with experience in the manufacture 
of all types of pre-stressed and post-stressed 
structural units. 


Apply to Head Office, 
22 The Broadway, St. Ives, Huntingdon. 
‘Phone: St. Ives 2441 (5S lines). 





For 

manufacturing 

machinery. 

machinery industry an advantage; also previous 
knowledge of sales correspondence, prepara- 


THE CONTRACT JOURNAL 


APPOINTMENTS VACANT 





CLASSIFIED ADVERTISEMENT 
RATES: 


First 
Four Lines 
or Less 


Each 
Additional 
Line 


Classification 


a 


APPOINTMENTS VACANT 12/- 2/6 


APPOINTMENTS WANTED 7/6 1/6 


WORK REQUIRED, BUSI- 
NESS OPPORTUNITIES, 

BUSINESSES FOR SALE, 

DIVING, FINANCE, PRO- 
FESSIONAL SERVICES, 
AGENCIES, HORTICUL- 
TURAL, PROPERTY, SALE 
BY AUCTION, PLANT 
AND MISCELLANEOUS 14/- 3/- 


BOX NO. 1/- EXTRA. 





IVIL_ ENGINEER, with degree or A.M.I.C.E., age 

28-32, REQUIRED in head office of well- established 
firm of Gunite specialists. Permanent and progressive 
post for the right man. Must have broad civil engi- 
neering background, including site experience with 
contractors. Varied and unique experience offered in 
surveys for, and preparation of, remedial schemes, 
tendering, planning and organisation of contracts. 
Excellent prospects for man with ability and drive. 
Pension scheme.—Apply in confidence, stating age, 
education, experience, and present salary, to T. 
Whitley Moran, M.I.C.E., 5 Old Hall Street 
Liverpool, 3. “4 


REINFORCED CONCRETE CONTRACTORS 


REQUIRE ASSISTANT ENGINEER as 
outside work based on London. 
tunity open to 
Particulars, to: 


BOX V.4963, 


trainee’ for 
Very good oppor- 
suitable applicant.—Write, with full 


“THE CONTRACT JOURNAL.” 


ene ENGINEERS REQUIRED for a progressive, 
medium-sized civil engineering contractors opera- 
ting in the South West. Applicants should have a 
varied experience of medium-sized contracts and a 


Ne fe with reputable contractors.—Write full 
ils of experience and present salar to Bo 
V.5009, ‘* The Contract Journal." : . 

ARPENTERS WANTED for shuttering. — Apply 


THOMAS AND EDGE, LTD., Site Otfice, Contract 
Journal Building, 32 Southwark Bridge Road, S.€.1. 
‘Phone: WAT 2874. 


IRST-CLASS AGENT with sound experience, par- 
ticularly on deep excavations and _ reinforced 
concrete, REQUIRED for large sewerage scheme in 
South of England.—Please write in first instance, 
stating age, salary required, and details of experience, 
to Box V.5034, ‘‘ The Contract Journal.” 


SENIOR ESTIMATOR 


REQUIRED to estimate precast and in situ concrete 
structures. Applicants should have had experience of 
estimating for general building work as well as 
concrete construction. Housing can be made available 
to the selected candidate a top salary will be paid, 
and the position is pensionable.—Applications should 
be made to 


The Chief Estimator, 
THE LONDON FERRO-CONCRETE CO., 
Maxted Close, Hemel Hempstead, 


LTD., 
Herts. 


yNGincen REQUIRED by civil engineering contrac- 
tors operating in Scotland and Northern England, 
for overall supervision of their plant department. The 
company regard this as an important appointment, 
carrying a substantial salary, and only senior men 
with civil engineering experience need apply. Applica- 


tions, with details of experience, and references, will 
be treated as strictly confidential. — Write Box 
V.5021, ‘* The Contract Journal.” 


EDITORIAL ASSISTANT 


FOR HYDRO-ELECTRIC JOURNAL 


N Editorial Assistant is required for a monthly 
journal specialising in world hydro-electric 
development. He should hold engineering qualifi- 
cations, preferably in civil or hydraulic engineering 


or in corresponding laboratory work. Some 
practical experience in the hydro-electric or some 
related field would be an asset. Previous journalistic 
experience is not a requirement but an aptitude 
for technical writing is essential, and some know- 
ledge of languages would be useful. The right 
candidate would be trained with 2 view to the 
eventual editorship. 


BOX No. V4995, ““ THE CONTRACT JOURNAL” 





CASE 


SENIOR & JUNIOR 
EXECUTIVES 


WANTED 


office of U.K. 
construction 
construction 


sales 
tractors and 
Experience of 


export company 


tion of quotations. Some knowledge of lan- 
guages would be an advantage, as would 
previous experience of having worked overseas. 
Write, 
logical 


giving fullest particulars. in chrono- 


sequence, and salary required, to: 
J. §. CASE CO., LTD., 
Mill Road, West Drayton. 


October 26 196] 


APPOINTMENTS VACANT 


SENIOR CIVIL ENGINEER REQUIRED on large r 
contract near Glasgow. Must be experienced 7 

road construction on a large scale, and a ca in 

organiser. For suitable man, salary and a. Capable 


can be arranged.— “ 
journal 9 Write Box V.5022, “ The Contract 


ROGRESSIVE civil engineering contra 

medium size REQUIRE a FIRST-CLASS actors 
AGENT to take full charge of contracts up to th 
value of £500,000. Only men with very wide ex ~ 
ence of roads, sewers and sewerage works win 
proven evidence, need apply. Must be able to an 
a contract from tendering stages to final certifi lf 
Work generally confined to London and the Hone: 
Counties. Car provided, and possible directorship att 
trial period.—wWrite, giving full particulars of traini “ 
and previous experience, stating age, and salayy 
required, to Box V.S5025, “The _Contract Journal.” 





THOMAS LOWE AND SONS, LTD, 


Burton-upon-Trent, REQUIRE a BONUS § 

for all types of contracts in the Burton area. Pak 

is permanent and pensionable. Assistance with acconn 

Silas taeaae 4 considered for the right man —Write, 
i ails of previous experience, a 

salary required, to: os — 


Contracts Manager, 
THOMAS LOWE AND SONS, LTD. 
Curzon Street, Burton-upon-Trent. — 


ELL-KNOWN civil engineering contractor 

QUIRES SENIOR ENGINEERS, over 25 ae 
for appointments in the Midlands and Home Counties. 
Applicants must have good general duties experience 
and able to take charge. The positions offer excellent 
opportunities and will become permanent. First- ~Class 
salaries, with pension scheme. Details of experience 
and qualifications should accompany applications. 
Write to Box V.5024, ‘The Contract Journal.’ 


GENT REQUIRED for roadworks contracts in 
A South West Area. Must be experienced in cette 
out measurements and control of labour.—Full details 
to ROADS RECONSTRUCTION (CONTRACTING), 
Sep. Garston Road, Frome, Somerset. Tel.: Frome 


UNIOR ENGINEERS, age about 25, “REQUIRED by by 
well-known and rapidly expanding company 
engaged in bridge, sewerage, tunnel, heavy foundation 
and such works. Excellent experience offered. Good 
salary and pension scheme. Details of experience and 
qualifications required.—Write to Box V.5023, “ The 
Contract Journal.’ 


A* excellent opportunity exists for two “ambitious 
but good BUILDING and CIVIL ENGINEERING 


TYPES as Personal Assistants to Directors. Duties 

will include acting generally as Contract Managers. 

Age approx. 30/40.—Apply JOHN FINLAN, LTD., 
Halebank, Widnes, Lancs. 

AND C. FRENCH, LTD., REQUIRE an 

¢ ASSISTANT SURVEYOR experienced in the 


measurement of small local building works, including 
preparation of final accounts.—Apply in writing, stating 
age, experience, and salary required, to Personnel 
Manager, 50 Epping New Road, Buckhurst Hill, Essex. 


OAD SURFACING SUPERVISOR REQUIRED, 
London area. Experience on all types of machine 


and hand laying essential. Knowledge of foundation 
work an_ advantage. Good prospects. — Apply 
AMALGAMATED ASPHALTE COMPANIES, LTD., 
London Roads Dept., Pear Tree Wharf, Horn Lane, 
Greenwich, S.E.10. 
GENTS REQUIRED by plant hire company, for 
Yorkshire, Lancashire, Cheshire, Shropshire and 


the Midlands. 


Write Box V.50S1, ° ‘The Contract Journal.” 





BORDER ENGINEERING 
CONTRACTORS, LTD. 


REQUIRE SITE ENGINEERS. Applicants, preferably 
22-35 years of age, interested in attaining the position 
of Agent on civil engineering works, and willing to 
work the necessary hours to attain this end. Essential 
qualifications are the quick and efficient use of instru- 
ments and ability to take measurements and prepare 
accounts. Salary range £850-£1,100, according to 
experience.—Apply to: 


The Manager, 
BORDER ENGINEERING CONTRACTORS, LTD., 
Coach Road, Whitehaven, Cumberland. 


ANTED, Two or three JUNIOR ENGINEERS ; for 

setting-out and measurement for major contracts 
in the West of Scotland and Northern Ireland.—Write 
Box V.5027, ** The Contract Journal.’ 


‘'NGINEERS REQUIRED, with tunnelling experience, 


for work in London area.—Write, with details, 
to A. WADDINGTON AND SON, LTD., Civil 
Engineering Contractors, North Circular Road, 
London, N.W.10. 





Val de Travers 


PRODUCTION MANAGER 


PRODUCTION MANAGER REQUIRED to take 
charge of hot asphaite manufacture at our 
Manchester Depot. Previous experience in 
black top manufacture essential. 


ROAD SURFACING SUPERVISOR 
ROAD SURFACING SUPERVISOR REQUIRED 
for machine and hand-laying contracts in the 
Lancashire area. Knowledge of ali types of 
asphalte and macadam road surfacings essential. 


YOUNG MAN 
YOUNG MAN interested in training to 
become a Roads Contracts Supervisor, oF 


Measuring Surveyor in all types of road sur- 
facing. Applicants to be based either in the 
Manchester or Liverpool area. 


Apply, in strictest confidence, to: 
The Roads Manager, 
Val de Travers Asphalte, Ltd. 
MODE WHEEL ROAD, SALFORD, 5, LANCS. 
Se 
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October 26 1961 


APPOINTMENTS VACANT 


ONCRETE ENGINEER. To work under Site Agent 
c on R.C. frame, assume all responsibility for 
correct levels, alignment and setting-out. North 
Bucks. area. Own car, on mileage basis, an advantage, 
put not essential. Can lead to permanent position. 
write, stating age, experience, salary required, to 
pox V.5080, ‘ Thé Contract Journal." 


TECHNICAL REPRESENTATIVE 


with experience of earthmoving or quarrying equip- 
ment REQUIRED by large industrial company. 
Applicant will be based in West London, but must 
be prepared to travel throughout the country, Starting 
salary will be £1,000 approx., and there are excellent 
prospects Of advancement. — Write, giving age and 
experience, to: 


BOX V.5061, “THE CONTRACT JOURNAL." 


ENIOR ESTIMATOR REQUIRED by firm of civil 
§ engineering contractors. Head office appointment, 
Berkshire. Permanent and _ progressive post, with 
superannuation scheme in operation.—Write in con- 
fidence, stating age, full details of experience with 
past employers, and salary required, to Box V.5050, 
“The Contract Journal." 


_ CHEMIST REQUIRED for asphalt and 
macadam testing at works near Staines Middx. 
write, stating experience, and- salary required, to 
SURREY BITUMINOUS SUPPLIES, LTD., Littleton 
Lane, Shepperton, Middlesex. 
GENT, 27-35, REQUIRED for large sewage dis- 
posal works contract. Applicant should have 


extensive experience in the construction of reinforced 
concrete work and the design of formwork for water- 
retaining structures. The position is permanent and 
pensionable, with first-class prospects for advance- 
ment.—Write to Managing Director, R. T. HALEY 
AND CO., LTD., Cleckheaton, Yorks. 


ERVICE FITTER REQUIRED for repair and main- 


tenance of contractors’ plant on sites in and 
near London area. Operating daily from main depot 
in Harrow. Must have current licence.—Write Box 
v.5049, *‘ The Contract Journal." 


NATIONAL BUILDING CONTRACTOR 


Is to appoint SENIOR BUILDING AGENT to operate 
from London office. Applications only required from 
men of proven record on projects in the £1m. 
category. This will be a highly remunerative post with 
permanency and prospects. Pension and bonus scheme. 
Please write full details, in confidence, to: 


Managing Director. 


BOX V.5082, “THE CONTRACT JCURNAL.” 


HALLENGE.—REQUIRED in the West Midlands, 
a@ man who thoroughly understands the purchase 
and sale of contractors’ plant. He is required to 
start from scratch and build up a completely new 
department. Age no bar, but experience and proof 
of capability is essential. State present earnings, age, 


and total income expected. Write Box V.5048, 
“The Contract Journal.” 


ONCRETE FOREMAN, 
control of high-grade concrete, 
construction of major prestressed bridge in North 


West.—Write Chief Civil Engineer, THE CLEVELAND 
BRIDGE AND ENGINEERING CO., LTD., Darlington. 


experienced in quality 


WANTED for 


CLERK OF WORKS is REQUIRED to supervise 
the Caistor and Nettleton Sewerage Scheme, near 
Grimsby, Lincs. Applicants should have a sound know- 
ledge of civil engineering work, levelling, and be 
capable of keeping records.—Applications should be 
sent to JOHN H. HAISTE AND PARTNERS, Chartered 


Civil Engineers, Riverside East, Brigg, stating the 
salary required. 


ASSISTANT CAMP COMMANDANT, preferably with 
experience of administration of labour camp. 
Single quarters will be provided.—Apply in writing 
to the Agent, TAYLOR WOODROW CONSTRUCTION, 
s7m,, Sisewelt Nuclear Power Station, near Leiston, 
uffolk. 


SCOTTISH SPECIAL HOUSING 
ASSOCIATION, LTD. 


Applications are invited from fully qualified QUANTITY 
SURVEYORS for the above vacancy on a salary scale 
of £1,005 to £1,560 per annum, with placing accord- 
ing to experience. The post is superannuable under 
Local Government Superannuation Acts.—Particulars of 
the post and application forms obtainable from: 


The Secretary, 
SCOTTISH SPECIAL HOUSING ASSOCIATION, LTD., 
15/21 Palmerston Place, Edinburgh, 12. 


UANTITY SURVEYORS and MEASUREMENT 

ENGINEERS REQUIRED by national firm of civil 
engineering and building contractors, for contracts in 
England and Wales. Basic salary £1,400-£1,500 p.a., 
depending on experience; superannuation and bonus 
schemes in operation; subsistence allowance of £240 
p.a. will be paid where applicable. Applications should 


give full details of previous experience, and will be 
treated in strict confidence. — Write Box V.4942, 
“The Contract Journal." 

CONTRACTS MANAGER REQUIRED by civil 


engineering contractors, for supervision of a 
number of contracts in North of England. Must have 
had previous experience in control of site organisa- 
tions. Good conditions and salary to suitable applicant. 
Write Box V.5076, ‘' The Contract Journal.” 


ALES REPRESENTATIVE.—A leading manufac- 
turer of earthmoving equipment wishes to appoint 
a SALES REPRESENTATIVE for Huntingdonshire, 


Bedfordshire, Norfolk, Suffolk, Cambridgeshire and 
Essex (excluding London postal districts). The person 
to be appointed will, at the moment, be well qualified, 
earning a high income, and have proved his ability 
to sell this equipment. The position offered carries a 


> ges Salary plus commission and incentive scheme. 
car 


will be provided, and out-of-pocket expenses 
paid.—Please write in confidence, giving details of 
education, experience, and salary required, to Box 


V.5075, ‘The Contract Journal.” 


civ ENGINEERING DRAUGHTSMEN and ASSIST- 

ANTS REQUIRED by consulting engineers, for 
Work on schemes of water supply and sewerage. 
Salaries within the range of £650-£1,300 will be paid, 
depending upon age and experience. Bonus and con- 
tributory pension schemes are in operation, and there 
are prospects of promotion.—Applications, giving full 
details of past experience, age, qualifications, and 
Present salary, should be addressed to JOHN DOSSOR 
AND ASSOCIATES, 54 Broad Street, Worcester. 


THE CONTRACT JOURNAL 


APPOINTMENTS WANTED 

BLE ENGINEER/EXECUTIVE 

4 or PARTNERSHIP in sand and gravel 
industry, 16 years’ experience. 

Write Box W.4936, “The Contract Journal.” 


LANT ENGINEER MANAGER, A.M.1.Plant E. 
Age 40, 20 years’ experience at home and 
overseas with all types heavy civil engineering plant, 
American and English. Complete control of office, 
stores, workshops, men and equipment. REQUIRES 
POST with progressive firm of civil engineers at 
home or abroad. 
Write Box W.4956, 


SEEKS POSITION 


or allied 


“The Contract Journal." 


GENT/CONTRACTS MANAGER, age 35, SEEKS 
NEW POSITION offering prospects of advance- 
ment, 14 years’ experience of roads, sewers, main- 


laying and reinforced concrete structures. Available 6-8 
weeks.—Write Box W.5001, “The Contract Journal." 


IVIL ENGINEER, qualified, top-level executive 
.of wide experience DESIRES APPOINTMENT. 
Specialist regotiator of claims and final accounts. 


Write Box W.4992, “The Contract Journal.” 


LANT OFFICE MANAGER SEEKS APPOINTMENT. 


Doncaster York area. Others’ considered. 
Free mid-October. Experienced all records, wages 
and P.A.Y.E. 


___Write Box W.4919, ““The Contract Journal.” 
UILDING/LAND SURVEYOR SEEKS POST, South 


Coast area. Experience surveying, levelling, pre- 
Paration plans; specialist setting-out, supervision, 
roads, sewers, houses, sub-contracts, accounts, etc. 


Write Box W.5026, ‘‘ The Contract Journal.” 


GENIOR qualified ENGINEER available to undertake 


short-term work or commissions at home or 
abroad. Widely travelled and experienced. 
Write Box W.S044, “The Contract Journal.” 
FFICE MANAGER, 30, Member Institute of Office 
Management, well experienced, returning from 
overseas contract, SEEKS RESPONSIBLE POSITION. 
Write Box W.5042, “The Contract Journal.” 
LANT SUPERINTENDENT DESIRES CHANGE, 
employed by present company 16 years, fully 
experienced with contractors’ plant and_ transport 


in all aspects, REQUIRES SIMILAR POSITION or up 
to PLANT MANAGER. Excellent references obtainable. 
Write Box W.S040, ‘‘The Contract Journal," 


AKISTAN-BCRN British qualified CIVIL ENGINEER 
with extensive experience in design and con- 
struction of highways, bridges and harbour works, 
SEEKS POSITION at executive level in West Pakistan. 
Replies to Box W.5039, ‘‘The Contract Journal.” 





For Advertisements received too late for 
classification see page 2089 





WORK REQUIRED 


ULK EARTHMOVING, direct contract or sub- 
contract. Also BULLDOZERS and SCRAPERS 

for HIRE.—FRANK R. WALPOLE, LTD., 126 Wing 
Road, Leighton Buzzard, Beds. Leighton Buzzard 3351. 


IGHWAY CONTRACTORS, LTD., Invite inquiries 

for large or small EARTHMOVING CONTRACTS. 
Direct or sub-contracts undertaken. Specialists in 
Roadbuilding, Playing Fields and Site Excavation with 
modern fleet of Caterpillar ODW21s, D9s, D8s, D7s, 
Traxcavator 977s, 955s, 933s, Euclid TSi4s, and 
Ruston Excavators.—Contact Head Office: HIGHWAY 
CONTRACTORS, LTD., 146A _ Bath Street, Itikeston, 
Derbys., or ‘phone Itikeston 4376/7. 


ANTED, HIRE or CONTRACT WORK for modern 
fleet of Cateroillar 631 Motor Scrapers, D9s, 

D8s, 15 cu. yd. Rear Dump Euclids and 38RB Face- 
shovel. —— Apply: BRODERICK AND RYAN, LTD., 
421 Nottingham Road, Iikeston, Derbys. Tel. 4381/2/3. 


ROTT BIDG, fitted Winch and Priestman Cub Vs. 
HIRE or CONTRACT WORK.—JAMES COOPER 
LTO., 28 Kensington Church Street, London, W.8. 
WEStern 3412. 
VERSITE PREPARATION AND COMPACTION 
with MODERN MACHINES.—Write or ‘phone: 
SAM BOOTH, LTD., 75S Victoria Street, London. 
Telephone: Sullivan 3791 and Haywards Heath 1126. 
RECTION and DOISMANTLING.—Structural Steel- 
work and all types of Prefabricated Components. 
Speedy and efficient service. —ERECTORS, 80 Bulwell 
Crescent, Cheshunt, Herts. Waltham Cross 22564. 
ANTED, EXCAVATION, SITE CLEARANCE ane 
DEMOLITION WORK. 
R. BARKER (PECKHAM), LTD., New Cross 3337 


ITE CLEARANCE CO., LTD., the specialists in 
MOTORWAYS and GENERAL SITE CLEARANCE. 
All classes of work undertaken. 162 Wilderspool 
Causeway, Warrington, Lancs. Tel.: Warrington 34059. 


ULK EXCAVATIONS and SITE WORKS under 
SUB-CONTRACT basis. 


taken. Direct or on 
Quotations given for large or smali contracts iny- 
where.—S. AND L. BULL BROS., LTD., 126A High 
Street, Winchester. Telephone: Winchester 2264 


ONTROLLED EXPLOSIVES, LTD., specialise in the 
fragmertation of mass and reinforced concrete 
Inside or outside bulidings. Demolition of bridges 
and chimneys, mass rock, trenching, sewage beds 
engine beds, etc. and deep drilling for quarries 
Particulars from 11 Church Street, Oldbury. Birming 
ham. Tel.: BROadwell 3117, Blackheath 1996 & 1783 


1TE CLEARANCE, BULK EXCAVATION. 
JANES ANDO CO., LTD., Trading Estate. Sleugn 


Telephone: Slough 20361——Ext 4 


F GRADING, SEEDING, TURFING and PLANTING 

form part of vour CONTRACT, we will be pleased 
to quote you.—HOLORUP. 139 Bells Hill. Sarnet 
Telephone 9111 


XCAVATION SUB-CONTRACTS. Technical staff 

available to analyse programme and orice 
complex orojects Particular attention given to 
finish and compaction. D9, D8, TO18 and TOI 
Scrapers, Excavators, Loading Shovels and Lorries 
available with competent and Imaginative suvervision 
tor execution ot work.—DICK HAMPTON, Broadview 
Farm, Blacknest, Alton, Hants. Tel.: Bentley 3241 


PROOTING.—TREES, STUMPS, HEDGES. etc. We 

have the most experience and ail!l_ modern 
equipment.—T. GRAVESON. LTD., Warton, Carnforth, 
Lancs. Telephone: Carnforth 381 and 382. 


TAINES PLANT HIRE. — DEMOLITION _ SITE 
CLEARING EXCAVATION WORK REQUIRED for 
Drotts.—Ring Ashford 5393. 


RECTION SPECIALISTS.—Prefabricated Dwellings. 
E Offices and Garages Erected.—}. W. ROBINSON, 
24 Balmoral __ Road, Middlesex. 
Telephone: BYRon 8108. 


EE TREES, ROOTS or UNDERGROWTH feature In 
your contract, we would be pleased to quote for their 
ECONOMICAL DISPOSAL.—BAGSHOT SAWMILLS, 
LTD., 32 London Road, Camberley, Surrey. Tel. 14. 





South Harrow, 


SUPPLEMENT 2085 


WORK REQUIRED 


ULK EXCAVATION, SITE CLEARANCE, DEMO- 





LITION and SOIL BORING for drainage, soil 
investigation, etc. Quotations given for large or small 
contracts in Midland areas.—D. DOYLE, 36 Belmont 


Row, Sirmingham, 4. Tel.: AST. 3171 and ‘STE. 4379. 


ONTROLLED BLASTING (Home and Overseas). 

Specialists in Demolitions, Bridges, Reinforced 
Concrete, Pipe/Culvert Trenching, Marine Structures 
(Underwater), Mass Rock, Trees, Roots, Sewerage 
Beds, etc. — 42 Richmond Road, Tlford, Essex. 
Telephone. ltiford 0396. 


ERGUSON TRACTORS with al! Implements, Trailers 
and Drivers available for HIRE for Surface 
Levelling, Cultivations, Seeding, Fertilising, etc. 
GRASSPHALTE, LTD., 90 High Street, Hampton Hill, 
Middlesex. Telephone: TEDdington Lock 4343. 


EDGRA SURFACING.—Send us your inquiries for 
Supply and Laying, or Laying only, for competitive 
rates.—GRASSPHALTE, LTD., 90 High Street, Hampton 
Hill, Middlesex. Telephone: TEDdington Lock 4343. 


PECIALIST in DEEP EXCAVATIONS and HEADINGS. 

Work Required for Ground Work. Deep Excavation 
Headings, Sewers and Concrete Works. Casual Labour 
also Supplied. Have own means of transport.—Please 
apply to THOMAS BROWNE, 35 Islip Street, Kentish 
Town, London, N.W.5. Tel.: Gul. 5441. 


ITE CLEARANCE, Grading, Soiling, Seeding, Turfing 
and Planting CONTRACTS UNDERTAKEN. Operating 





in Midlands, Southern and Eastern _ Counties. 
GREENSWARD (CONTRACTS), LTD., Thornwood 
Common, Essex. Telephone: Epping 3368. 


ARTHMOVING SUB-CONTRACTORS. Own fleet of 


tippers and equipment. Operating in Midlands, 
Southern and Eastern Counties. —H.L.S. (PLANT), 
LTD., Thornwood Common, Epping, Essex. Telephone: 


Epping 2252 (4 lines). 


SITE “CLEARANCE, EXCAVATION. 
MOBILE HAULAGE, LTD. 
230 Tottenham Court Rd., London, W.1. Lan. 7833-5. 


EMOLITION, SITE CLEARANCE and BULK 

EXCAVATION REQUIRED in the Midland area. 
J}. AND T. (HAULAGE AND DEMOLITION), LTD., 
Great Colmore Street, Birmingham, 15. Telephone: 
MID. 3078 and 7750. 


EO. C. CROASDALE (HAVERTHWAITE), LTD. 
SITE CLEARANCE—all inquiries promptly dealt 
with—work carried out by our own highiy skilled 


labour, modern equipment. Removal of Trees and 
Roots a speciality. —- GEO. Cc. CROASDALE 
(HAVERTHWAITE), LTD., Haverthwaite, Ulverston, 
Lancs. Telephone: Newby Bridge 227. 


EMOLITION, BULK EXCAVATION, SITE 
CLEARANCE.—PETER MOBBS, LTD., 5 Westland 
Road, Watford, Herts. Telephone: Watford 23466. 





LAND AND PROPERTY 


PPROX. SO acres POTENTIAL BUILDING LAND 
4 for DISPOSAL now. Adjacent to electrified rail- 
way Crewe/Manchester, and close to new motorway, 
Extensive road frontage. 

Write Box X.5072, ‘‘The Contract Journal." 


ITE REQUIRED, about 
contractors’ plant depot, 
London.—Write Box X.5083, ‘“‘The Contract Journal.” 


ITE REQUIRED, about '2/3s-acre, suitable for 
contractors’ plant depot, 20/30 miles west of 
London.—Write Box X.5084, “The Contract Journal." 


INERALS. Callander, Perthshire. Extensive 
deposit of sand and gravel for SALE, with 
planning consent to operate.—Further particulars from: 
JOHN SPEIR AND CO., 48 West George Street, 
Glasgow, C.2. Telephone: Douglas 7311. 


12/34-acre, suitable for 
20/30 miles South of 





ACCOMMODATION 


OR HIRE. all types of CARAVANS avaliiabie. 
Usual amenities. From 40/- per week. Delivered 
anywhere.—-CATERHAM CARAVAN CENTRE, LTD., 
The A.22 Roundabout, Godstone Road, Whyteleafe, 
Surrey Telephone: Upper Warlingham 3590/3807. 


ARAVANS TO RENT for men_ with families. 

Rent £7 to £17 per month. Delivery anywhere. 

For site accommodation, see our display advertisement. 
LANDSMAN'S_ SERVICES, 


Buckden, Huntingdonshire. Telephone: Buckden 287. 


loo rrerrat YOUR EMPLOYEES in a 4-berth 
CARAVAN, fully equipped with heating, lighting, 
cooking and washing facilities. Hire rates from 50/- 
per week for four persons. Also MOBILE OFFICES. 
Delivered anywhere. — NORTHERN CARAVAN ODIS- 
TRIBUTORS. Handforth, Ches. Tel.: Mercury 4255/6 








INVENTIONS 
NDUSTRIAL ENGINEERS OF REPUTE invite 
o Strict confidence, DETAILS of INVENTIONS, 
with object of manufacturing and world distribution. 
Write Box K.L.517 “The Contract journal.” 
AGENCIES 
ELL-KNOWN contractors’ plant company with 
existing sales organisation is prepared to 
ACCEPT one or two AGENCIES.— ROADS AND 
RUNWAYS (PLANT HIRE), LTO., 26 Victoria Street, 
London, S.W.1. Telephone: ABBey 4905. 


HAMBERLAIN PLANT, LTD., REQUIRE 
DISTRIBUTORSHIP or AGENCY for well-known 
contractors’ plant, of British or American manufacture. 
CHAMBERLAIN PLANT, LTD., Crown Works, 
Southbury Road, Enfield, Middlesex. 


LANT AND BUILDING EQUIPMENT, LTD., 
in connection with the supply of equipment for 
SALE and HIRE to the BUILDING and CONTRACTING 
INDUSTRY invite proposals from manufacturers 
seeking AGENTS/DISTRIBUTORS. — Full particulars, 
please. to: Chatfield Works, 1 Chatfield Road, London, 
S.W.11. Telephone: BATtersea 9213. 


ALES DIRECTOR and SALES MANAGER, having 
top-level contacts with local authorities, national 
bodies, consulting engineers and architects in the 
field of civil engineering and building, are FORMING 
an AGENCY to handle the sales promotion of a select 
number of quality materials and/or contractual 
services (preferably of a soecialist nature) in Scotland, 
North of England and Midlands on a retainer and 
commission basis, to be negotiated. Appointments 
can be arranged with interested parties in any part 
of the country.—Write Box 1904, William Porteous 
and Co., Glasgow, 
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PROFESSIONAL SERVICES 


ETTING-OUT ENGINEERS and LAND SURVEYORS 
supplied with fall equipment and transport to work 
singly or in teams In ANY PART OF THE WORLD. 


Motorways, multi-storey works, tunnels, route 
location, baselines, precise levels, machine setting 
PRECISE SURVEYS, LTD. — Worcester 27584. 

UPLICATING, TYPING, COPYING, PRINTING 


CONTRACT DOCUMENTS a speciality.—COPY- 
ART, LTO., 2 The Horseshoe, Leverstock Green, Herts. 
Telephone: Boxmoor 6965S. London deliveries daily. 


IDDLESEX, SURREY, SUSSEX, BUCKS., BERKS., 
OXON.—Qualified CIVIL ENGINEERING CON- 
TRACTS MANAGERS offer experienced SERVICES to 
builders, contractors and architects on fee basis. 
Surveying, quantities, estimates, measuring, final cer- 
tificates, claims, industrial layouts roads, sewage, 
water supply, and_ structural design undertaken. 
Write Box X.5043, ‘‘The Contract Journal." 





DIVING 
EED AND MALLIK, LTD., Civil Engineering 
Contractors (Diving Division), Milford Manor 


Salisbury, Wiltshire Teleohone 5141 


OR YOUR UNDERWATER WORK, contact the 
FOLLOWING MEMBERS of the ASSOCIATION 

OF UNDERWATER CONTRACTORS:— 
Conroy Lewis, Ltd., Southampton—Southampton 56578. 
Diving Specialists, Ltd., Dartford—Dartford 24139. 


Dockland Diving Engineers, Dagenham—Dominion 
6444. 

Overseas Divers, Ltd., Whitby — Whitby 598. 

A. J. Parsloe, Brighton—Brighton 61228. 


Underwater Welders and Repairers, Ltd., Cardiff— 
Cardiff 29631. 

Universal Divers, Ltd., Liverpool—tLiverpool Cent. 4226. 

The Association of Underwater Contractors, London— 
Gerrard 0328. 





HORTICULTURAL 


URFING — SEEDING — HEDGING. 
Quotations for all branches of landscape work, 
anywhere in the U.K. C.E. contracts a _ speciality. 
WEBSTER BROS., LTD., of Horsforth, Leeds. Telephone: 
Horsforth 2364. 


“TORNES ~~ Machine-cut, 3ft. x 
weed-treated, 60/- per 100. Keen trade rates. 
We would be pleased to quote for your leveling ane 
laying. —E—. R. RANCE, LTD., 24 Sheepcot Lane 
Watford. Telephone: Garston 2725. 


URFING — SEEDING — PLANTING. 





1ft., close mown 








Competitive prices throughout U.K.—KENTISH 
LANDSCAPES, LTD., Diliywood Lane, Higham 
Rochester. Telephone: Strood 78028. 

OTARY CULTIVATION, GRADING, EARTH- 


MOVING, TURFING. Contract or daywork basis. 
JAMES COOPER, LTD., 28 Kensington Church Street, 
London, W.8. WeEStern 3412. 


"TURFING. SEEDING, PLANTING, etc. Competitive 
prices throughout U.K. Also TURF SUPPLIED. 
LANDSCAPE AND TURF CO., LTD., Orchard Dene 
Nursery, Hadlow, Tonbridge, Kent. Tel.: Hadlow 416. 


HORN QUICKS and other HEDGING PLANTS. 
We can supply in any quantity from our own 
nurseries at very competitive prices. Open for inspec- 
tion at any time.—-MAHOOD BROS., Burscough Bridge, 
Ormskirk. Telephone Burscough 2150. 


‘OR MOTORWAYS. — HORTICULTURAL WORKS 

of all_kinds.—Send your bills to the Specialists: 

V.E.B., LTD., 230 Tottenham Court Road, London, 
W.1. Telephone: LANgham 7833. 


[Anse SUPPLIES of TURF and TOP SOIL always 


available. Supplies to L.C.C. and main_ civil 


engineering contractors. ——- HAVERING LANDSCAPE 
SUPPLY_CO., LTD., Thornwood Common, Epping, 
Essex. Telephone: Epping 2252 (4 lines). 


"THORNQuICcKs.— Contractors supplied from Land's 
End to John O'Groats at the best prices in the 
land. Let us quote you now for next season's deliveries. 
All types of trees and shrubs supplied.—ALFRED J. 
COX (GARDENS), LTD., Stoke Poges, Bucks. Tel.: 
Farnham Common 881. 


EDGING QUICKTHORNS, excellent quality— 
12/18in., 18/-, 150/-; 18/24in., 26/-, 210/-; 
24/30in., 30/-, 270/-; extra heavy: 30/40in., 35/-, 
340/-; transplanted and cutback: 24/30in., 40/-, 380/-. 
OVAL LEAF PRIVET—12/18in., 25/-, 225/-; 18/24in., 


30/-, 285/-; special transplanted bushy: 30/36in., 
100/-, 900/-. BEECH TRANS., 3-year—18/24in., 
SO/-, 480/-; 30/36in., 80/-, 750/-. LONICERA 


NITIDA—18/24in., 42/6, 375/-. All above priced at 
100 and 1,000. HORNBEAM—12/24in., 70/- per 100. 
LAURELS (transplanted)—12/18in., 18/- per doz.; 
18/24in., 24/- per doz. POPLARS (LOMBARDY)— 
Au dee oe ance a. 24/- doz. 
paid for orders over /-, under add 2/6. 
C.W.O.—GARDEN BEAUTY PROD 
Essex. Telephone 2150. UCTS, Wickford, 


OILING, SEEDING and TURFING. Site Clearance. 
oa ae ue ——. Work undertaken in 
.K. at com 1 —6 

Purley. UPlands 9222/6. ee one 
DWARD GAIT CONSTRUCTION, LTD. 
174 Park Road, Kingston, Surrey (Kingston 9382). 

All types of Horticultural and Sports Ground Work 
undertaken. Ferguson TRACTORS with all implements 


for HIRE, also BULLDOZER d 
HIRE, direct contract or eeaeeet, ens for 
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Britain’s Most Experienced Private 
ESTIMATOR 


Fast accurate work. Practical help on site 
organisation. No contract too large or 
too small. Comparisons and investigations. 


WORLD WIDE COVERAGE 






R. J. CARR 
73 LEADENHALL STREET - LONDON E.C.3 
Telephone: AVE 9676-1120 


SALES BY AUCTION 


By Order of te Secretary of State ae 






sin 
HIGHLY IMPORTANT SALE 
oO 


Two Type T2 Hangars; 28 Nissen Type Huts; Two 
Romneys; Four Laing; Four Seco; Brick Hutting; 
Underground Cabling; High-level Water Tank; Fuel 
Oil Tanks, etc., mainly situated at R.A.F. Station, 
Bottesford, Leics. (Newark 10 miles, Grantham 6 miles, 
Nottingham 17 miles); also at R.A.F. Station, Folking- 
ham, Lincs. (Sleaford 9 miles; Bourne 9 miles). In 
addition: One Type T2 Hangar together with 4.570 
acres of Land, situated at Bottesford, with Outline 
Planning Approval for agricultural use and storage. 
To be sold by 


EDWARD BAILEY AND_ SON, FALL, 
THURSDAY, 9th NOVEMBER, 1961, on 
BOTTESFORD AIRFIELD at 1 p.m. precisely. 


Subject to Conditions of Sale. 
Further particulars may _be_ obtained from the 
Auctioneers’ Offices, 7 Kirkgate, Newark. 
Telephone 39 or 2536. 


HALL AND PALMER 


W. _S. PALMER 

* On THURSDAY, NOVEMBER 2nd, at 10 a.m. 

At HIGH STREET, WATTON, NORFOLK. 
IMPORTANT DISPERSAL SALE OF 


MAINLY NEW SPARES AND FITTINGS 
For RANSOMES, GREENS, DENNIS and HAYTER 
GANG and MOTOR MOWERS, ALLEN and LLOYD 
AUTO SCYTHES, GEM ROTAVATORS and FORDSON 
and FERGUSON TRACTORS, etc.; GANG of Three 
GREENS RANGER MOWERS (as new); _ 200-gallon 
Fuel Bowser; Hayter 24in. and Ransomes 30in. Motor 
Mowers; Steam Cleaner; Pair 24in. Wheels for Road 
Roller; Angiedozer Blade; Workshop Equipment; Paint; 
New and Second-hand Tyres and Tubes; and all the 
various effects. 

For the Trustee and Manager, re: Surface Maintenance, 
Ltd., in Liquidation. 

Catalogues of the 600 Lots from the Auctioneers’ 
Offices, Watton (Tel. 207) and Wymondham 

(Tel. 3031/2), Norfolk. 


On MONDAY and _ TUESDAY, NOVEMBER _ 13th 


and 14th, at  HETHEL AIRFIELD, NORFOLK. 
IMPORTANT TWO-DAY SALE OF 
ALL TYPES CONTRACTORS’ PLANT, VEHICLES, 
AGRICULTURAL MACHINERY, BUILDING 


MATERIALS AND EQUIPMENT. 
Catalogues from the Auctioneers’ Offices, Wymondham 
(Tel. 3031/2), and Watton (Tel. 207), Norfolk. 


ROMAN WAY WORKS, 
CORFE MULLEN, near WIMBORNE, DORSET. 


RUMSEY AND RUMSEY 

are instructed to sell by AUCTION on _ the 

PREMISES on WEDNESDAY, 1st NOVEMBER, 1961, 
at 10 a.m., over 200 Lots of 


BUILDING AND _ CIVIL ENGINEERING 
PLANT, EQUIPMENT AND MATERIALS 


— including — 
Le Tourneau 9yd. Scraper; Trailer-drawn Bowser; 
Diesel Winget Concrete Mixer (STHR/205/PD); 
Lloyds Verge Mower; Four Thornycroft Tippers (Spares 
and Scrap); Fordson 10cwt. Pick-up; Trailer Water 
Tank; Road Signs and Lamps; Earthenware and 
Concrete Drainage Pipes; Kerb and Land Drain Pipes; 
40-galion drums of Bitumen Emulsion; Hypsin 100 
and Mould Oil No, 2; Winget Turf Cutter; 
TECALEMIT MODEL B GREASING PLANT; Heavy 
Duty Hydraulic Jack; Two Lifting Blocks and Tackle; 
Carpenters’ 10ft. Bench; Two New Simplite ‘‘Keep 
Left and Right’ Safety Beacons with Visi Flash 
Warning Lights; Water Stand Pipes; Biacksmith's 
Forge; Two New Tarpaulins; small quantity of Paint; 
Fordson and Ferguson Spares; Steel Tool Trolly; Oil 
Filters; Wire Rope; Metal Storage Stands; Screw Type 
S-ton and 10-ton Bottle Jacks; Tennis Court 
Composition; Scrap Metal, etc., etc. 
On view Tuesday, 31st October, 1961, from 10-1 
and 2-4 p.m. 
Catalogues from RUMSEY AND RUMSEY, Danecourt 
Rooms, Parkstone (Tel. 2200); and 15 Offices in 
Poole, Christchurch, Weymouth and the Channel Islands. 


By Order of R. D. and M. Engineering Co. 
SANDY LANE, TAME VALLEY, 
DUKINFIELD, CHESHIRE 
(near Ashton-under-Lyne) 

Who are closing this Depot. 
On THURSDAY, NOVEMBER 9th, at 11 a.m. prompt 
M. .I1SAACS AND _ SON 
(Incorporated Auctioneers and Estate Agents) 
have been instructed to sell by AUCTION on the 
ABOVE PREMISES the 


CONTRACTORS’ AND MECHANICAL 
AND ELECTRICAL PLANT AND 
EQUIPMENT 


— comprising briefly — 

Fork Lift Trucks, from 2,000Ib. to 15,000Ib. capacity; 
Numerous Mobile and Stationary Air Compressors, 
from 2 c¢.f.m. to 950 c.f.m.; over 1,800ft. of Unused 
Roller Conveyor; ELECTRIC MOTORS from fractional 
to 125-h.p.; Welding Materials; Electric and Mechani- 
cal_ Lifting Tackle; Butters 4-ton Derrick Crane; 
large quantity of Barber-Greene 44C Trencher Spares 
(Unused); Tractor and Excavator Spares; Various 
Engine and Motor driven Pumps; Hoists; Winches: 
Fans; Blowers; Refrigerator Counter Unit; Dust 
Extractor Plant; Sand Blasting Cabinets; Pallet Trucks 
and Pallets; Bar Stock; Woodworking Machinery; 
Concrete Vibrators; New Tamper Bars for Barber- 
Greene Finisher; Office Calculating Machines; Desks: 
Gestetner Duplicator, etc.; Track Press; New 36in. 
Crane Magnet; Dynamometer; Pneumatic and Electric 
Portable Tools; Bridgeport Vertical Borer; 36in. dia. 
Table; Switchgear; Hand Tools; Photographic Equip- 
ment; Scrap Metals. VOLKSWAGEN 1Scwt. 
PICK-UP TRUCK; 1957 ROVER 105S SALOON CAR: 
VINTAGE LAGONDA TOURER; MORGAN THREE- 
WHEELER; and a considerable number of other items. 
On view Monday, Tuesday and Wednesday, November 
6th, 7th and 8th, from 10 a.m. to 4 p.m. and 
Further particula "aa oe 4 =" 

ticulars and catalogue, price 1/-, from th 
Auctioneers’ Office, 76 Mosley Street, Manchester, 2. 

Telephone: CENtral 5063. 
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FULLER HORSEY 


sons @ CASSHBBELE 


AUCTIONEERS AND VALUERS 
OF 
PLANT, MACHINERY AND 


FACTORIES 
Since 1807 
10 LLOYDS AVENURB 


LONDON B:-C:8 
TELEPHONE: ROYAL 4861 


NRP9164 
ee ere a 
SALES BY TENDER 


BOROUGH OF _ BRIGHTON, 
WATER DEPARTMENT. 
PRESSURE FILTERS. 


The CORPORATION has_ for. DISPOSAL an 
INSTALLATION of PRESSURE FILTERS COMPLETE, 
with some Chemical and Subsidiary Apparatus at 
present assembled near the Patcham Pumping Station 
(Brighton). The plant was manufactured by Bell 
Brothers, Ltd., and has a nominal capacity of 
1,000,000 gallons per day. 

Fixed-price Tenders are invited for the disposal 
of this plant, and further details, together with tender 
documents, are obtainable from Chief Engineer, Water 
Department, 12 Bond Street, Brighton, on deposit of 
£1 1s., which will be refunded on receipt of a 
bona-fide Tender and return of all documents supplied, 

Tenders, enclosed in plain sealed envelopes, not 
bearing any name or mark indicating sender, and 
endorsed ‘Pressure Filters,"’ to be delivered to me 
before Noon on the 29th NOVEMBER, 1961. 





COUNTY 





W. O. DODD, 
Town Clerk. 
“Rider, 
eee a 
B OROUGH OF _ NUNEATON, 


SALE OF CONTRACTORS’ PLANT, ETC. 


TENDERS are invited for the PURCHASE of 
VARIOUS ARTICLES _ of USED CONTRACTORS' 
PLANT AND MATERIALS, including Compressors, 
Bulldozer Excavators _and Small Tools. 

Full details and Tender Forms may be obtained 
from the Borough Engineer, Council House, Coton 
Road, Nuneaton. 

The Tenders must be returned to the undersigned 
not later than 10 a.m. on MONDAY, 20th November, 
1961. 

The Council does not bind itself to accept the 
highest or any Tender they may receive. 

A. A. CRABTREE, 
Town Clerk. 


ST. MARYLEBONE BOROUGH COUNCIL, 


OFFERS are invited for an OAK PORTABLE FLOOR, 
The floor is approx. lin. thick, tongued and grooved 
oak screwed to stout deal battens, comprising some 
256 interlocking panels, each panel approx. 2ft. 3in. 
x 10ft. 2in., and covers an area 42ft. x 132ft. 

Appointments to view, telephone WELbeck 7766, 
Extension 54. 5 

Offers to be made, in writing, to the BOROUGH 
ENGINEER, Town Hall, St. Marylebone, W.1, not 
later than 20th NOVEMBER, 1961. 
BOROUGH OF BRIDGWATER. 

YVENDERS are invited for the SALE of sundry 
ROAD CONTRACTORS’ EQUIPMENT, including Small 
Tools, Light Plant, e.g., Steel Forms and Sheet Piling, 
etc., previously the property of a contractor now in 
liquidation. 

Tender Forms and full details may be obtained 
from the Borough Engineer, Town Hall, Bridgwater, 
and are to be returned in plain envelopes, endorsed 
“Sale of Plant,"’ by 10 a.m., MONDAY, 20th 
November, 1961. 

The Council does not bind itself to accept the 
highest or any Tender. 

J. L. TURNER, 


_ Town Clerk. — 
CORPORATION OF GREAT YARMOUTH. 
BULLDOZER FOR SALE. 


One Fowler Mk. VFA Diesel Crawler TRACTOR, 
1954, with 14in. wide track shoes and Bray 
hydraulically operated Angle/Bulidozer Attachment. 

Inspection invited (‘phone Great Yarmouth 3590, 
Highways Depot). 

Offers to TOWN CLERK, Town Hall, Great 
Yarmouth, to be received not later than MONDAY, 
13th November, 1961. 


THE MANCHESTER COLLEGE OF 
SCIENCE AND TECHNOLOGY. 
FOR SALE. 


One Belliss and Morcom 500-kW PASS-OUT TURBO- 
GEARED ALTERNATOR. Machine No. 520. 
1934. 6,000 r.p.m. Alternator by Lancashire 
Dynamo and Crypto. 400-V 902-Amps. 625-kVA 
1,500 r.p.m. D.C. Exciter Shunt Wound 
continuous rating 44-V 157-Amps. 6.9-kW 
1,500 r.p.m. Associated Switchgear Voltage 
Regulator, Synchronising Gear, etc. 

One C.l. STANDARD PLATE TANK (cooling water), 
by Mather and Platt, 1958. 4ft. long x 4ft. wide 
x 7ft. 6in. deep. Capacity 750 gallons. Quantity 
of 15in. dia. x Bin. dia. C.!. cooling water pipes. 

One Aulds Patent Combination Steam __ Pressure 
Rediffused VALVE AND DESUPERHEATER 
UNIT, 1952. To reduce from 210Ib. per sq. in. 
at 500 deg. F. to 110/b. per sq. in. Sat. Capacity 
20,000 ib./hr. Water required, 2,000 Ib./hr. 

Tenders to be addressed to the BURSAR, Manches- 
ter College of Science and Technology, Sackville Street, 

Manchester, 1. ; 

Further ‘details and permission to view may be 
obtained on application to Chief Engineer and Works 

Superintendent. 








BUSINESSES—SALE OR WANTED 


LANT HIRE BUSINESS for SALE, with good 
contracts, also Agency for popular crawler tractors. 
Write Box X.5037, “The Contract Journal. 


, 
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make no mistake . . . 


DORMAN obicset ENGINES 


from 20 to 700 b.h.p. 





12 QAT engine 


12 cylinders 225/685 b.h.p. 


are the answer to your power requirements 


World Wide service facilities - 


6LCT 
6KUD 
6KUDT 


6QA 
6QAT 
8QA 
8QAT 
12QA 











THE CONTRACT JOURNAL 


Attractively priced - Good deliveries 
Wide power and speed range - Compact yet accessible 
Attractive power/weight ratio - Economical Fuel consumption 
Efficient in operation - High quality workmanship and material 
Custom built to suit application 
Standardisation & interchangeability 
Proved capacity for work - Engine replacement service in U.K. 


Bore 
MM 


125 


125 
125 
125 
125 
125 
125 
125 
127 
127 
140 
140 
ins 
6.25 
6.25 
6.25 
6.25 
6.25 


THE DORMAN RANGE 


Stroke 
MM 


130 
130 
130 
130 
130 
130 
130 
130 
149 
149 
160 
160 
ins 
6.5 
65 
6.5 
6.5 
6.5 
6.5 








DORMA 





! 
No. of 
Cyls. 


oooeoeoece eevee ew ON 


nnwoewe o 


DIESELS 


1000 


rpm. 


23 
36 
49 


59 
74 
100 
100 
91 
121 
15 
154 


iS! 
206 
203 
265 
308 
405 


Here are some reasons why :— 


Before finalising your requirements it would pay 
to consult our Technical Sales. 


ey 












Every engine fully tested 


17 


125 
165 
165 
145 
193 
177 
231 


249 
328 
338 
443 
513 
673 





REGO. TRADE MARK 


W. H. DORMAN & CO. LTD., 
STAFFORD 


Tel: Stafford 641 (7 lines) London Office:-1 Hay Hill, London, W.1. 
Agents all over the world. (Established 1870) 














DERRIGKS 


GRANES 


PILING 


BOILERS 
TRACTORS 
EXCAVATORS 
WINCHES 


AGGESSORIES 





MAIN ROAD 
OLDHAM 


SUPPLEMENT 


FOR HIRE 


HEAVY CONSTRUCTIONAL PLANT 


G. DEW & COMPANY LIMITED 


2087 





40 tons—13 lft. jib at 110ft. 
radius (20 tons at 128ft. 
radius, 16lft. jib). 


20 tons—95ft. radius — 
125ft. jib. Jib extensions to 
140ft. 


7 tons—75ft. radius—120ft. 
jib. 


All - Electric Stiff Legged 
Derricks. 














Mobile and Crawler up to 
45 tons capacity. 


Self - contained Steam 
Crawler Cranes, eminently 
suitable for piling opera- 
tions, capable of handling 
and driving 9B3 McKiernan- 
Terry hammer. 


Hammers — McKiernan- 
Terry No. 3 to 10B3, 
Delmag D12, D22. 


Extractors — Nos. 
120, HD10. 


20, 80, 











Extensive range. 


D8, D7, D4, etc. 


Up to 24 cu. yd. capacities. 


7-30 tons. 
Electric. 


Manual and 


Crowd Shovels for 38RB 


and Lima 802. 


Le Tourneau Crane — suit- 
able for D8 (towed unit). 


Hyster Crane—suitable for 
D7 or D8 


Durogun Pneumatic 
crete Placer. 


Hough Loading Shovel, 24 
cu. yd. capacity. 










Con- 


(mL 


CIVIL ENGINEERING PLANT HIRE 





PLANT HIRE DEPT. 
Tel. MAin (Oldham) 8291 
Telex. 66473 
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ARPS TRENCHING MACHINERY 





THE NEW 
ARPS TRENCH DEVIL 
MODEL L-I2 


@ DEPTH OF DIG: 
maximum 5’ 6’ 
@ TRENCH WIDTHS: 
2”, 4’, 6’, 8’, 10” and 12” 
@ BOOM CONTROL: Hyéraulic 


giving down pressure as well 
as lift. 


@ DIRT DISPOSAL: conveyor type 
may b> put on cithsr side 
quickly. 

@ NUMBER OF DIGGING SPEEDS 


in both forward <nd rearwa:d 
direc'ions; infinite—no limt. 





The A.R.P.S. L-12 trencher 
View showing trenching boom 
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H AMPSHIRE COUNTY COUNCIL, 
ROADS AND BRIDGES. 


TENDERS are invited for the SUPPLY of the 


RMENTIONED MATERIALS) and _ SERVICES 
4 the year ending 31st March, 1963:— 
vender 
oO. 


(1) Hire of Mechanical Haulage Vehicles. 

(2) Supply of Bricks, Cement, Land Drains and 
Stoneware Pipes. ; 

(3) Supply of Concrete Pipes. 

(4) Supply of Tools, Concreting Paper, Ranging 
Poles, Sandbags, Tarpaulins, Fencing Wire 
and Chain Link Fencing. 

(S) Supply of Clinker Ashes. 

(7) Servicing of Light Motor Vans 

(8) Laying Reflecting Roadstuds. 

(9) Supply of Gravel, Sand and Filling Soil. 

(10) Supply of Bitumen Emulsion. ; : 

(11) Supply and Laying of Plastic White Lines. 

(12) Supply of Lubricating Oils, Greases and 
Anti-freeze. 

(13) Supply of Cast Manhole Covers, Road Gully 
Gratings and Frames. 

(16) Supply of Bitumen (Mixing Grades). | 

(17) Supply of Motor Spirit, Derv, Fuel Oil, Gas 
Oil, T.V.O. and Burning Oil. 

(18) Supply of Plant Mixed and Truck Mixed 
Concrete. Se 

(19) Application of Surface Dressing (Specialised 
Forms)——-Complete Work. 

(20) Supply of Precast Concrete Products. | 

(21) Supply and/or Spreading and Rolling of 
Surface Dressing Aggregates. 

(22) Mechanical Cleansing of Roadside Gullies. 

(23) Supply of Ready Mixed and Road Line Paints. 

(25) Supply and Laying or Supply only of Rolled 
Asphalt (Hot Process). 

(26) Hire of Excavators, Tractors, 
(27) Supply of Clean Roadstone 
Limestone Filler). 

(28) Supply and Laying or 
Tarmacadam, Bitumen 
Cold Asphait. 

(29) Supply of Traffic Signs. 

(30) Supply of Bitumen (Surface Dressing Grades). 

(31) Spraying Bitumen (Surface Dressing Grades). 

(32) Supply of Tar. 

(33) Spraying of Tar. 

Forms of Tender may be obtained on application to 
the undersigned. 

Tenders must be delivered to the Clerk of the 
County Council, The Castle, Winchester, in accordance 
with the instructions and by the date specified on the 


Form of Tender. 
H. N. JENNER, 
County Surveyor. 


Rollers, etc. 
(including 


Supply only of 
Macadam and Fine 


The Castle, 
Winchester. 
October, 1961. 


H AMPSHIRE COUNTY COUNCIL. 
SEALING JOINTS IN CONCRETE ROADs. 


TENDERS are invited for SEALING JOINTS and 
CRACKS, and REPAIRING SLABS in CONCRETE 
ROADS. 

Applications for Specification and Form of Tender 
should be sent to the undersigned at The Castle, 
Winchester, not later than 3rd NOVEMBER, 1961. 


H. N. JENNER, 


County Surveyor. 
October, 1961. 


SOUTHAMPTON COUNTY 
BOROUGH COUNCIL. 


QUOTATIONS are invited for TWO PASSENGER 
LIFTS with fully automatic Collective Traffic Control, 
at the Southampton College of Technology. 

Write to BOROUGH ARCHITECT, Civic 
Southampton, by 30th OCTOBER, 1961. 

Quotation returnable by 23rd NOVEMBER, 1961 


C! | ” Sit ¥ BRP S OL. 


Centre, 


OF 


TENDERS invited for SUPPLY and DELIVERY of 
TWO Scwt. VANS. 
Documents from City Engineer and Surveyor, 


Municipal Buildings, Liverpool, 2. 
Tenders returnable by 15th NOVEMBER, 1961. 


THOMAS ALKER, 


17053. gio Town Clerk. 


STAFFORDSHIRE POTTERIES 
WATER BOARD. 


LADDEREDGE RESERVOIR——CONTRACT NO. 43. 


The Board invite TENDERS from civil engineering 
contractors experienced in this class of work, for the 
CONSTRUCTION of a WATERTIGHT CONCRETE 
RESERVOIR of 10m. gallons capacity, with Mass 
Concrete Walls and Precast Prestressed Concrete Roof, 
Precast Columns, together with ancillary works, at 
LADDEREDGE, LONGSDON, near Leek, Staffs. 

The Form of Tender, Conditions of Contract, 
Specification and Bill of Quantities may be obtained 
from the undersigned on deposit of a cheque for 
Five Guineas which will be returned only on receipt 
of a bona-fide Tender not subsequently withdrawn. 

Plans of the proposed works may be inspected at 
the Engineer and Manager's Office. 

Two separate Tenders are required: 


(1) Tender with Variations in Wages and 
Materials. 

(2) Tender on_ Fixed-price Basis without any 
variation being allowed in Wages and 
Materials. 


The two Forms of Tender and annexed documents, 
completed on the alternative bases mentioned above, 
must be enclosed in the plain envelope provided, 
endorsed ‘‘ Tender for Ladderedge Reservoir,’ and 
addressed to the Chairman, Staffordshire Potteries 
Water Board, c/o Engineer and Manager's Office, 
Albion Street, Hanley, Stoke-on-Trent, and delivered 
not later than 12 Noon on MONDAY, 20th 
NOVEMBER, 1961. The envelope must not bear any 
name or mark indicating the sender. At the same time, 
copies of the completely priced Bills of Quantities 
for each of the alternative bases mentioned above 
must be delivered in one separate sealed envelope, 
similiarly addresed within the same time. This sealed 
envelope must be endorsed “ Priced Bills for Ladder- 
edge Reservoir," and bear the tenderer’s name. 

Tenders which do not comply with the above 
requirements will not be considered. 

The Board do not bind themselves to accept the 
owest or any Tender. 
9 Cc. V. BROWN, M.1I.C.E., M.1.Mech.E., 
M.1.W.E., 
Engineer and Manager and 
Clerk. 
Albion Street, 
Hanley, 
Stoke-on-Trent. 


CAMBRIDGESHIRE COUNTY COUNCIL. 
LONDON-NORWICH TRUNK ROAD, A.11. 


RECONSTRUCTION AT JUNCTION WITH 
ROUTE A.505. 


CONTRACT C.6117. 


TENDERS are invited for the CONSTRUCTION of 
approx. 11,000 sq. yd. of NEW ROAD and WIDEN- 
ING of EXISTING ROAD, comprising approx. 5,000 
cu. yd. of Fill, 1,750 lin. yd. Kerbing, Broken 
Concrete Base Course, Gravel Asphalt, Drainage, and 
ancillary works. 

Documents in respect of the work may be obtained 
from the County Surveyor, R. LACEY, M.I.C.E., at 
the address given below. 


Tenders, in the official envelope, must reach the 
undersigned not later than 12 Noon, SATURDAY, 
11th November, 1961. 


CHARLES PHYTHIAN, 


Clerk of the Council. 
Shire Hall, 


Castle Hill, 
Cambridge. 


LEICESTERSHIRE COUNTY COUNCIL. 


Manufacturers wishing to TENDER for SUPPLY and 
ERECTION of DEMOUNTABLE TIMBER CLASSROOM 
UNITS, to be delivered to various sites in_Leicester- 
shire, should submit names to COUNTY ARCHITECT, 


vas London Road, Leicester, by 3rd NOVEMBER, 


BOROUGH OF EVESHAM. 
ANNUAL PAINTING OF COUNCIL HOUSES. 


TENDERS are invited for the EXTERNAL PAINT- 
ING of HOUSES within the Borough, at HAMPTON 
and the FAIRFIELD ESTATE. 

There are two Contracts—No. 1 (94 Houses) and 
No. 2 (102 Houses), and contractors may tender for 
either or both Contracts, but the Contracts will be 
required to run concurrently. 

Forms of Tender, Specification and Conditions of 
Contract may be obtained from the Borough Surveyor, 
106 High Street, Evesham, on payment of £2 2s., 
in respect of each set of documents, which will be 
refunded on receipt of bona-fide Tenders. 

Tenders, in the envelopes provided, should reach 
the undersigned not later than Noon on SATURDAY, 
18th November, 1961. 

The Council do not bind themselves to accept the 
lowest or any Tender. 

N. F. DAVIES, 


Town Clerk. 





Town Clerk's Office, 
Evesham. 
26th October, 1961, 


BOROUGH OF EALING. 


(1) LAYOUT OF SOUTHERN PORTION OF CLAY- 
PONDS RECREATION GROUND, EALING, WS. 

(2) LAYOUT (1st STAGE) OF LIME TREE PARK, 
NORTHOLT. 


Form(s) of TENDER, etc., obtainable from the 
Park Superintendent, Ealing Central Sports Ground, 
Horsenden Lane South, Perivale, Greenford, Middx., 
upon payment of £2 per set of documents, returnable 
upon receipt of a bona-fide Tender. 

Tenders, separately, to TOWN CLERK, Town Hall, 
Ealing, W.S, by Noon, 30th NOVEMBER, 1961. 
BOROUGH OF CALNE. 

REDEVELOPMENT OF BOLLINGS LANE 
SLUM CLEARANCE AREA. 


TENDERS _ will 


shortly be _ invited for the 
DEMOLITION of EXISTING PROPERTY, the CON- 
STRUCTION of ROADS and SEWERS, and the 
ERECTION of THREE-STOREY FLATS, SHOPS with 
Flats Over, and BUNGALOWS, at the ABOVE. 

Contractors desirous of tendering should forward 
a_ deposit of £2 2s. to the Architects, GEORGE 
BROWN AND PARTNERS, Equity and Law Building, 
Baldwin Street, Bristol, 1, from whom Bills of 
Quantities and Tender documents may_ be obtained. 
Cheques should be made payable to Calne Borough 
Council, and will be returnable upon the receipt of a 
bona-fide Tender. 

The Council does not bind itself to accept the 
lowest or any Tender. 

L. CAVE, 
Town Clerk. 
Municipal Offices, 
Caine, Wilts. 


BOROUGH OF LLANELLY. 


TENDERS are invited for the EXECUTION of SLATE 
ROOFING WORK, comprising the Removal of existing 
Slates, Battening and Felting, and Refixing the existing 
Slates, together with any new slating required, on 
Eight Houses at Heol Elli, Lianelly. 

Applications for Tender documents should be 
accompanied by a deposit fee of Two Guineas which 
will be returned on receipt of a bona-fide Tender not 
subsequently withdrawn, and should be made to the 
Borough Architect, R. Jj. BIRCHALL, A.R.I.B.A., 
No. S Goring Road, Lianelly. 

Tenders should be returned not later than the 4th 
NOVEMBER, 1961. 

The Council does not bind 
lowest or any Tender. 





itself to accept the 


S. SAMUEL, 
Town Clerk. 
Town Hall, 
Lianelly. 
21st October, 1961. as —_ 
NOR TH WEST METROPOLITAN 
REGIONAL HOSPITAL BOARD. 
1ON OF RESIDENT MEDICAL OFFICERS’ AND 
DOMESTIC HOSTELS AT THE WELWYN/HATFILD 


NEW HOSPITAL, HOWLANDS, WELWYN GARDEN 
CITY, HERTS. 


Building contractors wishing to TENDER for the 
ABOVE WORK are invited to submit their names for 
inclusion on a selected list_of tenderers. 

The work comprises Two Three-storey Blocks, 
mainly in load-bearing brickwork, with concrete floors, 
the estimated cost of the project being approx. 





135,000. : ‘ 
? it is anticipated that Invitations to tender will be 
issued in November, 1961, and that work will 


mmence in January, 1962. : 
Applications, together with details of works carried 
out, and their value, should reach the REGIONAL 
ARCHITECT, North West Metropolitan Regional 
Hospital Board, 40 Eastbourne Terrace, London, W.2, 
not later than TUESDAY, the 7th November, 1961. 


COUNTY BOROUGH OF SOUTHAMPTON. 
CONTRACT S.133—REDBRIDGE ROAD, A.35. 


DIVIDED CARRIAGEWAY—OLD REDBRIDGE ROAD 
JUNCTION. 


Applications are invited for TENDER documents in 
respect of the ABOVE ROAD IMPROVEMENT, com- 
prising of 600 lin. yd. Precast Concrete Kerb, 1,200 
sq. yd. (approx.) of 8in. Reinforced Concrete Base 
Slab and Asphalt Surfacing, and ancillary works 
thereto. 

Application for documents to be made to the 
BOROUGH ENGINEER, Civic Centre, Southampton, 
by WEDNESDAY, 22nd November, 1961. 

Documents will be forwarded shortly thereafter, 


together with the closing date for the submission of 
Tenders. 


JHE RURAL DISTRICT COUNCIL OF 
GODSTONE. 


INSTALLATION OF STORM WATER PUMPS— 
BURSTOW SEWAGE DISPOSAL WORKS. 


TENDERS are invited from experienced civil 
engineering contractors for the INSTALLATION of 
two Sin. dia. SUBMERSIBLE PUMPS, driven by 10-h.p. 
Electric Motors, together with ~the LAYING of 
approx. 200yd. of 10in. dia. ASBESTOS-CEMENT 
RISING MAIN, and ancillary works. 

Drawings of the works may be inspected at the 
undermentioned Offices, and Forms of Tender, Speci- 
fication and Bills of Quantities may be obtained from 
the Engineer and Surveyor upon payment of a deposit 
of £2 2s. which will be returned upon receipt of a 
bona-fide Tender which is not subsequently withdrawn. 

Tenders must be suomited in plain envelopes, 
endorsed in accordance with the instructions given 
= we eer ee to ene undersigned and 
elivered a ese ces not later than Noon on 
WEDNESDAY, 22nd November, 1961. aoe 

The Council does not bind itself to accept the 
lowest or any Tender. 





M. HAWORTH, 


Clerk of the C it. 
Council Offices, sais 


Oxted, Surrey. 
WEST CUMBERLAND WATER BOARD. 


PROPOSED BOOSTER STATION AT LOW LIZA 
BRIDGE, LORTON. 


TENDERS are_ invited for the SUPPLY and 
INSTALLATION of an Electrically driven Horizontal 
CENTRIFUGAL PUMP (nominal duty point 1,500 
g-P.m. to 7Sft. head), together with Starter, Control 
Gear, Metering, Valves and Pipework. 

Drawings, Specification and Bill of Quantities may 
be obtained from the undersigned, to whom sealed 
Tenders, endorsed ‘‘Pumping Plant, Low Liza Booster,” 
area be delivered not later than 20th NOVEMBER, 


The Board do not bind themselves to accept the 
lowest or any Tender. 


F. CLAPHAM, 
Clerk of the Board. 








Stoneleigh, 
Park End Road, 
Workington, Cumb. 
20th October, 1961. 


ETTING-OUT ENGINEER REQUIRED for hydro- 
electric contract, six years’ duration.—Apply 
EDMUND NUTTALL, SONS AND CO. (LONDON), 
Liv., Loch Awe, near Dalmally, Argyll. Telephone: 
Dalmally 281. 


AFETY OFFICER REQUIRED to supervise arrange- 
ments for up to 500 building trade operatives. 
Must have sound knowledge of safety regulations in 
the trade; timbering, scaffolding and mechanical plant 
requirements, and general safety conditions on sites. 
Excellent prospects for the right man. Pension scheme 
in operation.—Apply by letter only, with copy refer- 
ences, stating age, experience, and salary required, 
to R. FLELDING AND SON (BUILDERS), LTD., 
Stanhope Road, Blackpool. 





STIMATOR, with experience in estimating for black 
top surfacing, REQUIRED. Permanent § and 
pensionable vacancy.—Write, stating age, experience, 
and salary required, to Managing Director, HOME 
COUNTIES CONTRACTING CO., LTD., 24/28 Hertford 
Road, Edmonton, N.9. 


(COMPETENT and reliable SITE ENGINEERS RE- 
QUIRED for Kent area. Good prospects and pay. 
Write Box V.5085, ‘‘ The Contract Journal.” 


GENT or SENIOR GENERAL FOREMAN RE- 

QUIRED for large building contract in Rugby 
area, commencing almost immediately.—Applications 
in writing, giving details of previous experience, and 
salary required, to EDWARD WOOD AND SONS, 
LTD., 70 Park Street, Derby. 


SPHALT MANUFACTURE. — ASSISTANT to 

Manager REQUIRED for Greenwich Depot. 
Mechanical aptitude and experience of this industry 
essential. Successful applicant will be given every 
assistance to take eventual control of this department. 
Write, giving full particulars of experience, etc., to 
THE MOWLEM PAVING CO., LTD., 19 Grosvenor 
Place, S.W.1. 


ae CONTRACTS MANAGER REQUIRED 
by specialist contractors working throughout the 
British Isles. Interesting position; good prospects for 
suitable candidate with ambition. Experience of contact 
with county and local authorities an advantage. 
Applicants should be prepared to travel; company car 
provided.—Written applications in confidence, giving 
age and experience, to Box V.5073, ‘‘ The Contract 
Journal.” 


J F. FINNEGAN AND CO. (SHEFFIELD), LTD., 
¢ Building and Civil Engineering Contractors, wish 
to appoint a COST SURVEYOR. The position requires 
a man of marked ability to carry out accurate costs 
from works in proaress, on et aa eon 
description.—Please write, wi u ails oO 

previous appointments, to J. F. FINNEGAN AND CO. 
(SHEFFIELD), LTD., 847 Ecclesall Road, Sheffield, 11. 


ONTRACTORS specialising in the sawing and seal- 
C ing of joints have immediate vacancy for YOUNG 
MAN with civil engineering experience. This is an 
excellent opportunity, with favourable prospects of 
promotion for applicant with initiative and good 
education to follow up inquiries and supervise con- 
tracts.—Write in confidence, giving details of experi- 
ence, and salary required, to Box V.5081, The 
Contract Journal.” 


\ GENT/ENGINEER REQUIRED immediately for 
A sewage disposal works (£130,000) in Bucks. 


Write details to Box V.5078, ‘‘ The Contract Journal.” 

















SUPPLEMENT THE CONTRACT JOURNAL October 26 1961 


SS80 


ROAD RIPPER 


The HOLMAN SS.80 Road Ripper 
breaks up the densest modern concrete 
aggregates—and keeps on giving shat- 
tering power throughout a long life 
with the minimum of maintenance 
costs, 

Let your men share their work with 
the SS.80—the powerful response of 
this hard-hitting machine will do most 
of the work for them—penetrate faster 
and more surely. Every feature of this 
80-lb. heavyweight has been designed 
to take punishment, and to carry out 
the hardest demolition work on a very 
small supply of compressed air. 
Write for leaflet SP.30 


Holman Bros. Limited, Camborne, England: Camborne 2275 and at 
44 Brook Street, London W.1: HYDe Park 9444. Also in Birmingham 
Bristol * Cardiff * Glasgow * Peterborough * Sheffield. Australia * Canada 
East Africa * France * India * Rhodesia and Nyasaland * South Africa 
Spain * U.S.A. * West Africa. 

With Agents and Representatives throughout the world. 
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VICTORY FOR COMMONSENSE 


]* strike happy Britain the formula for settling the tea break dispute in the 

building industry is a victory for commonsense. But this settlement has 
only been achieved at the expense of a number of stoppages, wrangles and 
demonstrations up and down the country. On the whole, the sympathy of 
the national press lay with the operatives. The attitude was summed up ina 
newspaper cartoon showing the reconstruction of the Treasury in Whitehall 


in front of which stood a building worker on strike with a placard saying 
‘“‘We’ve never been had so good”. 


Were the unions had? They secured a substantial increase in pay and 


shorter working hours in the package deal settlement last January. And it 
was agreed by both sides that it was desirable that the increased costs involved 
should be offset to some extent at least by increased productivity. 


The change in the refreshment break rule was part of the settlement. 
Whereas before only one unpaid break at lunchtime could be taken officially 
the new rule enables the unpaid break (not to exceed one hour) to be split 
between two or more refreshment breaks. 


It sometimes happens in the settlement of an issue that although both 
sides put their signatures to the same form of wording they each mentally 
sign a different agreement because they each have different ideas as to the 
intention. This seems to be what happened in this case. Some employers saw 
the new rule as a means of making all refreshment breaks unpaid. The 
N.F.B.T.E., seemed at one stage to lend support to this point of view. They 
did not specifically state that tea breaks should be unpaid. Instead they said 
that tea breaks must not be a down on productive time and hours paid for 
must be the hours worked. 


Other sections of the construction industry seem to have adopted a policy 
of masterly inactivity. The civil engineering contractors, it should be noted, 
have a tea break rule which provides for an afternoon break not exceeding 10 
minutes duration where systematic overtime is worked. Certain sub-trades 
have rules of their own. And this fact must have some effect on the move 
by the building employers to synchronise all refreshment breaks on site. It is 
clearly desirable that there should be as much uniformity as possible but there 
must be allowances for the exigencies of the job and differing working rules. 


Gradually the building industry has realised that there are tea breaks and 
tea breaks. The responsible union officials were not arguing for the continuation 
of the undeniable abuses of the tea break privilege. But they were saying 
that in 196] it was not the thing to take out a stopwatch and dock a man 
for two minutes that he spends drinking his tea. And they had a bull point 
that the Building Advisory Service has said that tea breaks benefit production. 
It hardly, therefore, seems unreasonable that employers should pay for them 
provided they are kept to a reasonable duration. 


This seems to be the basis of the settlement reached at the informal 


conference between the N.F.B.T.E., and the N.F.B.T.O. It has been agreed 
that where circumstances permit and it is agreed at the site or shop, the taking 
of tea need not involve a formal break in production. It has also been 
recognised that agreement must be properly reached on site before formal 
breaks in the morning and/or afternoon can be introduced. 
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Subscriptions This settlement is a real advance for the employers. Where formal tea 


breaks are desired and agreed they come under the new rule and are unpaid. 
Otherwise tea must be taken without a formal break in production and it has 
been agreed that all concerned must co-operate to prevent abuses. 


“The Contract Journal” can be supplied 
direct from the above offices. Subscrip- 
tions, payable in advance: Yearly, £5 4s. 
(post free); half-yearly, £2 12s. An order 
form appears on page 2160. 

There may still be a few hotheads who will try to stir up trouble but any 
disputes should be referred to the official machinery without further stoppages 
of work. Employers do seem to have been overzealous in their original 
attitude to the new refreshment break rule but let us hope that the traditionally 


good relations in the building industry have now been restored. 
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A LAWYER CONSIDERS .. . 


HE problem of getting paid under the 

R.I.B.A. contract is one which often 

occurs. Some points on this vital subject 
may therefore be of interest. 

The condition precedent to a contractor 
being paid is the issue of an architect’s 
certificate. But it does not follow that 
once a certificate is issued payment will 
result. The obvious cause of non-payment 
is that the employer simply has not got 
the money; that may be an indication of 
imminent bankruptcy and a contractor 
whose certificate is not honoured should 
make such immediate inquiries as he can 
to see whether this is in fact the reason; 
if inquiries confirm the suspicions the con- 
tractor would probably be well advised to 
stop working and consider taking the 
action set out in Clause 20 which is dis- 
cussed below. 

The second obvious cause of non- 
payment may be that the employer does 
not agree with the amount the architect’s 
certificate states to be due. This disagree- 
ment may have a variety of reasons: the 
architect has been over-certifying and the 
employer wants to restrain him; the em- 
ployer is disputing that the work done and 
included in the dishonoured certificate is 
satisfactory; the certificate does not take 
into account some sum due to the em- 
ployer from the contractor or there is a 
general dispute between the employer and 
his architect and the employer will not 
therefore honour any of his architect’s 
certificates. Whatever the reason though, 
the contractor is without the money he 
needs to finance the job. What can he 
do to get that money? 


Interim Certificates 


In regard to interim certificates the 
contract in Clause 24 says that at the 
appropriate period named in the appendix 
for the issue of interim certificates interim 
valuations shall be made whenever the 
architect considers them to be necessary 
and “the architect shall issue a certificate 
stating the amount due to the contractor 
from the employer and the contractor shall 
be entitled to payment therefor within the 
period named in «he appendix.” It must 
be appreciated that what the interim certi- 
ficate does is to quantify the debt of the 
employer to the contractor and provide a 
means whereby the date when that debt 
becomes due and payable can be ascer- 
tained. It does not conclusively bind the 
employer to pay in the sense that he cannot 
query how his architect has made up the 
amount of the debt. 

Assuming that a contractor is faced with 
a refusal by an employer to honour an 
interim certificate and the contractor is 
not prepared to accept that refusal what 
can he do? Firstly he can go to the 
courts under the normal debt-collecting 
procedure; but when the case comes before 
the officer of the court who is asked to 
enter judgment for the contractor the 
employer who still refused to pay would 
have two courses open: either he could 
allege some plausible defence (for example, 
the certificate covered some materials that 
were not on site) so that the court would 
give the employer leave to defend the 
action for the court will not give judgment 
for a creditor unless it is completely satis- 
fied that there is no defence to the claim; 
or the employer could plead the arbitration 
clause which is very widely drawn so as 
to refer any dispute under the contract 
to arbitration and tthe court proceedings 
would be stayed to enable the parties to 
go to arbitration. Either of these two 
moves by tthe employer will delay the con- 
tractor getting his money. His only chance 
is to press ahead with the court action 
after leave to defend has been given so 
as 'to force the employer’s bluff as to having 
a defence, if bluff it is, and similarly, if 
arbitration is ordered, to press ahead with 


Getting Paid 


that ‘gain to call the employer's bluff. 

If court or arbitration proceedings are 
taken on failure to pay an interim certifi- 
cate it is important to limit the case to 
the narrow issues involved. The con- 
tractor has, say, a dishonoured interim 
certificate for £1,000. What defences are 
open to the employer? He can allege that 
the amount stated in the certificate does 
not represent what it must represent 
according to Clause 24 (b) namely “the 
total value of the work properly executed 
and of the materials and goods delivered 
upon the site for use in the works up to 
and including a date not more than seven 
days before the date of the certificate” 
less retention and previous instalments 
that have been paid. Or he can allege 
that it does not take into account some 
sum actually due under the provisions of 
the contract from the contractor to the 
employer, for example liquidated damages 
properly ascertained under Clause 17. It 
appears to the writer that no other 
defences are open to an employer who 
dishonours an interim certificate; in par- 
ticular it would not be open to him to 
allege that he had some claim against the 
contractor and was not proposing to pay 
any more until that claim was settled. The 
function of interim certificates is to pay 
for the work as it goes along and keep 
the contractor in funds so that he can pay 
his labour and material costs—few con- 
tractors have resources sufficient to keep 
a job going without such payments; they 
are not, however, and Clause 24 (h) 
specifically says so, conclusive in any way; 
any errors in valuation, etc., made in them 
are to be corrected in the final certificate 
which has an entirely different status from 
an interim. Contractors if faced, therefore, 
with a refusal to pay an interim certificate 
should not accept any defences other than 
those suggested and should ask for any 
other defences to be struck out as irrele- 
vant. 


Action Under Clause 20 


The refusal or failure to honour a certifi- 
cate gives the contractor grounds under 
Clause 20 to give notice of determination 
of his employment under the contract. 
This is a serious step. It is almost certainly 
desirable as suggested earlier if the con- 
tractor fears the employer is in serious 
financial difficulty to take this step. It 
may be desirable to take or at least 
threaten this action if the certificate is 
dishonoured for any other reason: it 
indicates that a contractor means business. 
Moreover action under this clause does 
not terminate the contract but only the 
contractor’s employment thereunder so 
that the contract is still in existence and 
working under it could be resumed if 
circumstances improved. It is suggested 
that action under this clause can still be 
taken even if the employer has or alleges 
he has one of the defences to a claim for 
payment of an interim certificate; therefore 
the fear that the employer might have some 
justification for dishonouring an interim 
certificate need not necessarily prevent 
a contractor from taking action under 
Clause 20. He should, thowever, be 
reasonably clear that the dishonoured 
certificate was one which any reasonable 
contractor would expect to be honoured 
and he would be unwise to take action 
under Clause 20 in respect of a dis- 
honoured certificate which was dubious 
in that for example it represented more 
than the current value of work done and 
materials on site. Before actually giving 
notice under this clause a contractor 
should take legal advice and refer his 
advisers to the leading case on this clause, 
the House of Lords decision in R. B. 
Burden, Ltd, v Swansea Corporation. 

The final certificate has a status of its 
own, a status which Clause 24 (g) makes 
clear, Once issued it is conclusive 
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evidence that the works have been pro. 
perly carried out and completed and 
properly and accurately measured and 
valued. The certificate is not therefore to 
be queried except on the very limited 
grounds given in Clause 24 (g) namely 
fraud, latent defects or some accidenta| 
or purely mathematical error. While there 
are dangers in this making the final certifi. 
cate to all intents non-arbitrable it does 
have the advantage of achieving finality; 
a contractor, except for the _ limited 
grounds just mentioned, can close his 
books on a contract once the final certifi- 
cate is issued and paid. The chief danger 
to be watched is if the architect were to 
issue a final certificate without having 
agreed the final account or some important 
point thereon; if there is any likelihood 
that the architect will resort to this kind 
of method then a contractor should give 
notice of arbitration of the points in dis- 
pute in the final account—this will have 
the effect of keeping those points open 
even if the architect purports to issue a 
final certificate. 


Usual Difficulty 


The usual difficulty however is to get 
the final account settled. Can this ‘be 
speeded up? The chief document in this 
final account is ‘tthe one referred to in 
Clause 9 as tthe priced bills of variation. 
The issue of these bills is subject to a 
timetable: they must be supplied to the 
contractor at the end of the period of final 
measurement. The Jength of this period 
is as stated in the appendix or if no such 
period is stated then it is three months 
from practical completion. Obviously if 
this timetable is to be fulfilled then the 
contractor’s own conscience must be clear; 
his paper work must be done and sent 
to the employer promptly so that the 
employer cannot allege the contractor's 
delays as excuses for his own. Assuming 
that the contractor is in the clear in this 
respect, then the employer should be kept 
to the timetable laid down. If he is 
delaying then contractors should give 
notice of arbitration and ask the arbitrator 
to order specific performance by the 
employer of his obligations. The arbitra- 
tion issue is therefore not a complex valua- 
tion point with masses of detail; it is on 
the contrary a simple one—has the em- 
ployer or has he not complied with the 
obligation to issue priced bills of variation? 
In this way the contractor who is not 
himself to blame for the delay could by 
short and simple arbitration proceedings 
get the power of the court behind his 
request for the employer to provide these 
priced bills so that a final account can 
be agreed; a power which incidentally in- 
cludes the right ultimately to imprison for 
contempt if the decree of specific perform- 
ance is disobeyed. If the contractor can 
get such a decree carrying so unpleasant 
an ultimate sanction it is more than likely 
that some real action by the employer will 
be forthcoming. 

If the final certificate itself is ~ dis- 
honoured by the employer the latter can 
have only the defences set out in Clause 
24 (g). These defences will not often 
operate and therefore the amount due 
under a final certificate can normally be 
the subject of the ordinary debt-collecting 
procedures under our law. 


——_,_—_-_—___—_. 


BRANCH OFFICE AT 
DAR-ES-SALAAM 


_ J. A. Story and Partners, land, engineer- 
ing, hydrographic and mining surveyors, 
8 Laurence Pountney Hill, London, E.C.4, 
have established a branch office in Dar-es- 
Salaam under the title J. A. Story and 
Partners, East Africa. 

The address is P.O. Box 2639, Dar-es- 
Salaam. Mr. P. J. Taylor, A.R.I.CS., is 
initially taking charge of the new office. 
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NEW UNIVERSITY BUILDINGS FOR OXFORD 


een new buildings have been 
completed and others are under way 
in Oxford to help meet the need for 
more space for research and study. 

The Department of Engineering, due for 
completion next year at a cost of £560,000, 
will house the mechanical, electrical, civil, 
nuclear and aerodynamics engineering 
departments of the university. Four 
lecture theatres and a library will be pro- 
vided, in addition to laboratories, work- 
shops and research and seminar rooms. 
The department will have two basements 
and nine upper floors rising to a height of 
125ft. above ground level. 

The main entrance will be at first floor 
level from a raised pedestrian concourse 
(a central feature of the development plan) 
separating foot and motor traffic. 

R.C. Structure 


The structure is to be reinforced con- 
crete and has been designed for heavy 
floor loads. Hollow flat slabs of a type 
used in bridge construction will span a 
central core containing lifts, stairs, vertical 
ducts and lavatories, and a ring of 
perimeter columns. The basement retain- 
ing walls will penetrate 30ft. below ground 
level, and the cellular raft foundation will 
contain services and storage areas. 

The services will be complex, comprising 
ventilation, engine exhaust and cooling, 
power, fuel oils, hot and cold water, steam, 
gas, compressed air, draining and mono- 
rails. All pipe and duct work outside 
the central core will be exposed for easy 
access and for its visual qualities. Vertical 
circulation will include a goods lift, a 
Paternoster lift, and an equipment joist. 

Finishes will include pigmented fair- 
faced concrete, ceramic mosaic and alu- 
minium, The lecture theatres at first floor 
level will receive sculptured compositions 
in precast concrete and vitreous enamel 
by Henry Haig. 

A building recently completed on the 
same site is the Department of Metallurgy. 


The eight-storey building for the Department of Biochemistry under construction. 


Chemical Microbiology Laboratories. 


From a Correspondent 


This structure, which cost about £100,000 
houses survey workshops in the basement 
with research and teaching laboratories, 
offices, studies, department library, special 
purpose rooms and a small lecture theatre 
on the upper floors. 

The construction is reinforced concrete 





panels, ceramic mosaics and _ colour 
impregnated render. 

Because of the confined site, the new 
Physical Chemical Laboratory was erected 
over an existing brickwork cycle park and 
transformer housing. A reinforced con- 
crete cross-wall construction was used 


f 


The Department of Metallurgy 


on raft type foundation. Soffits of beamless 
floor slabs taper towards the outside. The 
lecture theatre and the stair block are 
treated as separate elements punctuating 
simple lines of the main block. Heating is 
by coils embodied in ceilings. External 
finishes include glass-fibre laminated 


supported by circular concrete columns. 
The only connections with the existing 
Physical Chemistry Department occur at 
ground floor and basement level. The 
external cladding of the building, which 
cost £39,305, is mainly Portland stone in 
(Concluded on next page) 





Just behind the building are the recently completed 
In the forefront is the 200-seat lecture theatre forming part of the Organic Chemistry Laboratory 
extensions 
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SITE ORGANISATION 
By R. S. Read, M.Sc., M.LC.E.* 


” 1946, when the country was trying 
to remember how it worked before 
the upheaval of the second world war, 
the Institution of Civil Engineers 
attended to the job of explaining anew 
how civil engineering work is organised. 
Report No. VI of that date, entitled 
“The Organisation of Civil Engineering 
Work” remains a standard and monu- 
mental description of how it is done. 

In these “do it yourself” days, others 
may have tried their hands at working 
things differently but, unless someone is 
able to show the contrary, I am doubtful 
whether their efforts have produced results 
as good, by and large, as these standard 
methods. 

It is interesting to refer back to the 
recent meeting at the Institution, where 
there was a lively discussion amongst 
persons of widely different interests about 
the standard Conditions of Contract for 
the industry. No one suggested that these 
conditions were unsuitable, and as they 
are now the basis upon which the industry 
works, it must be assumed that by general 
consent civil engineering should continue 
to move in its habitual fashion. 

Nevertheless, we must expect that within 
this general framework there are variations 
of method. The authors of Report VI do, 
in fact, try to describe varying procedures. 
Even so, after reading the report one does 
incline to come away with the idea that 
for jobs large and small, for jobs intricate 
or simple, there is but one set of golden 
rules for management procedure. 

Before proceeding into further detail, 
and to discussion of site organisation in 
particular, it would be well to refer to the 
common belief that civil engineers are 
incapable of organising anything anyway. 
This belief is often brought about by the 
fact that so many jobs are started before 
they are properly planned on paper. Now 
may be an appropriate occasion to voice 
again the plea of the contractor that he 
cannot organise and rush a job tto a satis- 
factory and punctual conclusion unless he 
is supplied in more than good ‘time with the 
details to which he must work. Nor can 
he hurry if the ground is constantly being 
changed under his feet by variations. 


Site Organisation 


As soon as a job comes into being it 
requires a site organisation or management. 
This does not signify a management on 
behalf of the contractor only. To be 
wholly effective, the representatives of 
client and contractor must co-operate on 
behalf of the work, even though each at 
the same time represents, as his first duty, 
his own side’s interests. This may seem 
paradoxical, because at times their interests 
may conflict. Nevertheless, it must be well 
understood that the successful conclusion 


*Paper presented at an informal discussion 
meeting held recently at the Institution of 
Civil Engineers. Mr. Read is a director of 
Holloway Bros. (London), Ltd. 


(Concluded from previous page) 
contrast with panels of brickwork and 
mineral faced rendering. 

Two old buildings occupied by the 
Organic Chemistry Department have been 
joined by means of a third to form a com- 
pact group. Its focal point is the new 
lecture theatre poised clear of the ground, 
aiming at lightness and avoidance of 
further congestion in a heavily built-over 
area. 

The new building, erected at a cost of 
£140,000, is in strong contrast with its 
brick-faced neighbours. 

_New buildings for the Department of 
Biochemistry will, when completed, pro- 
vide greatly increased research and teach- 
ing laboratory accommodation. 

One of these—the eight-storey bio- 
chemistry extension will accommodate 


of the work, to the satisfaction of both 
parties is, above all, the concern of them 
both* 

Clients sometimes find this paradox hard 
to digest and are mystified that a more 
rigid representation of their own viewpoint 
is not applied. The answer is in a simile: 
that oil is not a structural part in a 
machine, but that the machine will not 
work without it. 

I will not here produce a lot of duty 
charts. Very admirable type charts are 
available in Diagram 1, 2 and 3 of Report 
No. VI. The site organisation will, as I 
have said, depend a great deal on the size 
and type of the work, but a few general 
principles are almost always followed. 

The client is represented by a resident 
engineer who is assisted by a staff accord- 
ing to the size of the work. It may include 
assistant engineers, inspectors, quantity 
surveyors and clerks. 

The contractor is represented by an 
agent who has a staff similar to that con- 
trolled by the resideat engineer but with 
those differences of experience and tem- 
erament which are necessary for the more 
active aspect of the contractor’s work. 
These work together with the foremen, 
operatives and labour who carry out the 
work, 

Day-to-Day Needs 


The client’s consulting engineer must 
bear in mind that his resident engineer's 
staff is not only the staff that will watch 
to see that the quality of the work done 
is the quality he ordered, they must also 
see that the contractor’s day-to-day needs 
for information are met. They must see 
that no misunderstanding can arise as to 
the interpretation of instructions or in- 
formation that has been given. The 
resident engineer must be the client's 
listening post, keeping his finger on the 
pulse of the job, ensuring that all reactions 
from below are those that will lead to 
goodwill, good relations and all that goes 
to make things move smoothly. The con- 
tractor’s staff must endeavour to recipro- 
cate goodwill. 

The contractor must realise that a very 
material proportion of the whole cost of 
the work will be spent on his site organisa- 
tion. This large sum is spent by him to 
ensure the best possible control of all his 
direct expenditure on site, and to take 
care of his employees, his materials and 
his machines. It is very essential that the 
spending of so large a sum will result in 
the production of the best possible staff 
and the best possible facilities for carrying 
out the work. 

The appointment of a first-class agent 
comes first of all considerations. I do not 
suppose it possible or wise to decide in a 
general way what kind of person this agent 
should be. In some firms he is a technician, 
in some a promoted foreman, in some a 
man highly trained in the procedures of 
accountancy, or in some firms a different 
type, according to the work he has to 


teaching laboratories, lecture theatres, 
research laboratories and a large library 
on the seventh floor. The reinforced con- 
crete columns also serve as vertical ducts. 
The normal beam to column junction is 
avoided and ‘the 48ft. long floor beams 
meet the midspan of the perimeter beams. 
Rising services in vertical column ducts 
spread horizontally at each floor level. 

The reinforced concrete structure will be 
clad in part with Portland stone with 
mosaic spandrel panels between aluminium 
framed windows. The reinforced concrete 
external walls will in many cases be left 
direct from the formwork with no further 
treatment. Estimated cost is £427,532. 


Consultants and Contractors 


Department of Engineering: Architects 
Murray, Ward and Partners; structural 
engineers—Scott and Wilson, Kirkpatrick 
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control. Above all things he must be a 
man of great resource, capable of acting 
when required, as designer, administrator, 
diplomat—as almost anything. 

The views of speakers on the qualifica. 
tions they would require from an agent 
would be most illuminating. 


The agent controls a staff which wij] 
have varying functions, according to the 
extent of the responsibility his firm expects 
the site to take. Some give almost every. 
thing in addition to the day-to-day contro] 
of the job; ordering and progressing of 
orders; costing and accounts; attention to 
legal matters even, though that is going 
rather far. Others will give little more 
than the control of day-to-day operations, 
subject to a master plan prepared and 
administered by Head Office. 


Mechanisation 


The biggest change that has occurred to 
affect site organisation in recent years is 
the introduction of mechanical plant of 
a more and more complicated nature. It is 
most probable ‘that this change is as yet by 
no means complete. How long will it be 
before many matters now worked out or 
controlled by the ordinary human brain 
will be far more adequately controlled by 
electronic computers? 

The introduction of new mechanical 
methods of working does alter the nature 
of control required from an agent. Have 
the days arrived when we should think 
quite differently about the management of 
maintenance and repair of the machines 
that do so much of our work?—Are we 
too ham-fisted with our machines—Do we 
waste large sums by leaving the welfare 
of our machines to insufficiently qualified 
mechanics? If we would do better, 
could we find the qualified people 
to look after them in the way that 
they should?—Are the machines them- 
selves insufficiently robust ‘to stand up to 
the conditions under which they have to 
work? 

Another very important matter that is 
handled at least initially on the site is that 
of claims. 

Though usually settled between head 
offices, these claims invariably start from 
something that occurs or is observed on 
site. It is very necessary therefore that 
proper site procedures be set up for dealing 
with them, and that proper notification at 
the time of the claim should, whenever 
possible, be made by tthe contractor. 
Thereafter a proper documentation and 
investigation can proceed. 

The engineer, particularly, requires this 
procedure, but as he requires it, he must 
remember not to be resentful of notifica- 
tion of possible claim by the contractor, 
even in the earliest stages of the work, 
when the subject of a just claim may very 
easily have a large effect on the whole 
course of the subsequent work. 


It must be mentioned also that a con- 
tractor is entitled to interim payments for 
all his contractual expenditure on the job, 
and that he is therefore entitled to an 
early assessment of the approximate, if not 
the final, amount of his claims, so that 
he may obtain his interim payment upon 
sums contractually expended by him. 


and Partners; general contractors—James 
Longley and Co., Ltd. 

Department of Metallurgy: Architects 
—Murray, Ward and Partners; structural 
engineers—Scott and Wilson, Kirkpatrick 
and Partners; general contractors—W. J. 
Whittall and Son, Ltd. ; 

Physical Chemical Laboratory: Archi- 
ittects—Murray, Ward and Partners; struc- 
tural engineers—-W. C. Andrews and 
Partners; general contractors — Benfield 
and Loxley, Ltd. 


Organic Chemistry Department: Archi- 
tects—Murray, Ward and Partners; struc- 
tural engineers—Ove Arup and Partners; 
general contractors—Benfield and Loxley. 

Department of Biochemistry: Architects 
Murray, Ward and Partners; structural 
engineers—Ove Arup and Partners; general 
contractors—James Longley and Co., Ltd. 
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PRESIDENT URGES CONSULTANTS TO VALUE 
INDEPENDENCE OF OUTLOOK 


“TN my view the consulting engineer 
should value firstly and above all 
else his independence of outlook; by 
this I mean that he must be a person 
not a committee or a code of practice, 
and he must be entirely uncommitted 
in his approach to any problem,” stated 
Mr. H. D. Manning, M.I.C.E., in his 
presidential address to the Institution of 
Public Health Engineers in London 
recently. 

The consultant’s function was to advise 
and not merely ‘to rubber stamp the pre- 
judices and preconceived ideas of others, 
said Mr. Manning. 
He must, of 
course, be an 
engineer, Which 
implied not only 
basic training in 
the essential disci- 
plines of his sub- 
ject, but also a 
wide experience in 
the special field 
of work in which 
he hoped to be 
consulted. 

Finally, his ob- 
ject must be to 
gain the confi- 
dence of his client 
and, no less im- 
portant, of those 
who carried out work under his guidance. 
The essentials, therefore, appeared to be 
a sound basis for judgment coupled with 
complete independence in the exercise of 
that judgment and the ability to convince 
others that his judgments were sound, 

“In practice we have all at one time or 
another had the experience of being mis- 
understood,” continued the president. “We 
are told that we are unenterprising and 
reactionary—or alternatively that we are 
experimenting at other people’s expense; 
that we are biased in favour of our clients 
or alternatively that we unduly favour the 
contractor and thus bite the hand that 
feeds us; ‘that we are theoretical in our 
approach and have no interest in the 
practical operation of the structures or 
plants which we design, or that we dictate 
to cliénts and give them what they do not 
want. 

“That these criticisms are made is the 
measure of our failure. I would only take 
this opportunity to say that the consultant 
should seek the fullest and frankest dis- 
cussion and co-operation with those who 
have to pay for, build, and operate the 
works which he designs; this is the 
essential basis for successful practice, but 
please do not condemn him if he does not 
always agree with you on specific points. 
He, for his part, must try not to feel hurt 
if you throw his medicine down the drain.” 

After discussing the “problems of com- 
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munication between scientists in general 
and the rest of humanity,” Mr. Manning 
then commented on various asvects of 
public health engineering as follows: 


Automation 


We are seeing the beginnings of the 
application of automation to sewage and 
water treatment. I do not mean merely 
the automatic pumping station which has 
been a commonplace for 30 years or more 
but rather the elimination of hand labour 
and control in operating processes such 
as sampling, tank cleaning, digestion or the 
lifting of dried sludge. This trend is usu- 
ally said to be necessary because of the 
difficulty in recruiting operating staff and 
can certainly be justified on these 
grounds. It may, however, also lead to 
substantial economies in plant construction 
owing to the more efficient use that can 
be made of the units provided. Although 
automation ‘techniaues will probably be 
first developed on the larger works my own 
feeling is that their greatest application 
may lie in the large numbers of smaller 
plants which serve villages, small towns 
and industrial sites. 

The recent circular from the Ministry of 
Housing and Local Government clearly 
indicates the trend of Government thought 
on the subject of regional organisation and 
control of water supply and drainage. I 
have always been interested in this subject 
and I have been directly concerned with 
a number of regional drainage projects. 
The conception is attractive on technicai 
grounds but it is not difficult to under- 
stand why local authorities are reluctant 
to accept centralised control and the 
whittling down of their functions and 
responsibilities. 

In the circumstances I have been sur- 
prised that more schemes have not been 
promoted for voluntary regionalisation by 
groups of authorities in the same catch- 
ment area. There are, no doubt, legal 
and administrative difficulties but it seems 
clear that in the long run organisation of 
drainage services in larger areas will be 
made necessary by ‘the increasing need for 
close technical control if advantage is to 
be taken of the new and more efficient 
methods of sewage treatment which are 
constantly being developed. It should be 
possible for authorities to share highly 
qualified staff without necessarily setting 
up an ad hoc regional authority. 


Sea Outfalls 


In spite of reassuring pronouncements 
from official quarters there is a good deal 
of concern among coastal and estuary 
authorities about discharges of crude 
sewage into the sea. Much interest is 
being shown in the long steel outfalls 
which have been developed in recent years 
and there is naturally a tendency to regard 
them as the answer to all outfall difficulties. 

It is certainly true that they have added 


DESIGNERS’ REALISATION SAVED £75,000 


A SAVING of approximately £75,000 
in the construction of the new 
premises at Fulham for the North 
Thames Gas Board was made possible 
when the designers realised that the 
floor system they planned was similar 
in principle to several proprietary 
System3. 

This was mentioned by Mr. A. J. Leggatt 
and Mr. J. Bobrowski, in their Paper on the 
new premises which was discussed at the 
Institution of Civil Engineers in London 
last Tuesday evening. 


“It was thought,” wrote the engineers, 
“that lower prices for the structural ele- 
ments could be obtained, if the results of 
the development already undertaken by 
manufacturing firms could be incorporated 
in this project. 

“Cons2quently, the products of. several 
firms were reviewed in the light of the 
possibility of using their normal production 
processes, extended if necessary. Estimates 
were then invited from certain of these 
firms based on the design evolved.” 

The new building houses the Watson 
House Research Laboratories of the Gas 


a valuable new weapon to our armoury, but 
it must be realised that there are certain 
limitations and difficulties. In the first 
place the cost is quite high, and there is 
at present some doubt about the limiting 
size of pipe which can be laid by this 
method. The hazards, and therefore the 
costs, certainly increase rapidly with size. 
Secondly it should be understood that the 
investigations mecessary to establish the 
position and length of outfall required are 
more extensive and costly than those 
normally carried out in the past. 

It is obvious that schemes for improve- 
ment of existing conditions should not be 
undertaken without the fullest possible in- 
vestigations to ensure that the desired 
result will be achieved. The day when 
a few float observations were considered 
sufficient evidence is past. 

There is likely to be a continuing 
demand for the reconstruction, develop- 
ment and improvement of water supply 
and drainage facilities in this country and 
the comparatively new interest in treat- 
ment of industrial effluents and surface 
waters will certainly continue and expand. 


Overseas Development 


This will make heavy demands upon the 
design and construction resources of the 
country. It is, however, very important 
that we should not lose sight of the quite 
staggering needs of the peoples overseas 
who are only just beginning to adopt 
western ideas of public health and hygiene. 
These peoples are quick to see the need 
for better housing conditions and the 
services which are necessary for them. 

The expenditure in terms of human 
effort which will be necessary in the next 
50 years is of so vast a character that it 
can only be met if the best brains of the 
west are made available. This is not just 
a matter of there being “lots of work for 
everyone,” it is rather a challenge and a 
call to young public health engineers all 
over the world. 

Clean and plentiful supplies of water are 
the first and primary need but drainage and 
reclamation of soiled water must be 
planned simultaneously if the early mis- 
takes of the west are to be avoided. It is 
natural that so far the emphasis has been 
on the provision of public health services 
for the great cities where the dangers are 
most obvious and the resources can most 
easily be made available but the need will 
rapidly spread to the smaller communities 
and it is here that the greatest demand 
will arise for ingenuity and new thinking. 

This work cannot be adequately tackled 
by engineers sitting in London offices and 
thinking in terms of the Rural Water 
Supplies Act, 1944. Engineers in the 
widest sense will be called upon to go out, 
see the problems on the spot, and tackle 
them with the scanty resources which will 
be found to be available there. 


Council and many of the administrative 
services of the North Thames Gas Board. 
The Board required 220,000 sq. ft., of floor 
area, of which 127,000 sq. ft., had to be 
sited at ground floor level. Although the 
total area of the site was only 
152,000 sq. ft., the designers managed to 
fulfil the client’s requirements. 


On their choice of the general form of 
the building, the authors stated that, “ex- 
cept for departments where the form of the 
structure was largely dictated by the func- 
tion, such as specialised laboratories and 
kitchens, the accommodation was planned 
to be completely interchangeable between 
the various departments housed.” 
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ROAD CONSTRUCTION IN STAFFORDSHIRE 


Substantial Increase in Volume of Work 


EPORTING that the volume of work 
undertaken by his department had 
increased substantially, particularly in 
connection with major improvements 
and the construction of the motorway, 
Mr. J. JEPSON, county surveyor of Staf- 
fordshire, states in his annual report for 
the year 1960-61 that even when the 
motorway is completed, the major con- 
structional works necessary to bring the 
inadequate roads up to modcrn stand- 
ards, to meet the rapid increase in the 
growth of traffic, will mean that this 
intensive pressure of work will continue 
for many years. 
The Ee eniaiie schemes actually 
under construction during the year were 
estimated to cost £2,132,000, with a further 
£1,517,000 of similar work being prepared 
for 1961-62. The major schemes for the 
conversion of considerable lengths of the 
trunk roads to dual carriageway construc- 
tion required full-time supervision which 
further reduced the engineering strength 
engaged on the preparation of new 
schemes. : ; 

With regard to minor improvements 
(each costing less than £10,000), 55 of 
these were approved by the county council 
and although 19 were under construction 
during the year, there is still an appreciable 
number outstanding which it is hoped will 
receive early approval from the Ministry 
of Transport. 

The contract figure for the motorway 
work, including the Creswell Viaduct link 
roads and other ancillary work, is in the 
order of £12,500,000. The contract com- 
pletion dates are July, 1962, for Stafford 
By-pass and Creswell Viaduct, and Decem- 
ber, 1962, for the rest of the motorway. 
The rate of progress is largely dependent 
upon weather conditions, but every effort 
is being made by 24-hour working and 
similar measures to meet the target dates. 

The overall costs of motorway, major 
improvement, minor improvement and 
maintenance works in course of construc- 
tion during the year was £14,617,000, with 
major schemes under preparation a further 
£3,000,000. 

The control of the cost of work both 
on the major contracts and on the directly 
maintained roads has again been particu- 
larly satisfactory. The major contract 
schemes have been carried out within the 
estimates and contract figures, whilst on 
the final grant claims to the Ministry there 
was a small overspending of £3,000, 
equivalent to 0.33 per cent. of the approved 
grant. 

The following are further extracts from 
Mr. Jepson’s annual report: 

The total mileage of roads for which 
the county council is responsible is 
2,585.22, of which 2,320.62 miles are 
directly maintained and 264.60 claimed by 
or delegated to local authorities. 


Maintenance Estimates 


Classified County Roads 

The Ministry of Transport approved the 
sum of £1,099,700, which was £64,683 
more than that approved for 1959-60, but 
as a number of the reconstruction schemes 
necessitated the acquisition of land to 
enable realignment to be carried out in 
conjunction with the maintenance work, 
four schemes were done under Circular 
697/4 at a total cost of £48,695, giving a 
revised classification estimate of 
£1,051,005. There was an over-expendi- 
ture of £7,879 gross and £6,500 grant on 
the directly maintained roads, but the 
under-expenditure of £5,539 gross and 
£4,004 grant on the part of the claiming 
and delegated authorities reduced the total 
over-expenditure to £2,340 or £2,496 grant, 
which is within 0.38 per cent. of the 
original grant allocation. 


Unclassified County Roads 
The expenditure for the year on unclassi- 


fied roads was £185,588—an increase of 
£10,883 on 1959-60. This figure represents 
an under-expenditure of £744 or 0.40 per 
cent. on the approved estimates of 
£186,332. 


Trunk Roads Directly Maintained 

The mileage of trunk roads maintained 
by the county council for the Ministry of 
Transport as at March 31, 1961, was 
131.30 miles; the same figure as the 
previous year. It was necessary to under- 
take work as Circular 697/4 Schemes at a 
total cost of £61,124. The _ original 
Ministry of Transport allocation was 
£306,500—an increase of £6,500 on the 
previous year, but after deduction of the 
£61,124 for Circular 697/4 Schemes, the 
revised estimate was £245,376. The final 
expenditure was £245,880 which gave a 
small over-expenditure of £504, represent- 
ing 0.2 per cent. of the revised allocation. 
The county council received from the 
Ministry an establishment charge of 6 per 
cent., amounting to £14,155, for the pre- 
paration of plans, supervision and the 
carrying out of the maintenance work. 


Maintenance Works 


County Roads Directly Maintained 

The mileage of roads resurfaced was 
90.61 miles—an increase of 16.67 miles 
on the previous year and over 50 per cent. 
more than was done in 1958-59 but, even 
so, the amount still falls short of the 
mileage of resurfacing necessary to satis- 
factorily deal with the 2,320 miles of 
directly maintained roads. The policy of 
providing sett upstands, strengthening of 
haunches and resurfacing, etc., has again 
proved most economical and effective, but 
it is apparent that the supply of second- 
hand setts is rapidly diminishing; so much 
so that there is a strong possibility this 
cheap and effective method of kerbing 
rural roads will shortly be impracticable. 
During the year an increased number of 
sites were dealt with by the erection of 
open fences to improve visibility. The 
majority of the trunk and Class I roads 
have now been’ comprehensively _re- 
signposted with modern reflecting type 
signs, and it is hoped to complete the 
balance next year and deal similarly with 
a number of the heavier trafficked Class II 
routes. 
Resurfacing 

The tonnage of material laid by the 
county council Barber-Greene machines 
was 88,598 tons—an increase of 10,477 
tons on the previous year. The average 
cost per square yard of resurfacing works 
was maintained at substantially the same 
cost as 1959-60, even though there was 
a wage increase of 2d. per hour in road- 
men’s wages in March, 1960, and a reduc- 
tion from 44 hours to 42 hours without 
loss of pay in January, 1961. The cost 
per square yard of resurfacing work for 
hin. fine asphalt carpets was 2s. ld. per 
sq. yd., for jin. work 2s. 104d.—in 
both cases the same as the previous year— 
and the cost of lin. resurfacing was 
3s. 54d. as against 3s. 34d. in 1959-60. 
The excellent work carried out by the 
resurfacing gangs and the maximum use of 
mechanisation has enabled the relatively 
low costs for this class of work to be 
maintained, and it is interesting to compare 
the present figures with those of eight years 
ago, when the average cost of similar work 
was precisely the same, even though since 
that date there have been substantial in- 
creases in the cost of labour and materials. 
The total tonnage of coated materials laid 
during the year was 138,000 tons, exclusive 
of such materials laid by contractors in 
connection with major improvement works. 


Surface Dressing 


_ The resurfacing with cold asphalt or 
similar dense material has now substan- 
tially reduced surface dressing work on the 
more heavily trafficked roads and, con- 
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sequently, the area surface-dressed was * 
1,575,201 sq. yd.—a reduction of 327,794 
sq. yd. as compared with tthe previous year, 
The cost of the work was 8.17d. per sq. yd, 
as compared with 8.30d. in 1959-60. It 
is ‘the lowest cost for the past four years 
and is 0.36d. per sq. yd. less than it was 
in 1947-48. 
Snow Clearing and Frost Gritting 

Due to the very mild winter, the ex. 
penditure on snow-clearing and frost- 
gritting was only £36,000, as compared 
with £80,000 in the previous year, go _ 


enabling an increased amount of permanent ~~ 


maintenance work to be undertaken. The 
yearly fluctuation in the expenditure on 
this work emphasises the need to deal with 
this item separately from ordinary main- 
tenance, so that efficient planning of the 
expenditure on construction work through- 
out the year can be achieved. 


Major Improvement Schemes 


Directly Maintained County Roads 

In spite of continuing difficulties in con- 
nection with the acquisition of land and 
the obtaining of right of entry, schemes 
estimated to cost over £1,090,000 were 
under construction in 1960-61—an increase 
of nearly £400,000 on the previous year, 
The Ministry of Transport approved 59 
new schemes totalling £205,310 during 
1960-61 and, in addition, schemes to a 
total of £567,000 were being prepared for 
commitment during 1961-62. 

Directly Maintained Trunk Roads 

The total estimated cost of the schemes 
under construction in 1960-61 was 
£1,042,000, excluding the Creswell Viaduct 
and the Birmingham-Preston Motorway. 
The following schemes were in course of 
construction: A.5—widening from Four 
Crosses to Gailey; A.34—Crown Inn, 
Aston, to Filleybrooks River Bridge; A,.34 

George and Dragon to Meardale Cot- 
tages; A.38—Lichfield By-pass to Alrewas; 
A.50—north-west of Checkley; A.449— 
diversion at Battlefield; and A.449— 
Whittington to the county boundary. ’ 

In addition, schemes estimated to cost 
£950,000 were being prepared for com- 
mitment in 1961-62. 

Bridgeworks 

The following new bridges. were com- 
pleted or were in course of construction 
during the year: T.R. A.34—Aston Under- 
pass; Walton Sub-way; Filleybrooks River 
Bridge; New Darlaston Bridge; Darlaston 
Mill Bridge; T.R. A.449—New Wombourn; 
A.462—Bughole Canal Bridge; A.525— 
footbridge at Madeley; B.5012—footbridge 
at Penkridge Canal Bridge; B.5013— 
Hamley Brook Bridge. 

In addition, 761 bridges have been in- 
spected and the necessary maintenance 
repairs carried out. Discussions are still 
taking place with the British Transport 
Commission with regard to the raising and 
reconstruction of the overbridges in con- 
nection with electrification. Out of a 
total of 50 bridges carrying county roads 
over the railway, 21 have been dealt with 
during the year and in all cases it has been 
possible to ensure that road conditions 
have not been adversely affected by alter- 
ing the levels of the various structures. 


Motorway 


At relatively short notice the Ministry 
of Transport asked if it would be possible 
to accelerate the original programme for 
the construction of the full length of ‘the 
motorway from Dunston to the Cheshire 
boundary, and it was possible to meet 
this request allowing work to be actively 
commenced on tthe Stafford By-nass in 
August, 1960, and on the remaining three 
sections in January, 1961. Unfortunately, 
the very wet autumn seriously affected the 
rate of progress on tthe Stafford By-pass, 
particularly with regard to the earthmoving 
work, but the comparatively mild winter 
enabled substantial progress to be made 
on culverts, bridges and other structures; 
so much so that, with 24-hour working 
during the summer, the earthworks are 
now substantially completed, except for 
the Stafford South Junction, Structural 

(Concluded on page 2101) 
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DEVELOPMENT OF PRESTWICK AIRPORT 


Proposed Terminal Buildings 


her Ministry of Aviation’s plans to 
develop Prestwick as the U.K’s 
second international airport, and to 
equip it to cater for the jet age, have 
been taken a further step forward with 
the start of work on the new terminal 
buildings. The preparation of the site 
and the laying of foundations is already 
under way; early in 1962 the new build- 
ings will start to rise above the ground. 

The site chosen for the new terminal 
lies on the south side of the main runway, 
near its north west end. Most airports 
are built on flat sites, but at Prestwick the 
runways, taxiways and apron take up most 
of the available flat land so that the 
terminal buildings on the heel of the apron 
have to be placed down a natural ground 
slope. These unusual ground conditions 
have been used by the architect to provide 
an original and interesting solution to some 
of the problems of airport design which 
have arisen from the introduction of the 
large jet aircraft. 

Not least among these problems is the 
difficulty of bringing jet aircraft sufficiently 
near to the buildings, under their own 
power. The danger from jet blast may be 
exaggerated but the noise and disturbance 
to passengers near to the aircraft when 
the engines are running needs special con- 
sideration. It is possible to blanket the 
worst effect of the noise with baffle screens, 
but in some cases it may be necessary to 
prohibit the use of aircraft engines on the 
apron, accepting the time lag and other 
difficulties inherent in towing the aircraft 
on and off their stands by special tractors. 

Many Advantages 

There are many advantages in allowing 
an aircraft to taxi to and from its stand 
under its own power. It is estimated, for 
instance, that the turn round time might 
be halved in an airport where this is 
possible as against one in which towing is 
unavoidable. So far, the only feasible 
alternative to towing or baffles is to build 
tunnels under the apron for communica- 
tion between the terminal building and the 
aircraft stands. 

Prestwick is one of the first airports to 
be designed when the requirements of the 
pure jets were becoming known. It has 
therefore been possible to incorporate from 
the start features designed to meet such 
problems as these. 

The solution adopted is to build the 
whole of the passenger handling accommo- 
dation at a lower level than the apron. 
This is not only the economical level for 
the building on this site, but means that 
by taking passengers along a sunk channel 
instead of the orthodox high level finger 
they are protected from any b’ast and to a 
certain extent from noise. The width of 
the sunk channel at Prestwick also means 
that instead of passengers having to walk 
along enclosed tunnels the finger corridor 
at the low level can be fully glazed and 
look out on to sunk paved and garden 
areas. 

The new apron is designed to take 12 
of tthe largest aircraft, four on each side 
of the finger and four against the freight 
shed on the west. The apron, with addi- 
tional fingers, can therefore be extended 
to the east at any time. The access to 
the terminal area will be from the present 
A.77 at the north end of Prestwick Burgh, 
with a temporary access from the north 
at Monkton Station, The site for the new 
terminal was chosen partly because it is 
in close proximity to the existing railway 
so that an airport station can be built 
if, or when, traffic makes this necessary. 
Rail passengers and baggage would then 
ave covered access from tthe station to 
the airport concourse at railway bridge 
level. The railway, roadway, parking areas 
and passenger accommodation of the 
terminal building will be on one level 


approximately 8ft. below the apron level. 

The terminal buildings are designed to 
provide straight lines flows for passengers 
and baggage from railway or vehicle access 
through to the aircraft with passengers 
moving through the different units in their 
proper sequence. An airport terminal 
planned on this straight line flow is, in fact, 
very like a jetty. In the case of Prestwick, 
because the passenger handling level is 
below the apron, it has been found possible 
to push some of the control and waiting 
areas forward so that the apparent length 
of the corridor is reduced. An interesting 
implication of the increase in size of the 
new airliners is that whereas stands used 
to be 180ft. in diameter they have now 
to be increased to 250ft., involving much 
longer walking distances, which can only 
be reduced by moving some of the main 
accommodation nearer the aircraft, a solu- 
tion possible on a site such as this. 

The outbound passengers and baggage 
will move along the west side of the finger 
and inbound passengers down the east 
side linking at the concourse. 

The outbound passenger arriving by car 
or bus will enter the concourse at road 
level. The concourse is a vast hall L- 
shaped on the plan, with maximum dimen- 
sions of 360ft. in one direction and 200ft. 
in the other. On entering, the passenger 
is faced by the operating companies pro- 
cessing counters 250ft. long, where his 
baggage is taken from him and tickets, etc., 
are checked. The baggage is taken by con- 
veyor belts through the companies’ offices 
to a yard behind where it is loaded on to 
trucks to be taken direct to the aircraft. 
The ground floor of the concourse contains 
shop units. 

After company processing, the passenger 
passes through the outbound customs hall 
and immigration controls into the out- 
bound forward waiting area which is 250ft. 
long by 70ft. wide. When his flight is 
called, the passenger is directed along the 
finger corridors to the gate to his aircraft. 
The rise from the corridor to apron level 
at the aircraft gate of approximately 8ft. 
is the only time -the passenger changes 
level. Ramps are provided at some of the 
gates for invalid chairs, etc. A waiting 
space with no windows facing aircraft is 
provided at each gate at apron level to 
hold passengers in case an aircraft is not 
ready to receive them. 


Experimental “Aerobridges” 


The scheme is planned so that “aero- 
bridge,” movable canvas corridors, can 
be incorporated later. It is not intended, 
however, to put in these “aerobridges” in 
the first case as they are costly and still 
at an experimental stage, and the distance 
the passengers have to travel in the open, 
from an exit gate to an aircraft, is not 
likely to be much more than 30yd. 

The inbound passenger leaving his air- 
craft enters the finger from the nearest 
stand gate, descends immediately to the 
low level finger corridor, and passes 
through the sequence of inbound waiting, 
immigration controls, port health, etc., and 
a further inbound waiting buffer lounge, to 
arrive in the inbound customs hall where 
he meets his baggage which will have been 
brought from the aircraft direct to this 
hall. 

In addition to the accommodation with 
which passengers will come into contact 
there are, of course, many other facilities 
required in a terminal building and pro- 
vision has been made for tele-communica- 
tions, Air Ministry meteorological, briefing 
and flight clearance, and Ministry of Avia- 
tion administration offices. These are 
placed in the cross block in addition to the 
restaurants, cafeterias, kitchens, etc., with 
a view over the apron. In the control 
area at the passenger handling level there 
are suites of offices for Customs Water- 
guard and Landing and Shipping, for 








immigration staff, and for port health and 
first aid. The forward parts of the finger 
at apron level are occupied by forward 
customs, forward offices and forward work- 
shops and stores for operating companies. 

At apron level the finger is bisected by 
two passes for vehicle communication be- 
tween one side of the apron and the other. 
On ithe back vehicle pass there is a V.LP. 
suite, which can be entered from the apron 
or by various routes through the terminal 
building. 

Although there is a limit to the number 
of passengers who can use any finger that 
serves eight aircraft stands, allowance has 
been made for expansion by designing all 
external walls as standardised screens 
which can be moved outwards laterally to 
provide extension to any department or 
unit. 


Cross Block 


Because of noise and disturbance from 
aircraft, the cross block above apron level 
is not placed, as usual, at the heel of the 
apron, but 120ft. back. The cafeterias 
and restaurants have sealed windows and 
mechanical ventilation, which is also used 
in all accommodation forward of the cross 
block. The concourse itself, being sheltered 
by the cross block, will have natural 
ventilation. 

Apart from the area taken up by the 
airport commandant’s office and terrace, 
the roof of the cross block will be used as 
a spectators terrace 450ft. long and pro- 
vided with canopies, screen walls, shelters, 
a spectators cafeteria and bar. Access to 
this roof terrace is gained from the con- 
course, over the bridge from public trans- 
port on tthe road or the future railway 
station, or by an external ramp from the 
spectators car park. 

The scheme includes a site reserved for 
a possible hotel of some 200 rooms in a 
tower block placed end on to the apron 
to avoid noise and give views from the 
bedrooms over the sea to Arran. While 
having communication with the concourse 
and its cafeterias, bars, etc., the hotel is 
sited so that it can be built independently 
and be clearly seen and easily approached 
from the road, and makes use of the exist- 
ing gardens of Redbrae with the retention 
of some of the trees. 

The cost of the terminal buildings alone, 
excluding any future railway station and 
connecting bridge, and excluding the hotel, 
will be in the region of £14m. In addition 
to this, a new fire station has already been 
built for the airport, and a new control 
tower is now nearing completion. The 
main runway has been lengthened to 
9,800ft. and the most modern aids to 
navigation are being installed. The first 
part of the new apron is under construc- 
tion and the second part, with associated 
taxiways, will be completed by the time 
the new terminal building is ready for 
use. By August, 1963, when it is antici- 
pated that the new terminal will be opened, 
over £3m. will have been spent on pro- 
viding an airport worthy of the important 
role which Prestwick has to playin the 
transport system of the country. 


Consultants and Contractors 


The architect for the terminal buildings 
is Mr. J. L. Gleave, R.S.A., of Glasgow, and 
the civil and structural consulting engi- 
neers are George Davie, Crawford an,! 
Partners, of Glasgow. The mechanical 
and ventilation consulting engineers are 
Ian Hunter and Partners, of Edinburgh, 
and the quantity surveyors are A. L. Currie 
and Brown, of Glasgow and London. Site 
superintendence and contractual arrange- 
ments are in the hands of the Air Ministry 
Directorate of Works. 

The contract for the first stage of the 
terminal apron and for the site works and 
foundation works has been awarded to 
Richard Costain (Civil Engineering), Ltd. 
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Fig. 2. Longitudinal and cross sections of 
swimming and diving pools. 





Fig. 3. Moments in bottom resulting from 
earth pressure on wall, 





PRE-STRESSING CABLE 


Fig. 4. Reinforcement in wall and bottom. 


Fig. 5. Prestressing and frictional forces. 
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Fig. 7. Construction programme of swimming pool. About 14 days before concreting of longitudinal walls V1 and V2, end _ pieces A 
are cast with anchorages for the cables of the longitudinal walls. 


1. Concreting of Vl and about Im. of transverse walls. 1. Concreting of bottom slab. 

2. 1/2 prestressing Fl of V1. 2. Prestressing F4 of through longitudinal cables of bottom. 

3. Concreting of V2 and about Im. of transverse walls. 3. 1/3 prestressing F5 of transverse cables of bottom. 

4. 1/2 prestressing Fl of V2. 4. Remaining prestressing Fl and F4 of Vl and V2 and 
bottom slab, respectively. 

1. Concreting of V3. 5. Remaining prestressing F2 and F5 of V3 and V4 and 

2. 1/2 prestressing F2 of V3. bottom slab, respectively, 

3. Concreting of V4. 

4. 1/2 prestressing F2 of V4. 
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The use of prestressed concrete for the 
construction of large containers (silos) 
for water, heavy oil, cement, sugar, 
etc., offers considerable technical and 
economical advantages. This article 
throws light on the use of prestressed 
concrete in swimming pools which 
up to the present in Denmark have 
been carried out in ordinary reinforced 
concrete only. 


N Denmark up to now swimming 
pools have been carried out in 
ordinary reinforced concrete. Small 
pools up to 33m. long, have been cast 
monolithic, whereas the largest pools, 
50m. long, have been constructed with 
at least one expansion joint in order to 
reduce the formation of cracks due to 
loads, shrinkage and _ temperature 
changes. 

Apart from various damage to the tiles 
and surface cracks in the concrete, the 
small pools have met the requirements, 
whereas the expansion joints of the large 
pools have caused some trouble, as it is 
very difficult to make them completely 
tight. During visits to a number of out- 
door swimming pocls in Switzerland and 
Germany the author heard of similar 
experience, 

As expansion joints are also unsuitable 
for reasons of maintenance and cleaning, a 
monolithic solution should be attempted 
also in the case of large pools. In some 
cases therefore we have designed large 
swimming pools in prestressed concrete, 
such as the “Frognerbad” in Oslo in 1956 
(see “Betongen i dag,” No. 4, 1956, by 
Einar N. Hylland and Rolf Olsen, civil 
engineers), the ““‘Uppsalabad” in 1957, and, 
most recently, the “Bellahoj-Bad.” 

Also in a smaller swimming pool, the 
“Vestbad” in Rodovre, it proved advant- 
ageous to prestress the walls of the pool, 
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Fig. 1. View of swimming pool at the “Bellahoj-Bad” 


SWIMMING POOLS IN PRESTRESSED CONCRETE 


by Sv. Aa. Rasmussen 
(Chr. Ostenfeld and W. Jonson, Consulting Engineers) 


as a completely exposed wall with large 
windows was desired. For reasons of 
appearance, such a _ wall should’ be 
absolutely free of cracks, a requirement 
that can hardly be met when using ordinary 
reinforced concrete, 

Instead of dealing theoretically with the 
calculation and construction of such 
swimming pools, an actual example will be 
described below; the two large pools which 
in the summer of 1960 were taken into use 
in the new out-door “Bellahoj-Bad,” of 
Copenhagen Municipality, the swimming 
pool 50 metres x 21 metres and the diving 
and polo pool 32 metres x 21 metres (see 
Fig. 2). 

The minimum thickness of the walls 
and bottom is 20cm, and 15cm., respec- 
tively. Walls and bottom are prestressed 
longitudinally and transversely by means 
of Freyssinet cables (12 wires 5mm.). The 
fixity of the walls to the bottom is obtained 
by mild steel, the bars being secured to a 
few longitudinal mounting bars. The 
bottom is reinforced only with cables. 


Calculations 


In the case of swimming pools, loads, 
apart from the internal water pressure, can 
only be estimated. The earth pressure on 
an empty pool can be determined accord- 
ing to one of the well-known methods of 
calculation, whereas the reaction of the 
earth against the water pressure on the 
wall of a full pool must be considered 





Fig. 6. Cable reinforcement in bottom of diving pool 


dependent on the support conditions. of 
the wall, We have assumed a pressure on 
long, low walls equal to } x the active 
earth pressure. The distribution of the 
forces acting on the underside of the pool 
bottom (vertical reactions and friction) are 
calculated by means of a coefficient of sub- 
grade reaction and a coefficient of friction. 
It is a well known fact that such calcula- 
tions are only rough approximations. 

The calculation of a swimming pool can 
not therefore be regarded as an exact 
design of the various structural members 
but must be considered as a calculation of 
some theoretical values which, together 
with experience gained from _ previous 
occasions forms the basis for choosing the 
correct dimensions, reinforcement, etc. 
Fixity of Walls to Bottom 

The pool walls are normally calculated 
as being fixed to the bottom, and only the 
south wall of the diving pool which is up 
to 5 metres high is provided with external 
counterforts and slab, but the fixity to the 
bottom slab also contributes considerably 
to the stability of this wall, the thickness 
of the bottom being increased as far as 
1.20 metres from the inside of the wall. The 
calculation of these walls as _ retaining 
walls is quite elementary, but a special 
calculation has to be made of the progres- 
sion of the moments into the bottom slab 
in order to determine how far the mild 
steel reinforcement shall be extended. The 
bottom is calculated as a slab on an elastic 
support, and the moments are reduced, as 
shown in Fig. 3. At a distance of 1.5 metres 
from the wall the moment has fallen to 
0.15—0.30 Mo, The mild steel reinforce- 
ment may be stopped at this point, as the 
residual moment can be taken without any 
tension by the prestress (Fig. 4). 

Frictional Forces Acting on Pool 

When the pool is subjected to temper.- 
ture changes and shrinkage, stresses are 
produced (e.g. for a change of temperature 
of 1 degree C. a tension of about 2 kg./cm*) 
which will increase with the temperature 
change, until the friction on the underside 
of the bottom and on the outside of the 
walls is surpassed (the movement starts at 
the end of the pool and extends towards 
the centre), 

Prestressing of the pools produces a 
compressive force which exceeds the maxi- 
mum frictional force by a certain margin as 
appears On Fig. 5 showing curves of pre- 
stressing force and frictional force along 
the whole length of the pool. For maximum 
friction, combined with a temperature drop 
through wall or bottom of 10 degrees C. 
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in the case of a full pool, of 20 degrees C. 
in the case of an empty pool, a tensile 
stress of up to 15 kg./cm*. is permitted. 

The importance of using a material of 
a suitable low coefficient of friction as a 
bed under the bottom and as backfill along 
the walls is evident. At the “Bellahoj-Bad”’ 
sand free of clay was used, the coefficient 
of friction of which was estimated as 0.8 in 
accordance with the latest experimental 
results. (See “Piste en béton précontraint 
de l’Aérodrome de Bruxelles” by Professor 
A. Paduart, ANNALES, November 1960, 
page 1205.) In the case of the swimming 
pool, this value gives a total maximum 
longitudinal frictional force (full pool) of 
36 tons per metre breadth, whereas a 
corresponding frictional force of 250 tons 
per metre would have resulted from casting 
the pool bottom direct on the moraine 
clay, after the latter had regained its shear- 
ing strength of at least 1kg./cm’. 

For other structures in the ground, such 
as retaining walls, where the longitudinal 
reinforcement and the distance between 
expansion joints are determined by shrink- 
age and temperature forces, such “sliding 
layers” along the bottom and the walls can 
be utilised advantageously. The low retain- 
ing walls confining the various levels at 
the instruction pools and the parking area 
are up to 40 metres long and are con- 
structed on a “sliding layer” without any 
expansion joints. Furthermore, when 
calculating the prestressed pools we 
considered the importance of the fact that 
the frictional force was acting at the lower 
edge of the pool section, thus resulting in 
a moment with respect to its centre of 
gravity. It appeared, however, that even 
in the case of the most rigid wall calculated 
(the “Vestbad,” 1 = 25 metre, h = 4.5 
metres) the moment had decreased to 
practically nothing at the centre of the 
wall on account of the redistribution (due 
to the deformation of the wall) of the 
vertical reactions and thus of the frictional 
forces at the underside of the wall. But on 
the other hand it is impossible, by placing 
extra cables at the top of the walls, to 
increase the prestress of the upper edge of 
the wall, in order to reduce the tendency 
to shrinkage cracks at this location. 

In calculations such as these there is 
every reason to examine critically all loads, 
distribution of reactions, and material 
constants. Investigations 
such as those mentioned 
above should therefore be 
made with suitable limits 
to the coefficient of sub- 
grade reaction, coefficient 
of friction, and modulus of 
elasticity, and allowance 
must also be made for the 
contributing action of the 
blinding layer (normally 
5cm. plain concrete under 
the bottom), 

Foundations 

As will appear from the 
above, there is every reason 
to pay due regard to the 
foundation of the _ pre- 
stressed pools. Bearing in 
mind the appearance of an 


-Ist PRE-STRESSING 


excavation in normal 
moraine clay on a_ wet 
autumn day, the task of 


placing a layer of sand free 
of clay under the pool 
bottom seems hopeless from 
the outset. It was, how- 
ever, carried out -in the 
following manner: 

The bottom and slopes of 
the rough excavation were 
drained to a_ provisional 
trench along the foot of the 
slope, a system of drain 
pipes was laid out, and the 
bottom was levelled with 
about 5cm. sand. 10cm. sand 
free from clay (the “sliding 
layer”) was then placed on 
plastic foil and __ finally 
covered with another plastic 
foil on which the blinding 
layer was cast. By care- 
fully and continuously clean- 
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ing the trench up to final backfilling, clay 
slurry was prevented from penetrating 
into the “sliding layer.” 

It is equally important that the pool can 
move relatively to adjoining structures 
which are not prestressed. At the “Bellahoj- 


Fig. 8. Measuring of pool movement 


Bad” therefore the diving pool is separated 
from the underground filter building by an 
expansion joint. 
Concrete Materials 

The design of the Bellahoj pools was 
undertaken during a period, when the 
extent of damage to concrete caused by 
alkali reactions was becoming known. On 
the other hand, exact information avail- 
able at the time was sparse. It was, how- 
ever, obvious that constantly wet concrete 
will be damaged by alkali reactions, if it 
contains  alkali-reactive minerals in 
definitely harmful quantities, and even an 
extremely small expansion of the upper 
part of the walls may cause the tiles to 
flake off, 
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Fig. 9. Contraction during prestressing of 
swimming pool wall 
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As information had been received that 
alkali reactions in another swimming poo] 
had contributed to damage which had 
required extensive repairs, we decided io 
have the aggregates used (sea materials) 
tested by the Committee on Alkali Re. 
actions in Concrete. 

The tests showed that one of the gradeq 
samples contained a percentage of alkalj- 
reactive material which might be harmfy] 
to thoroughly wet structure. As the sample 
in question also contained excessive 
quantities of porous material, it was 
rejected, 

Furthermore, on the Committee’s recom- 
mendation, a low-alkali cement was used 
for the concreting of the pool walls, 


Concreting of Pools and Tensioning of 
Cables 


The sequence of the concreting and 
tensioning work appears in Fig. 7. The 
walls were cast without horizontal con- 
struction joints, and the bottom slab (for 
the swimming pool area of 1,050 metres’ 
containing 160 metres* concrete) was also 
cast without construction joints, starting 
at either end of the pool and completing 
the casting at the centre in about 24 hours, 
One or two hours after concreting of the 
bottom a rendering of 1-2cm., was applied, 

Concrete and mortar were distributed 
over the area by means of portable 
conveyors, and the bottom concrete was 
consolidated by immersion vibrators or 
plate vibrators and the rendering by special 
surface vibrators. The rendering was finally 
levelled and floated. 

Immediately after casting the concrete is 
highly susceptible to cracking due to 
shrinkage and temperature drop, because 
there is not any, or practically no longi- 
tudinal reinforcement capable of distribut- 
ing the cracks. It is therefore important 
to keep the concrete wet and to tension 
the cables as soon as possible. By using 
prefabricated end pieces with built-in cable 
anchorages in the walls to be cast first, 
and by arranging the sequence of con- 
creting and tensioning in such a way that 
cables to be tensioned are always placed 
in “old” concrete, one half of the cables in 
a structure could normally be tensioned 
about three days (dependent on the 
temperature) after the structure in question 
had been cast. 

No cracks occurred in any of the pools, 
but for other reasons it is recommended 
that a network of light reinforcement be 
provided in the bottom (e.g. wire mesh) 
for fixing of the cables, so that the latter 
are not displaced during concreting. 
Difficulties were encountered in placing 
the cables satisfactorily, particularly on 
the sloping bottom of the diving pool, 


Control Measuring 


During the various stages of the pre- 
stressing of the pool walls and bottoms 
the contracting of the longitudinal walls of 
both swimming and diving pools was 
measured, while at the same time the 
temperature of the walls was measured in 
holes made for that purpose. By means 
of a vernier caliper, the distance was 
measured between the embedded steel 
sections shown on Fig. 8, two angles in the 
pool wall and one tee in a foundation in 
the ground independent of the pool; Fig. 9 
shows the results of the measurement on 
swimming pool wall VI, the total c@ntrac- 
tion and the corresponding temperature 
being set off downwards from the axis of 
abscissa, and the contraction curve, after 
temperature reduction, upwards, ‘ 

When evaluating the results, it she@uld be 
noted that during the first prestressing Fl 
(see Fig. 7) of the longitudinal walls, a 
compressive stress of about 17 kg./cnw* is 
introduced if no allowance is made for 
the friction on the underside, whereas an 
average stress of about 15 kg./cm?’ is 
obtained at a coefficient of frictionzof,0.8. 

The curves appear>to indicate that the 
calculated prestress is introduced in, the 
pools, but the not, very exact_:measuring 
provides no theck on« the magnitude of 
the coefficient of frietion: All-parts of the 

(Concluded on page 2103) 
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WATER TOWER IN DEVON 


ART of St. Thomas (Devon) Rural 
District Council’s East Regional 
Water Scheme, for which contracts 
totalling £535,685 have so far been let, 
has been the construction at Topsham 
of a water tank of 150,000 gallons 
capacity. The tank is a prestressed 
concrete cylindrical structure, suppor- 
ted on a reinforced concrete tower to 
give a top water level of 105ft, above 
ground level. 

Internally the diameter is 40ft. and the 
water depth to top water level 
is 20ft. The wall height 
extends to 4ft. above. top 
water level, so as to provide 
standing --clearance between 
the dome roof and the centra! 
inspection platform. 

The 7in. thick wall is pre- 
stressed vertically with Mac- 
alloy bars and circumferentially 
with high tensile wire to 
eliminate tensile stress under 
service conditions. The wire 
is galvanised 0.140in. diameter 
as wound by preload machine. 
A simple discontinuous joint 
is provided between the wall 
base and the floor slab, the 
joint being sealed with a 7}in. 


wide p.v.c. water stop with 
hollow centre bulb. 
The spherical shell dome 


roof has a rise to crown of 4ft. 
above springing and the shell 
generally is 3in. thick with 
nominal mesh reinforcement. 
Horizontal reaction to the 
edge thrust of the dome is 
provided by preload wires 
wound round the top of the 
wall. The peripheral strip of 
the shell is thickened and 
additionally reinforced to take 
bending moment _ resulting 
from edge conditions. 

Consisting of a 2ft, thick 
reinforced concrete slab the 
floor of the tank is designed 
as a circular plate supported 
by the tower wall and central 
columns. A 7ft. diameter hole 
in the centre of the slab is surmounted by 
a reinforced concrete shaft extending to 
above top water level and carrying an 
inspection platform. The inlet and over- 
flow pipes and an access ladder pass up 
this shaft. 

The main load of the tank structure and 
its contents is carried by the fluted tower 
wall, which has 12 inwardly curved sides. 
The mean diameter of the wall is 34ft. and 


(Concluded from page 2096) 

work on the other three contracts was 
also carried out during the winter months, 
along with extensive site clearance and, 
where necessary, temporary road and river 
diversions; essential work ‘to enable rapid 
progress to be made during the summer 
weather on earthmoving and road founda- 
tion work. 

The progress on the Creswell Viaduct 
was particularly satisfactory; over 7,000 
piles were driven, the concrete raft super- 
imposed and a substantial amount of con- 
struction work carried out on three major 
bridges. Casting of the prestressed beams 
followed simultaneously with the other 
works, and’ this particular project is well 
ahead of the: 30-month schedule for com- 
pletion. 

The expenditure incurred on the motor- 
way schemes, including the Creswell Via- 
duct, was £1,425,256, on which the county 
council were reimbursed a further 2 per 
cent., viz, £28,505, for supervision. 

The system of undertaking minor repairs 
and maintenance at the area depots by 
small repair units, and concentrating major 


the thickness is 8in. The reinforcement 
comprises 4in. bars at 9in. centres vertically 
and horizontally on both faces. 


Four centrally located columns, 12in. 
diameter, carry a small part of the tank 
load, including the access shaft, but their 
main purpose is to provide central support 
for the two stiffening frames to the tower 
wall positioned at the 4 and 3 height levels. 
The columns also provide support for the 
pipework. 


Investigation of the ground by means of 
boreholes revealed strata of gravel and 





Topsham water tower 


sand, with some marl at the greater depths, 
overlying sandstone rock at a depth of 
about 30ft. below ground level. The tower 
foundation was designed as a circular rein- 
forced concrete slab 44ft. diameter by 
18in. thick, which would limit the maxi- 
mum increase in loading on the ground 
and make settlement negligible. 

The tower was built by Kottler and 
Heron, Ltd., for Preload, Ltd. 


types of work at Gailey continues to be 
the most effective method of reducing lost 
time in the movement of vehicles and 
standing time waiting for repair. The 
expenditure on repairs and maintenance 
during the year to outside firms was £1,200 
and was in connection with certain 
specialist work, such as roller repairs, auto- 
electric work and specialist body repairs. 
During the year a comprehensive heating 
installation was installed in the Central 
Repair Depot and proved extremely bene- 
ficial during the winter months, particularly 
having regard to the type of buildings. 


Plant and Transport 


The following items of equipment were 
delivered in 1960-61: Eight motortrucks 
(diesel); six gritting machine attachments; 
eight snow ploughs for 5-ton diesel trucks; 
four motor vans; nine light lorries; one 
mechanical sweeper; one gulley emptier; 
two concrete dumpers; three footpath 
rollers; one excavator; one mechanical 
loader; one water cart; two tractors; one 
tractor complete with excavating equip- 
ment; one ttarsprayer; two vibrating 


The East Regional Water Scheme, of 
which the tower is part, covers an area of 
47,620 acres and an estimated population 
of 15,702. The area lies in two 
geographical plains separated by a high 
ridge of land running from north to 
south, with falls to the Otter Valley in the 
east and the Exe estuary in the west. 
Course of supply for the whole scheme is 
boreholes at Dotton in the Otter Valley 
between Newton Poppleford and Colaton 
Raleigh, 

_ There are three boreholes 2lin. to 400ft.. 
9in. to 334ft. and 27/2lin. to 400ft. Pump- 
ing takes place from any two of the bore- 
holes with the third as standby, 

All trunk mains and storage for the 
scheme have been completed and the 
present sources closed down. 


From Dotton the water is pumped 
through a 12in. rising main to Stallcombe 
reservoir (750,000 gallons) to serve the 
area to the west of the area and through 
a 6in. main to Colaton Raleigh reservoir 
(300,000 gallons) for the Otter Valley. 
Water is_ distributed from these main 
reservoirs by gravity to the district. Where 
possible existing reservoirs have been used 
for local storage and to break pressure, 

New reservoirs have been constructed at 
Lympstone (100,000 gallons), White Cross 
(50,000 gallons), Hand and Pen, Whimple 
(275,000 gallons), Otterton (75,000 gallons), 
and Colaton Raleigh (300,000 gallons). 
Elevated storage has been provided at the 
Topsham tower. 

The scheme has been designed so that 
boosting will only be required for about 
20,000 gallons daily, the whole of the 
remainder of the distribution system being 
gravitational from the main reservoirs. 

Work on the mainlaying commenced in 
May 1959 and on the reservoirs in July, 
1959. It is expected that the scheme will 
take about four years to complete by which 
time 90 miles of main will have been laid 
and seven reservoirs or water towers 
constructed. The ultimate consumption of 
water Is expected to approach 1,000,000 
gallons daily, made up of 374,676 gallons 
for trade (mainly agriculture) and 569,750 
gallons domestic, the design figure being 
30 gallons per head per day. 

The whole of the regional scheme 
was prepared in the office of the 
council’s engineer, C. Howard Pendle- 
bury, B.Sc. (Eng.) Hons., A.M.I.C.E. 
A.M.1.Mech.E., A.M.1.E.E., M.I.W.E., 
M.I.Struct.E, The general contractor for 
the main laying is L. S. Sercombe, Shoot- 
ing Marsh Stile, Exeter and the reservoirs 
and water tower were built by Kottler and 
Heron for Preload, Ltd. 


rollers; three mowing machines; 
hedge-cutting attachment; one portable 
skid-resistance tester; four rock drills 
(quarry); one electric welder (quarry); 
radio equipment to provide complete 
coverage (part only delivered in year). 
Staff 

The average number of workmen em- 
ployed during the year was 900—a 
decrease of 24 on the previous year. The 
difficulty in recruiting suitable men neces- 
sitated the continuing employment of con- 
tractors under annual tender for footpath, 
kerbing and similar works, but the number 
of such gangs was kept to a minimum: 
The department is substantially under 
strength with regard to technical staff, and 
there has been no improvement in the 
position with regard to civil engineers, 
clerks of works or highway _ super- 
intendents. Every effort is made by the 
training of the maximum number of 
articled pupils, engineering learners and 
graduates under training, but the super- 
vision of these trainees places increased 
responsibility upon the senior officers of 
the department. 


one 
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DETERMINING THE SITE OF SEA OUTFALLS 
City Engineer Calls For More Research 


“TTNHERE is a definite need for more 
knowledge of what happens at 
sewage outfalls, as regards the manner 
and rate of dispersal and the direction 
in which the sewage tends to flow after 
leaving the outfall pipe in the precess of 
dispersal into sea water’’, stated Mr. 
W. P. Haldane, city engineer, Edin- 
burgh, when he introduced an informal 
discussion on “Sewage Disposal at 
Coastal Towns”, held at the Institution 
of Civil Engineers in London last week. 
The classical method of determining the 
site of outfalls from information gained 
from floating tests might or might not be 
entirely satisfactory, he said. Difficulty 
could be experienced in obtaining a suffici- 
ent number of reliable “tracks” plotted 
from observations of floats which them- 
selves could be affected by winds and sur- 
face currents; also the process was costly 
and time consuming. 

Research into this problem was well 
worthwhile, bearing in mind modern aids 
such as the use of isotopes and possibly 
the observation of floats from the air, also 
potentialities of using relatively large 
quantities of fluorescent colouring released 
into the sea at the projected outfall point. 

Mr. Haldane said that the very large 
number of outfalls in existence for some 
time would, almost without exception, re- 
pay investigation into possible improve- 
ments. He continued: 

Many of them, constructed a consider- 
able number of years ago, are situated in 
the wrong places, and the sewage dis- 
charges are known to be carried back to 
adjacent beaches. On the other hand, a 
suitably-situated outfall which results in 
sewage being taken well back from the 
coasts in all states of tidal currents, may 
be the complete answer. 

Most outfalls appear to terminate with 
no special provision for aiding dispersal of 
sewage and its mixing with sea water. Very 
little is known of the hydraulics of this 
subject, and further research is needed into 
the geometrical shape of outfall terminals, 
and to determine whether the provision of 
multiple branches with relative small 
orifices would be worthwhile. It is well 
known that sewage discharged from a pipe 
below water level rises rapidly to the sur- 
face with considerable force, and possibly 
this natural buoyancy effect could be put 
to advantage. This suggests a field for 
ingenuity. 





This artist’s impression shows the Queensmead six- 
by Norwich Union Insurance Societies, Ltd. 


for completion by the end of next year. The 


With regard to extensions of outfalls 
into deep water, modern developments 
whereby very long lengths of steel pipe are 
joined together on the shore and then 
towed out to sea and sunk in position, 
have opened up further fields for investi- 
gation. Very little is known so far about 
the balance of cost as between partial 
treatment of works on land with relatively 
short outfalls, as compared with little or 
no treatment by plant on land, and the 
disposal of relatively crude sewage to a 
plant possibly two or three miles off-shore 
by means of a modern type of “towed 
into position” pipe line. 

In this connection, disposal of sludge out 
to sea, by means of relatively small pipe- 
lines, must be compared with present 
methods of sludge disposal, e.g. by ships 
or barge, or on to land in the vicinity of 
treatment works or elsewhere. 


Treatment 


If the main objective is to remove the 
visible polluting matter from sewage before 
discharge to the sea, much if not all may 
be achieved with relatively short detention 
periods in settlement tanks. Two hours 
detention may suffice in many cases, or 
even as little as one hour where outfall 
circumstances are fairly good. At the same 
time, well designed tanks should permit re- 
moval of much if not all of the scum giv- 
ing rise to sleek. 

Treatment works prior to discharge by 
sea outfall can be developed by stages pro- 
vided there is suitable land for the works. 
In some cases where no land is available, 
consideration may have to be given to re- 
clamation in order to furnish a treatment 
site, 

Sludge Disposal 

Sludge disposal can be by conventional 
methods, e.g. digestion, with the extraction 
of methane for power purposes followed 
by drying on beds. Alternatively sludge 
can be pumped or barged out to sea, 
though, as indicated above, research into 
the economics is needed. It is understood 
that in America digested sludge is actually 
pumped into receiving waters, rather than 
incur sludge drying and distributing costs. 

Disposal of sludge into the sea by use 
of barges or sludge ships is only possible 
where a suitable harbour is available and 
for many coastal towns around Britain 
such facilities cannot be provided except at 
a very great cost. Where a_ coastal 
town is adjacent to commercial docks 
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this method may be found to be the best, 
On a cost basis. 

The Committee on “The treatment and 
disposal of sewage sludge” under the 
Chairmanship of Lieut.-Col. F. G. Hill, in 
its Report published in 1954, gave useful 
indications of disposal costs. 

In the circumstances where air drying 
of raw sludge is feasible, or where digested 
sludge may be air-dried, the greatly re. 
duced quantity of materials to be handled 
may indicate that land disposal is a practi- 
cal solution. 


Tidal Estuaries 


Towns and cities situated on _ tidal 
estuaries and narrow waters, have the most 
difficult problems. The well-known action 
which takes place whereby enormously 
large volumes of water in estuaries oscil- 
late with the tidal cycle and with but little 
seaward progression, must give rise to 
difficult problems. These can often be 
further complicated by pollution from other 
sources such as industrial discharges, dis- 
charges from ships and dumping of dredged 
materials from hopper barges and dred- 
gers. Further difficulty can be caused by 
emissions of water at high temperatures 
from electric power stations. 

In some cases appropiate action may be 
to lay an intercepting sewer close to the 
waterway to take up the various discharges 
and continue the intercepting sewer to 
comparatively open sea, but there may be 
great difficulty in doing so, chiefly that of 
taking an outfall to a point suitable for 
discharge. The enormous cost of long out- 
falls from communities situated in the 
upper reaches of estuaries can be so great 
as to be quite out of the question, 

In many towns, the only feasible solu. 
tion to the sea discharging problem may 
be fairly full treatrnent on the lines adop- 
ted by inland towns, the effluent having to 
be. brought to the standard suitable for 
discharge into comparatively small volumes 
of receiving water. 


BUILDERS PLAN ECONOMIC AND 
PLANNING COUNCIL 


Speaking at the recent annual dinner of 
the Leicester and District Building Trades 
Employers’ Association, Mr. Peter Trench, 
O.B.E., national director, said the 
N.F.B.T.E., was forming a building industry 
economic and planning council. Civil en- 
gineering contractors, sub-contractors, 
materials producers and operatives were 
being invited to join the council. Mr. 
Trench thought such a council must get 
the ear of the Government. 


acre residential estate now being developed at St. John’s Wood Park, London, N.W.8, 
It will comprise 188 flats, 17 houses and 123 garages, the flats being contained in two 
eleven-, two eight- and two four-storey blocks. The first four-storey block has now been built and the whole development is scheduled 


architects for the scheme are T. P. Bennett and Son, the consulting engineers, Frederick 


Snow and Partners, and the main contractors, Taylor Woodrow Construction, Ltd. 
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NEW HEAD OFFICE 


AT 
BOURNEMOUTH FOR 


BUILDING 


BOWMAKER 


HE reconstruction of an existing 

building and its fusion with a large 

new extension were involved in creation 

of Bowmaker House, a modern five- 

storey head office building recently com- 

pleted at Bournemouth, for Bowmaker, 
Ltd. 


To minimise interruption of the com- 
pany’s activities the rebuilding was under- 
taken in two phases. First, the new 
extension was built on a site adjoining the 
old Bowater House and completed, ahead of 
schedule in 11 months. Second, the old 
building was reconstructed and combined 
with the new section, 


The structure is of reinforced concrete 
with beams incorporated in flat floor slabs 
to reduce obstruction to ‘the many services 
extending throughout the building. A total 
floor area of 94,000 sq. ft. is provided on 
five floors and a basement. Where large 
open Office areas give way to groups of 
private offices, oak panelled dernountable 
partitioning is used for flexibility of office 
layout. 
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Main frontage of Bowmaker House 


Externally the predominant feature is 
the wide use of glass, framed in anodised 
aluminium and stainless steel. The win- 
dows are set in exposed aggregate struc- 
tural mullions, with dark blue vitreous 
enamel spandrels. Polished ebony black 
granite is used to clad the main north and 
east entrance lobbies to form dados under 
the ground floor windows of the north 
and east elevations and to line out the 
windows of the upper floors. 


Other external finishes include polished 
Perlato marble, Portland stone and 
moulded grey and black granite. 


Mechanically Ventilated 


The building is the first in Bournemouth 
to be mechanically ventilated throughout. 
Outdoor air is filtered and drawn into the 
system at central plant rooms. In winter 
the incoming air is warmed and humidified 
and in summer it is chilled and the exces- 
sive moisture removed. A high pressure 
fan then delivers the air through acoustic- 
ally treated ducting to high velocity 
induction units concealed in a continuous 





Mural in banking hall 


casing under the window sills. An average 
of six to eight air changes are made every 
hour. 

For economy, automatic controls include 
time switches to restrict operation of the 
plant when the offices are unoccupied and 
zonal control of various building aspects 
to compensate for climatic variations—for 
example, the effect of the sun, wind or 
rain upon one section of the building. 

In the basement, automatically con- 
trolled refrigeration plant for summer use 
is capable of producing the equivalent of 
60 tens of ice per hour in each of two 
machines. Also fully automatic are two 
cast-iron sectional oil-fired boilers con- 
suming, at maximum output, about 20 
gallons of fuel oil an hour. 

Some of the quantities included in the 
building were: 188 tons of steel; 3,614 
cu. yd. of concrete; 44,000 super. ft. of 
suspended acoustic ceiling tiles, supported 
on 75,000ft. run of steel T-section; and 
5,420 sq. yd. of flooring material, plus 
8,500ft. of feature strip, laid in various 
finishes, 


Consultants and Contractors 


Bowmaker House was designed by 
Jackson and Greenen, F./A.R.1.B.A., 
Bournemouth, with R. Travers Morgan and 
Partners, London, E.C.2, acting as struc- 
tural consultants. The general contractors 
were James Drewitt and Son, Ltd., Bourne- 
mouth, 


(Concluded from page 2100) 


pool were kept constantly wet, until the 
last cable was tensioned, so that shrinkage 
would have no considerable influence on 
the contractions measured. 

After the bottom was concreted the 
temperature curve and the contraction 
curve (after temperature reduction) were 
not recorded, as the temperatures were 
measured in the walls only, and con- 
sequently are not representative of the 
whole cross-section. 


Design and Construction 


The “Bellahoj-Bad” was designed by 
Chr. Ostenfeld and W. Jonson, consulting 
engineers, in collaboration with Tyge 
Hvass and Mogens Christiansen, architects. 
The author was in charge of the design. 
The prestressed pools were constructed 
by Fester and Hansen, contractors, and 
supervised by Ivar Ostrup, representing 
the consultant. 
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HACKNEY BRIDGE SCHEME 
£332,863 Tender Recommended 


Lowe County Council’s Roads 
Committee have recommended the 
acceptance of the £332,863 tender sub- 
mitted by Fitzpatrick and Son (Con- 
tractors), Ltd., 455 Old Ford Road, 
London E.3, for the reconstruction of 
the road bridge over the River Lee at 
Temple Mills, Hackney. 

The new bridge will be constructed in 
two parts. To avoid traffic congestion, 
one section will be constructed in its 
entirety so that vehicles can be diverted 
onto this before the old bridge is 
demolished. The second part of the bridge 
will then be constructed. The contract 
also includes certain riverworks entailing 
the widening and adaptation of the River 
Lee at the site of the bridge. 


£600,000 EXTENSIONS TO NAVAL 
AIR STATION 


Taylor Woodrow Construction, Ltd., 
have been awarded a contract valued at 
about £600,000 for a runway extension and 
other works at the Royal Naval Air 
Station, Brawdy, near Haverfordwest, Pem- 
brokeshire. 

The main runway, some 900ft. of which 
will be broken up and reconstructed, is to 
be considerably extended. The majority 
of the remainder of the runways will be 
re-surfaced, and the 50ft. wide perimeter 
tracks broken up and reconstructed. Work 
will be completed in 12 months, 


TENDERS FROM SELECTED 
CONTRACTORS ONLY? 


The Highways Committee of the County 
Councils Association are asking the Minis- 
try of Transport to agree that, where 
appropriate, tenders for trunk and county 
road schemes may be obtained only from 
selected contractors with the necessary 
specialist skills. 

This follows a letter from the County 
Surveyors’ Society stating that difficulties 
had arisen on a trunk road bridge scheme 
undertaken by contract because the lowest 
tenderer had proved to be inexperienced 
in the type of work for which he had 
tendered. 

The Society expressed the belief that 
the Ministry of Transport were the only 
Government Department which did not 
make use of selected lists of contractors for 
work involving specialist skill; they asked 
for representations to be made to the 
Ministry to permit adoption of this proce- 
dure by agent authorities for trunk road 
schemes. 


CONSTRUCTION “BRAINS TRUST” 
C.M.P.E. Meeting at Chesterfield 


The second “Brains Trust” to be held 
by the Contractors’ Mechanical Plant 
Engineers was staged last week by the 
Derbyshire branch at the Station Hotel. 
Chesterfield. The panel of four answered 
a wide variety of questions concerning 
construction and plant engineering. 

Among the subjects discussed were 
tendering procedure, plant hire rates, 
scraper capacity, training of fitters and 
operators, advertisement claims by manu 
facturers and reporting by the daily and 
technical Press. 

Members of the panel, who were intro- 
duced by Mr. H. G. Jackson, chairman of 
the Derbyshire branch, were John Dayton, 
managing director, Alderton Construction 
Co., Ltd.; Keith Lawson, plant manager, 
Mitchell Construction Co., Ltd.; Roger 
Blackham, general manager, R. and M. 
Plant, Ltd.; and E. Graham, development 
department, Blaw Knox, Ltd. The chair- 
man of the panel was Lawrence McCarthy, 
editor of The Contract Journal. 

Production of sand and gravel in Britain 
during the second quarter of 1961 
amounted to 24,178,000 tons. 
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DIRECT LABOUR PROVED 
COMPETITIVE 


HE year ended March 31’, 1961, was the 

first in which the Direct Labour 
Organisation of the Scottish Special 
Housing Association, Ltd., was required 
to submit sealed tenders in competition 
with céntractors for building work, 

According to the Association’s annual 
report for the year, the organisation 
achieved success in securing a reasonable 
share of the house-building contracts for 
which tenders were submitted, 

States the report: “With this emphasis 
on building high blocks, the volume of 
work in the construction of no-fines con- 
crete houses, which has been a feature of 
the organisation’s work for many years, 
has decreased. Work of this nature is, 
however, still proceeding on four sites, 
one of which is providing houses for 
Glasgow overspill at Irvine: These houses 
are of new designs, but the large unit steel 
shutters developed in 1951, the cost of 
which has been practically written off in 
past contracts, have been found readily 
adaptable to them. 

“Following the completion of the no- 
fines concrete housing contract obtained 
in open competition for Cumbernauld 
Development Corporation, a number o/ 
large site preparation contracts have been 
awarded the direct labour organisation 
by the Corporation, these having also been 
obtained in competition. These contracts, 
which encountered unfavourable _ site 
conditions, have involved working to an 
extremely tight time schedule, and the 
Corporation’s requirements in this respect 
have been met, 

“The present policy provides for not 
more than 50 per cent, of the day-to-day 
maintenance to be carried out by direct 
labour, thus introducing an element of 
competition into this work. The results 
have proved very satisfactory and a pro- 
gramme of providing permanent depot 
accommodation in each area is well 
advanced.” 


ROAD IMPROVEMENTS IN 
PORT GLASGOW 


The Secretary of State for Scotland is 
making grants of approximately £182,000 
to Port Glasgow Town Council towards 
the cost of improving Kilmacolm Road 
(A.761) and High Carnegie Road (Class III). 

As the main link between the old Port 
Glasgow and the rapidly developing upper 
part of the Burgh, Kilmacolm Road carries 
heavy traffic but at present it has several 
sharp bends (as well as a steep gradient) 
and is partly without footpaths. Under 
the scheme now approved, it will be 
widened and rebuilt largely on a new line 
from Clune Brae to the Burgh Boundary. 
A new junction with various local roads 
will be built in the form of a roundabout 
halfway along this length. 

An associated scheme is the widening, 
realignment, and reconstruction of High 
Carnegie Road, which branches off from 
A.761 near the foot of Clune Brae. 

Both schemes have been prepared and 
their execution will be supervised by the 
Town Council. The work will be done by 
contract. 


THE INSTITUTION OF HIGHWAY. 
ENGINEERS : 
At Buckingham Palace, on October 19, . 


representatives’. ef the Institution were 
received by their president, H.R.H. The 
Duke of Edinburgh, who handed over to 
the senior vice-president, Mr. J. Singleton- 
Green, the presidential badgé and chain 
for onward transmission to “His Royal 
Highness’s successor at the annual general 
meeting in December next. 

Prince Phillip expressed his regret that 
his engagements would not permit ‘him: 
personally to invest his successor in, Office, 
at the termination of his presidential] year. 

The senior vice-president, accepting the 
insignia, conveyed the thanks.of the insti- 
tution to His Royal Highness for the 
honour which he had bestowed by accept- 
ing office and for all he had done for the 
Institution. 
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Late Construction News 


LONDON AIRPORT CAR PARK.—The Con- 
tract Journal understands that the follow- 
ing firms have been invited to submit 
tenders, by December 1, for the design and 
construction of a multi-storey car park 
at London Airport for the Ministry of 
Aviation: Alderton Construction Co., Ltd.; 
Richard Costain, Ltd.; Holland & Hannen 
and Cubitts (Gt. Britain), Ltd.; Taylor 
Woodrow Construction, Ltd.; Sir R, 
McAlpine and Sons, Ltd., Multideck Car 
Parks, Ltd. 

TyRONE RoapD Contract. — The High- 
ways Committee of Tyrone C.C. have 
accepted the tender of Hendly Bros., Ltd., 
Omagh, at £172,870, for the reconstruction 
of two miles of road at Birnaghs, Newtown- 
stewart. 

Hunts. ScHoots. — Huntingdonshire 
Education Committee have awarded 
contracts for the erection of two new 
schools, These are: Sawtry Secondary 
Modern—F. B. Thackray and Co., Ltd, 
St. Peters Hill, Huntingdon, £138,033; 
Huntingdon C.P. Junior—G. B. Brudenell, 
Ltd., 6 Orchard Way, Cambridge Street, 
Huntingdon, £92,906. 

MIDLAND HOSPITAL 
their meeting this week, Birmingham 
Regional Hospital Board were _ recom- 
mended to accept the following tenders: 
Erection of an out-patient department at 
Corbett Hospital, Stourbridge—J. Hickman 
(Brierley Hill), Ltd., Brockmoor, Brierley 
Hill, £349,786; reorganisation of engineer- 
ing services at St. Matthew’s Hospital, 
Lichfield—-Richard Crittall and Co., Ltd., 
42 Gooch Street, Birmingham, 5, £114,400; 
erection of medical staff quarters and 
matron’s bungalow at Dudley Road Hospi- 
tal, Birmingham—W. J. Whittall and Son, 
Ltd., 132 Lancaster Street, Birmingham, 4, 
£106,686. 

BRADFORD COLLEGE EXTENSION.—Subject 
to Ministry approval the tender of 
Pickles Bros. (Builders), Ltd., Halifax, is 
to be accepted by Bradford City Council 
for building extensions to Margaret 
McMillan Memorial Training College at a 
cost of £284,745. 

LONDON HOTEL TENDERS.—Selected con- 
tractors are now being invited to tender 
for the erection of a new hotel at 1, la, 3 
and 5 Lisson Grove and 1, 2 and 10 Bendall 
Mews, St. Marylebone, London, N.W,]1. 
The scheme is promoted by General Trade 
Equipment, Ltd., whose architect is 
R. J. H. Minty, of Hugh Minty and 
Partners, 6 Wheelside, Tower Road, Hind- 
head, Surrey. 

CARDIFF HEADQUARTERS. — William 
Cowlin and Son, Ltd., Penarth Road, 
Cardiff, have been awarded the contract 
for building a new eight-storey head- 
quarters building at Bute Terrace, Cardiff, 
for the Wales Gas Board. It is believed to 
be worth about £325,000. The architects 
are T. Alwyn Lloyd and Gordon, 6 
Cathedral Road, Cardiff. 

FARNWORTH HousING.—Farnworth B.C. 
have negotiated a contract with W. Lionel 
Gray. (1933), Ltd., Darley, Farnworth, for 
the erection of 190 houses at Plodder 
Lane South No. 2 site, at a cost of 
£312,379. 

£858,000 LEwisHAM FLAtTs.—Lewisham 
B.C. have been recommended to accept 


CONTRACTS. — At 


“the £858;518 tender of Griggs and Son, 


Ltd:;* 56 .Victoria Street, London, S.W.1, 
for development of the second stage of the 
Porthcawl Road housing scheme. This 
stage comprises 224 flats, 28 maisonnettes, 
56 garages, a highway maintenance depot 
and a housing maintenance depot. 

MAIDSTONE COUNTY LIBRARY. — Kent 
Education Committee have placed a con- 
tract, worth about £229,000, with Demoli- 
tion and Construction Co., Ltd., 3 St. 
James’s Square, London, S.W.1, for the 
erection of a new County Library head- 
quarters. 


WESTBURY CEMENT WoRKS CONTRACT.— 
The contract for the building and civil 
engineering work in connection with a 
£3m. cement works at Westbury, Wiltshire, 
for Associated Portland Cement Manu- 
facturers, has been awarded to A. E. Farr, 
Ltd., Station Road, Westbury. 
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PREFABRICATED 
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STEEL FLYOVER WILL HELP 


BIRMINGHAM’S TRAFFIC PROBLEM 


PREFABRICATED steel flyover or 

carbridge, 790ft. long, was erected 
over the weekend October 13-16, at 
Camp Hill, Birmingham, to relieve con- 
gestion at one of the city’s worst bottle- 
necks. 

The first of the trestles that support the 
carriageway arrived at the site at 6.30 p.m. 
on Friday. Within 36 minutes three 
trestles had been placed in position to 
form the high centre sections. Forty-eight 
steel erectors, assisted by two 25-ton 
cranes, worked in shifts around the clock. 

By 7.30 p.m. on Saturday only the last 
of 23 spans of the carridgeway remained 
to be dropped into position. The insertion 


of this final section was a comparatively 
complicated operation, Bolts were 
tightened along the length of the flyover 
to make the gap conform to the exact 
dimensions required. By midnight the 
bridge had been completed and final checks 
were being made. The rest of the time 
until] the opening of the carbridge on 
Monday, October 16, at 8 a.m., was 
devoted to the erection of signs, painting 
and tidying up. 


Construction 


The flyover is built from rapidly 
assembled, standard steel components and 
gives a single-lane carriageway for vehicles 
only. Weighing 300 tons it will carry most 
types of vehicle, including double-deck 


PY 
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frees 


A view of the temporary bridge 





THE PACKAGE DEAL 


To the Editor of ‘“‘The Contract Journal,” 


Sir,—I read with interest Mr. D. H. 
Duckworth’s letter on the above subject 
in your issue of October 12. 

As Mr. Duckworth so rightly put it, 
the client is interested solely in the time 
element and one figure of cost only which 
is why more clients are recognising the 
advantages of the package deal with its 
comprehensive all-in service and lump sum 
price. Naturally the architect, the con- 
sulting engineer, and the quantity surveyor 
are going to object to a system that cuts 
out their services, but surely the fact that 
many contractors have successfully carried 
out package deal contracts in the U.K. 
proves that this type of contract is a 
practical and economical method of con- 
struction and is fast becoming an accepted 
alternative to the more traditional type 
of contract. The package deal is a greater 
incentive and challenge to the contractor 
because it compels him to preplan and 
rigidly adhere to a strict financial schedule 
and construction programme. This type 
of contract works successfully in the 
U.S.A. and Canada, where competition for 
contracts is much keener than in the U.K., 
and also in several European countries so 
why not in the U.K.? As a point of 
interest I am working for an American 
engineering company in Germany who have 


a lump sum contract to design and build 
a complete oil refinery in 20 months. 
Under the British contract system the same 
job would take at least 40 months. It 
does not need a lot of calculations to 
decide which of the two systems is the 
more economical. Here is a perfectly 
good example of the saying “time is 
money.” Furthermore, do those who 
advocate that the present system in .the 
U.K. is the most economical ever stop 
to consider the time and money that is 
wasted in disputes over quantities, varia- 
tions, dayworks, interpretations of contract 
documents, etc. They forget in the heat 
of tthe argument that negotiations over 
these disputes often take weeks of many 
people’s time with the consequent delay in 
construction and invariably exhaust the 
patience and money of the client who 
eventually has to foot the bill for these 
delays. From personal experience I know 
of several contracts in the U.K. where the 
final account was presented to the client 
anything up to 12 months after the con- 
tract was completed due to the reasons I 
have described. This is clearly not a good 
advertisement for the construction industry 
and is one of the reasons why more build- 
ing Owners, property developers, and other 
industrial undertakings are turning to the 
package deal type of contract. The sad 


buses. Curvature and adjustment for 
varying ground levels are provided for. 

A multi-span, through type structure, 
the bridge comprises plate girders support- 
ing a battledeck-construction floor and is 
carried on telescopic portal trestles. The 
deck components are frabricated in 5ft. 
panels spanning the main girders and 
incorporating steel kerbs. Main girders 
are stiffened to withstand possible impacts 
from vehicles using the bridge. 

Longitudinal rod-bracing is provided 
between trestles in at least one bay per 
200ft. length of bridge and more frequently 
on curves. Provision is made for move- 
ment caused by variations in temperature. 

Trestles are generally adjustable in 
height to the nearest 12ft. The concrete 
foundations are positioned to give the 
required actual deck-line and the structure 
is attached to the foundations by holding 
down bolts in taper boxes. 

Shop fabrication is by welding. Site 
connections are made with high-strength, 
friction-grip bolts, and construction con- 
forms generally to BS 153:1958. 

The carriageway width is 10ft. between 
kerbs and the parapets are set back 10ft. 
from the kerb faces. The overall width 
over the ground level kerbs is 14ft. 6in. 

Curvature is obtained by using a series 
of straight spans each set at an angle to 
the next—a provision made in the 
specially designed bearing and deck- 
junction details. 

The surfacing to the deck is }in. thick, 
epoxy resin-based composition, supplied 
and laid on the steel plate deck by 
Technical Applications, Ltd., Eccles, Lancs. 
The composition was applied to the deck 
components before erection. Short drainage 
tubes are provided at ends of spans. 

For corrosion protection the deck 
components adjacent to the end ramps are 
metal-sprayed, the remainder of the 
bridge being painted. 

The cost of the Camp Hill carbridge 
was £80,000. A_ conventional flyover 
would have cost something like £500,000. 


Inventor 


The inventor of the structure was Major 
Eric Strologo, a senior official of the Royal 
Automobile Club. He took his idea to 
John Lysaght’s Bristol] Works, Ltd., who 
developed the ultimate design. 


fact is that we have come to accept this 
“wrangling” between client and contractor 
as part of the contract system and this 
situation is being exploited by persons 
(mainly quantity surveyors) whose one aim 
in life seems to be to get something for 
nothing. 

Finally, to repeat Mr. Duckworth’s 
words, new ideas and methods are wanted 
in the construction industry which has 
seen many changes in the past and must 
be prepared to accept more in the future 
if the industry is to be efficient and com- 
petitive. Progress is a natural thing and 
we must accept the fact that like it or 
not the package deal is here to stay and 
will surely grow in the future. 

Yours, etc., 
E. W. VENTON. 
Karlsruhe-West, 
Germany. 


TAY BRIDGE INVESTIGATION 
CONTRACT 


The Tay Road Bridge Joint Committee 
have placed a £51,900 contract with George 
Wimpey and Co., Ltd., in connection with 
site investigation for the piers of the pro- 
posed bridge. 

Construction of the bridge is likely to 
commence in the middle of 1963. The 
consulting engineer is Mr. W. A. Fairhurst 
of F, A. Macdonald and Partners, Glasgow. 
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Men and Movements 





M* H. D. MANNING, the new 
1 president of the Institution of 
Public Health Engineers, is a_ senior 
partner in the firm of J. D. and D. M. 
Watson, consulting engineers, West- 
minster. He became a partner in 1937 
and has since been concerned with a large 
number of main drainage, sewage treat- 
ment and trade effluent treatment projects 
both in this country and abroad. He has 
served on numerous technical committees 
including, at the present time, the com- 
mittee of the Road Research Board on 
rainfall and run-off, the board of public 
health division of the Institution of Civil 
Engineers and the professional interview 
committee of that Institution. 


Five Russian gas experts recently spent 
a week touring this country at the invita- 
tion of Mr. Harold Pickering, joint 
managing director of Calor Gas (Distri- 
buting) Co., Ltd. They were Dr. A. I. 
Sorokin, deputy minister, chairman of the 
Gas Association of the U.S.S.R., and chair- 
man of the Central Board of the Scientific 
and Technical Society for Oil and Gas 
Industry; Mr. N. W. Grosov, managing 
direcor of the Trust of the Gas Association 
of the U.S.S.R.; Mr. Stepanov, Mr. Staro- 
stin and Mr. Cherniak, members of the Gas 
Association, 


The Plessey Co., 
Ltd., have ap- 
pointed Mr, A, A. 
Evans as _ sales 
manager of the 
capacitors and 
resistors division, 
Swindon. Previous 
to his new 
appointment Mr. 
Evans was Swin- 
don regional sales 
administrator. 
Before joining 
Plessey in 1958, 
Mr. Evans _ held 
the post of 
national sales 
manager for an 
American organisa- 
Underwood Corporation of 





A. A. EVANS 


tion, the 
America. 


Scaffolding (Great Britain), Ltd., have 
announced the appointment of Mr. Ian 
Hardy as manager of the new Aberdeen 
depot. Prior to his new appointment, Mr. 
Hardy was with the company’s Glasgow 
depot, 
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Euclid (Great Britain), Ltd., have made 
the following staff changes: Mr. George 
B. Heaney has been appointed manager, 
service department in addition to his 
present, position of domestic sales manager. 
Mr. Heaney, prior to his appointment as 
domestic sales manager, was sales engineer 





G. B. HEANEY 


F. WELDIN 


for Euclid in the Far East. Mr, Frank 
Weldin has been appointed sales engineer, 
domestic market. Prior to this appoint- 
ment he was responsible for customer and 
dealer service training at the factory 
school. Before joining Euclid he spent 
four years with the Nigerian Government. 


Matthews and “Yates, Ltd., have 
appointed four new assistant directors. 
They are Mr. L. Barton, A.M.I.H.V.E.; 
Mr, A, B. Crompton, A.M.I.H.V.E.; Mr. 
G. L. Jaques, A.M.I.Mech.E., A.M.I.H.V.E.; 
and Mr. L. Winstanley, A.M.I.Mech.E., 
A.M.LH.V.E. 

Mr. Barton, Mr. Crompton and Mr. 
Winstanley are engineering executives at 
the head office in Manchester, and Mr. 
Jaques is employed in a similar capacity 
with the London office. 


Mr. R. A. Wiggans, assistant general 
works engineer of Leyland Motors, Ltd., 
for the last six years has now been 
appointed general works engineer of the 
company, Mr. F. Grimshaw, O.B.E., who 
has held this position for many years, will 
in future act as consultant to the company 
on development projects. 


Mr. A, R. Barker, who has been for the 
past four years home sales controller for 
Blackwood Hodge, has now been appointed 
a director of the company. 


Photo.: Quarry Managers’ Journal. 


Mr. B. H. Marriage, president of the Institute of Quarrying, receiving Mr, Richard Wood, 
M.P., Minister of Power, at the annual banquet of the Institute held recently at the 
Palace Hotel, Torquay 
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Mr. G. Poore, assistant managing 
director of R. Cripps and Co., Ltd., flew 
to Chicago last weekend. There he wil] 
have discussions at the headquarters of 
International Harvester and visit various 
plants, Subsequently, he will visit the 
International Harvester Co., of Canada, 
Ltd., operations at Hamilton, Ontario, 
before sailing home on November 8, 


The Yale and Towne Manufacturing, 
Co., have announced that Mr. John DP, 
Swallow has been appointed advertising 
manager of their British divisions. Mr, 
Swallow joined Yale six months ago on the 
public relations side, 


Consequent upon the appointment of 
Mr. E. R. Pochin as managing director of 
Ferodo, Ltd., and of Mr, M. H. Good as 
home sales director of the same company, 
further changes have now been made in 
the Ferodo sales organisation. Mr. B, G, 
Hill becomes home sales manager in 
succession to Mr. Good, and Mr. W. G, 
Culver takes over as export sales manager 
from Mr. Hill. 


_ J. D. and D, M. Watson, the London 
firm of consulting engineers, have taken 
into partnership Mr. John R. Stewart, 
M.B.E., B.Sc., M.I.C.E., M.I.W.E, 
Mr. R. A. T. Anderson has retired from 
partnership, but will continue as a 
consultant to the firm. 


As an adjunct to 
the design side 
of the company, 
The Unit Con- 
struction Co., Ltd., 
have created the 
post of homes 
consultant and 
have _ appointed 
Miss Joan Sturdy 
to the position. 
Miss Sturdy was 
previously homes 
editor with “Good 
Housekeeping,” 
and it is felt that 
her experience 
allied to the 
woman’s point of 
view will help to provide more attractive 
and efficient homes, 





Miss STURDY 


Galliford and Sons, Ltd., have announced 
the appointments to the board of Mr. D. 
Mills and Mr, E, Pugh. Mr. Pugh, who is 
joining the company on a full-time basis as 
company secretary, has been for over six 
years a partner with Clay, Russell and Co. 
Galliford’s auditors, Mr. Mills joined the 
company in 1954, after service with the 
surveyor’s departments at Harrow, Lincoln 
and Thurrock. He has been chief engineer 
with the firm for the past four years. 


The export sales manager of the Evode 
group of companies, Stafford, Mr. §S, B. 
Knowlden, is visiting East, West and 
Central Africa for six to eight weeks, 
during October and November, as part of 
the company’s intensification of their 
export drive. Mr. Knowlden will also 
spend some time in Nigeria, Ghana and 
Sierra Leone, to further the activities of 
local agents. 


Mr. K, P. Cinnamond has _ joined 
W. and J. Armstrong (Contractors), Ltd., 
as plant hire manager. 


Mr. Sydney Farmer, technical director 
of S, W. Farmer and Son, Ltd., left for 
Australia recently for an intensive export 
drive. The company are linking up with 
an Australian firm of steel fabricators and 
a new company is being formed under the 
name of Monier-Farmer Pty., Ltd., of 
Melbourne. 


Perstorp Products (Gt. Britain), Ltd., 
have appointed Mr. George E. Patenall as 
their chief area representative in the 
Midlands. Mr, Patenall was previously 
divisional manager of the building and 
industrial division of Rubber Improve- 
ment, Ltd. 
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WORK TO START SOON 
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ON MULTI-STOREY 


OFFICES AND FLATS 


_— Laing Development Co., Ltd., are 
to redevelop a site at the junction 
of Euston Road and Duke’s Road ad- 
joining St. Pancras Church, London, by 
the construction of a £600,000 ten- 
storey building which is to accommo- 
date about 64,000 sq. ft. of office space 
on the ground and first five floors, with 
32 flats above on the sixth to ninth 
floors. 

The building is to be fully air-con- 
ditioned, including cooling. A_ high- 
velocity perimeter induction system will be 
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where there will also be eight lock-up gar- 
ages and 16 pram stores. A new petrol 
filling station is to be incorporated at 
ground floor level. 

The framework of the building will be 
of reinforced concrete and a constructional 
feature will be the use of the ‘Laingwall’ 
system of prefabricated cladding units. 
Large storey-height precast concrete wall 
sections, complete with cladding panels and 
finished internally, with provision for built- 
in services, will be erected in one opera- 
tion. External finishes are to include mar- 
ble, exposed aggregate and mosaic. The 
boring of 40ft. long under-reamed piles for 
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Artist’s impression of the proposed block of offices and flats 


used. This will allow office personnel to 
work without the need to open windows 
and undisturbed by the noise and the dirt 
of traffic or by excessive heat in the sum- 
mer months. 

All flats are to have electric under-floor 
heating and individual electric water 
heaters. Three automatic 13-passenger 
lifts, running between the lower ground 
and fifth floors, will serve the offices, and 
an additional lift serving the flats will 
operate between the lower ground and 
ninth floors. Parking space for 44 cars 
will be provided on the lower ground floor, 


IMPROVEMENT 


the first phase of the project has already 
been carried out by McKinney Foundations, 
Ltd. 

John Laing Construction, Ltd., are to 
start work shortly on the project, which 
is due for completion by the middle of 
1963. The offices will be leased by G. N. 
Haden and Sons, Ltd., heating, air con- 
ditioning, piping and sanitary engineers, 
and the flats are to be leased to the Lon- 
don County Council. 

The architects are Russell Diplock 
Associates and the quantity surveyors are 
E. C. Harris and Partners. 


OF A.2 ROUTE 


‘*Near Motorway” Standards Through Bexley 


MPROVEMENT to “near motorway” 
standards of the London end of the 
Dover Road (A.2) is foreshadowed by 
plans published last week by Mr. Ernest 
Marples, Minister of Transport. 

These plans, providing for the improve- 
ment of more than three and a half miles 
of the A.2 (Rochester Way) through Bexley 
in Kent, are part of the Minister’s major 
scheme for the provision of dual carriage- 
ways between the Medway Motor Road 
(M.2)—now under construction—and the 
London County Council boundary at 
Woolwich. 

Draft proposals have already been pub- 
lished for a six-mile diversion of the A.2 
south of Dartford, and plans will shortly 
be published for the improvement of the 
remaining length of A.2 between the pro- 
posed Dartford Diversion and the western 
end of the Medway Motor Road. 

These improvements are being designed 
to “near motorway” standards. Special 
Problems are presented where Rochester 


Way runs through the built-up residential 
area of Bexley. If :the Ministers’ proposals 
are confirmed, this length of road will be 
provided with dual three-lane carriageways 
with a continuous central reservation. 

Existing service roads will be maintained 
and improved for the benefit of residents 
on the route, but the number of access 
points to the trunk road will be reduced. 
On other lengths, waiting lanes will be 
provided in addition to the three lanes 
on the dual canriageways. Footbridges 
and subways will be provided at regular 
intervals. 

To eliminate right-hand turns and cross- 
traffic on the level, the four major side 
roads will be carried over or under the 
trunk road. At two of these points— 
Danson Road (A.221) and Bourne Road 
(A.223)/Gravel Hill (A.220)—full inter- 
change facilities will be provided to allow 
traffic to join or leave the main road. 
Traffic will be able to cross Rochester Way 
by means of a flyover at Arbuthnot Lane 
and an underpass at Westwood Lane. 
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BUILDING CENTRE TRAVELLING 
SCHOLARSHIPS 


HE Building Centre has announced a 


scheme of post-graduate travelling 
scholarships. They are for qualified 
architects, structural engineers, quantity 


surveyors, builders or others who have 
been engaged in building for not less than 
two years or who are teachers of archi- 
tecture or building, or who are engaged in 
building research. 

Two scholarships of £250 each are to 
be awarded annually to two persons, not 
necessarily of the same section of the 
building industry, who undertake to travel 
abroad together for not less than one 
month and to study jointly developments 
in materials and equipment used in build- 
ing and processes of building in foreign 
countries. 

The scholarships will be controlled by 
a jury of assessors representing all sections 
of the building industry. They are: Mr. 
Howard V. Lobb, C.B.E., F.R.I.B.A., 
A.LStruct.E.; Mr. G. L. Coates, F.R.LC.S.; 
Mr. R. T. James, O.B.E., M.ILC.E.; Mr. 
Norman Longley, C.B.E., F.I.0.B.; and Mr. 
F. R. Yerbury, O.B.E., Hon.A.R.LB.A., 
director of the Building Centre. The 
secretary to the jury will be Mr. E. L. 
Bird, M.B.E., M.C., A.R.I.B.A., technical 
research and education officer of the 
Building Centre. 

Applications for the 1962 Scholarships 
have to be received before January lI. 
Copies of the conditions of competition 
and entry forms can be obtained from the 
Director, the Building Centre, 26 Store 
Street, London, W.C.1. 


MINISTER APPROVES 
WALLINGFORD SEWAGE SCHEME 


Wallingford Rural District Council have 
now received Ministerial approval to a 
scheme for the extension of the Cholsey 
Sewage Disposal Works at an estimated 
cost of £102,540. 

The extensions will enable a further 
900,000 g.p.d. to be treated at the works, 
and will comprise a block of four sedi- 
mentation tanks with a comminutor, 
auxiliary screen and dosing tank, four 80ft. 
diameter filters, two humus tanks, primary 
(heated) and secondary sludge digestion 
tanks, pump and heater house, gasholder 
and 12 sludge drying beds, together with 
metering, instrumentation and ancillary 
works. 

The main contractors are The Tilbury 
Construction Co., Ltd., Ruscombe Works, 
Twyford, Berks. The engineer to the 
Council is Mr. T. G. Faulkner, and the 
resident engineer, Mr. P. J. Tidbury. 


DUNGENESS CATHODIC 
PROTECTION ORDER 


Metal and Pipeline Endurance, Ltd., 
have received the order for cathodic pro- 
tection of the whole of the circulating 
water system at Dungeness nuclear station. 

The order includes comprehensive 
cathodic protection for pumps, pipelines, 
water boxes, intake and outfall structure, 
ete. 

This is probably one of the largest orders 
received for cathodic protection work in 
this country, particularly for power station 
equipment. 


C.M.P.E. CHRISTMAS PARTY 


The southern branch of the Contractors’ 
Mechanical Plant Engineers have agreed 
to give a Christmas party and a pantomime 
or a circus outing to a Southern Counties 
hospital for spastic children. Toys, 
presents, etc., will be welcome from mem- 
bers of other C.M.P.E. branches, and all 
members are invited to attend a social 
event in connection with this charity on 
December 5, at the White Hart Hotel, 
Mitcham Green, Mitcham, Surrey. 


Building Research Station Digest No. 15 
Pipes and Fittings for Domestic Water 
Supply, has been published for the 
D.S.I.R. by H.M. Stationery Office, price 4d. 
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NEW CODES OF PRACTICE 
Oil Fired Central Heating 


HE increasing popularity of oil-fired 

central heating has created a need for an 
authoritative guide to the installation of 
oil burning equipment. Part 1 of a new 
Code of Practice (CP 3002) helps to meet 
that need. It deals with the installation 
of equipment burning coal tar fuel 50 
(C.T.F. 50) or Class D fuel oils. In due 
course, two further parts of this code will 
be published, covering the installation of 
equipment burning vaporising and pre- 
heated fuels, 

Based on the best current practice, the 
recommendations of CP 3002: Part 1 
should be a valuable aid to local authori- 
ties, architects and builders, as well as to 
heating engineers. The answers to most 
of the problems encountered in new burner 
installations and in the conversion of exist- 
ing installations (whether in a single family 
dwelling or a multi-occupied building) will 
be found in this code. 

For easy reference, CP 3002: Part 1 is 
in four sections. 

Section one sets out specification data 
for Class D petroleum oil fuel and for 
C.T.F. 50 and gives approximate design 
data for oil fuels available in the U.K. 

Section two deals with oil burning and 
ancillary equipment for small and medium- 
sized installations. Among the points 
covered are the influence of boiler design, 
selection of burners, fuel feed to burners, 
new burner installations and conversion of 
existing installations, safety controls, in- 
spection, testing and maintenance. 

It is stressed that no matter how well 
a plant is designed and installed, it will 
not continue to give satisfactory service 
unless it is properly maintained and it is 





recommended that where no. qualified 
maintenance staff are employed, clients 
should enter into a maintenance contract 
with the burner manufacturer. 

Section three deals with the selection 
and installation of oil storage tanks and 
ancillary equipment and also with the in- 
stallation of service tanks. 

Section four concerns the design and 
construction of accommodation for boilers 
and tanks and requirements for chimneys 
and flues. Recommended standards of fire 
resistance for boiler rooms and_ tank 
chambers, and examples of types of con- 
struction which meet these standards, are 
set out in tables. 

Protection for oil storage tanks outside 
buildings and methods of connecting these 
tanks are illustrated by diagrams. 

Copies of this code may be obtained 
from the British Standards Institution, 
Sales Branch, 2 Park Street, London, W.1, 
price 10s. each. (Postage extra to non- 
subscribers.) 


PERKINS TO ESTABLISH 


INTERNATIONAL P.R.O. 

The Perkins Group of Companies, Peter- 
borough, are to establish an international 
public re'at:ons organisation, headed by Mr. 
John Bowman who was previously with 
Austin Motor Co. 

The new division will aid in the es- 
tablishment of the “Perkins World Power 
Standardisation” concept—a marketing 
theme supported by Mr. M. I. Prichard, 
group managing director. It will also co- 
ordinate sales promotion activities, 


MODERNISATION OF BROADS SHOWROOMS 


fr OLLOWING the completion of ex- 
: tensive alterations, Broad and Co., 
Ltd., have recently reopened their show- 
rooms at 22 Praed Street, London, W.2. 

Although the original facade of this 
Victorian building has been preserved and 
restored, the interior has been entirely 
redeveloped, in order to display to the best 
advantage the complete range of the 
company’s activities, both as merchant 
distributors and manufacturers. 

The total area of the showrooms, which 
occupy three floors, is 6,800 sq. ft. The 
first and second floors are devoted to the 
display of non-domestic sanitary equip- 
ment, mainly for schools, hospitals and 
factories, manhole covers for all purposes, 


and heating appliances and fittings 
Domestic sanitaryware and fittings, 
kitchens, kitchen equipment, bricks and 
building blocks are shown on the ground 
floor, The bricks are displayed in 84 
panels, and there is in addition a brick 
scanner, which shows a further 116 bricks 
not included in the panels, 

Adjoining the showrooms are the trade 
and retail counters. These have bee 
reorganised and rebuilt in order to improve 
efficiency, and to separate the trade from 
the retail customer. 

Designed by George, Trew and Dunn, 
50 Eastbourne Terrace, London, W.2, the 
alterations were carried out by C. R. Price, 
Kingsbury Road, London, N.W.9. 





Part of the display of brick panels 
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AIRLESS PAINT SPRAY 
EQUIPMENT 

YOLD, airless, spray painting, which 

/ has been used successfully in the 
United States, is now available in this 
country in the form of the Kismatic 
equipment being manufactured by Kis- 
met, Ltd., Fenlake Works, Bedford, 

The heart of this equipment is an air 
operated reciprocating positive displace- 
ment pump which draws paint from a 
12-gallon galvanised container and delivers 
it at pressures of up to 2,500 p.s.i. to a 
gun fitted with a special spray tip. It is 
this high pressure acting on the special 
form of the small orifice in the tungsten 


Spray unit with paint drum removed, 
showing agitator and pump _ intake 


carbide spray tip which brings about paint 
break-up or atomisation, Termed “airless” 
because no air is used for atomisation as 
with compressed air spraying, it is, in fact, 
spraying by hydraulic pressure. 

The air motor cylinder is of die cast 
aluminium with a hard anodised bore in 
which runs the piston which utilises a seal 
of a special low friction vinyl plastic. The 
piston rod is of stainless steel ground and 
polished. 

Air change-over is brought about by a 
slide valve and plate assembly lapped to 
optical flatness. This is positively operated 
at the end of each stroke by a nylon 
thrower bush running on the piston rod. 
Positive action of the thrower bush is by 
the toggle action of twin spring-loaded 
rockers. 

The double acting positive displacement 
type pump is designed to withstand 
abrasion from the hardest paint pigments. 
As the ratio between air motor and pump 
is 25 : 1 an air pressure of 80 p.s.i. will 
produce a fluid pressure of 2,000 p.s.i. 

The pump and motor, together with an 
air driven rotary agitator is mounted on 
a drum cover designed to fit a standard 
10 gallon open-topped drum. This whole 
assembly lifts so that when in the raised 
position, paint containers can be changed 
easily. The equipment is mounted on 
rubber tyres. 


NEW DEVON PLANT HIRE FIRM 


A new plant hire company under the 
title of P.A. Kent (Plant Hire), Ltd., has 
been formed in Brixham, Devon, by P.A. 
Kent, a director of M.P. Kent, Ltd., build- 
ing contractors, to serve this company and 
other contracting firms in the area, 

Prior to joining M.P. Kent, Ltd., Mr. 
P. A. Kent was for 16 years with A. E. 
Farr (Plant Hire), Ltd., having had previous 
experience on contract sites in the Mid- 
lands and West Country as plant manager 
for George Wimpey and Co., Ltd. 
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100-h.p. FRONT END LOADER 
Eimco 123 Available in U.K. 


N “up-front” position for the opera- 
tor, making for safety, efficiency of 
control and improved balance, is one of 
the features of Eimco’s new Model 123 
Front End. Loader. This 100-h.p. 
crawler-based machine exerts a makxi- 
mum breakout force of 25,000lb. and 
can operate on | in 1 slopes, forward 
or backward, with a full bucket load. 
The new loader has a bucket capacity 
of 1} cu. yd. It will dump at heights up 
to 115in. and has a dump reach of 44in. 
A complete cycle of 
lifting, tipping and 
lowering the bucket 
is carried out by 
four hydraulic rams 
in less’ than 15 
seconds, Hydraulic 
power is supplied by 


a pump totally 
immersed in the oil 
reservoir, which is 


pressurised to 
exclude dirt. 

Torque converter 
drive is provided on 
the model 123 which 
has four forward and 
four reverse speeds. 
Dual final drives can 
be operated 
independently, so 
that one track may 
be run forward and 
the other in reverse 
to give a spin turn 
on a radius of less 
than 7ft. 


A particular feature 
of the loader is the 
electro-cast steel 
frame. A _ single 
massive casting 
forms the main frame of the machine, 
with smaller castings for the track frames 
and bucket arms. These castings are 
designed to take full advantage of modern 
techniques for determining stress flow. 

The main frame includes housings for 
the fina! drive, disc brakes, and hydraulic 
reservoir and pump, These units are 
protected from dirt and misalignment and 
guarded against accidental damage. 

The Model 123 is powered by a four- 


Eimco Mode! 123 


cylinder 100 h.p. diesel engine. Long life, 
it is stated, is assured by a new design of 
self-cleaning dry air filter with an efficiency 
better than 99 per cent.—cleaning is re- 
quired every 1,500 hours. Another feature 
in the engine installation is the provision 
of twin suction fans drawing air away from 
the engine. This layout improves cooling 
and reduces abrasion of the radiator core 
by grit and dirt. 

The running gear of the loader is also 
designed for long life and easy mainten- 
The track is of heavy duty all-stee! 


ance, 





front end loader 


construction, with oversize pins and bush- 
ings. Track and carrier rollers are one- 
piece alloy steel castings running on sealed 
taper roller bearings. Track adjustment 
is effected by means of a_ hydraulic 
cylinder which applies pressure to the 
front idler assembly, Tension adjustments 
can be made by pumping chassis grease 
into the cylinder. 

Further details may be obtained from 
Eimco (Great Britain), Ltd., Gateshead. 
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CONSOLIDATED PNEUMATIC’S 
NEW COMPRESSOR RANGE 


A NEW range of heavy duty, water 
cooled, double acting, crosshead 
type, stationary air compressors, in 
which the cylinders are set 90 degrees 
apart, has been introduced by the Con- 
solidated Pneumatic Tool Co., Ltd., 232 
Dawes Road, London, S.W.6. 

The range, known as the Y class, is avail- 
able in seven sizes with outputs of from 
372 to 1,615 c.f.m., at pressures of from 
80-125 p.s.i., the horsepower range covered 
being from 75 to 300 b.h.p. Multi-stage 
units are available for pressures of up to 
3,000 p.s.i. The compressor can be driven 
by a flange-mounted motor, vee-belt drive 
or by a direct coupled motor. 

In these compressors, the ribbed and 
webbed frame is of high strength cast-iron 
and is integral with the crankcase. It 
has been specifically designed to support 
a flange-mounted motor. Oiltight and 
dustproof inspection covers are fitted and 
each frame neck has a stuffing box with 
double metallic wiper rings to prevent 
egress of oil along the piston rods. The 
guides which accommodate the double- 
acting crosshead, are also cast integral with 
the frame to give rigidity to the frame neck 
and to ensure a permanent alignment. 

Overall dimensions vary with the size 
of the compressor and with the type of 
motor and coupling employed. A 150-h.p. 
compressor in this range operating at 600 
r.p.m., and having an actual delivery of 
776 c.f.m., employs a 16in. diameter low 
pressure cylinder and a 10in. high pressure 
cylinder with a stroke of 7in. This unit, 
when the motor is flange-mounted, occu- 
pies a space measuring 6ft. 2in. by 8ft. 2in. 
by 5ft., the latter dimension depending on 
the make of motor used. Similar space 
requirements for a 1,360 c.f.m. compressor 
are 7ft. 9in. by 10ft. by 5ft. 10in. 


HOSES WITH INTEGRAL 
COLOUR STRIP 

Hoses for air, water and steam, so 
marked that they remain identifiable to 
the end of their working life, have been 
introduced by F. Reddaway and Co., Ltd., 
St. Anthony’s Newcastle upon Tyne, 6. 

These Spiraline hoses have a jin. wide 
coloured spiral strip running the whole 
length of the hose. The colours of this 
strip, which is an integral part of the cover, 
are in accordance with B.S. 1710-1960, i.e. 
light blue for water, white for air and red 
for steam. For other applications, yellow, 
green, brown and dark blue strips are 
available. 








HIGH-SPEED SERVICING TRAILER 


HE Camel trailer forms the basis of 

a new high-speed servicing unit for 

construction equipment, which has been 

developed by M. F. Robertshaw, Ltd., 
Bletchley, Bucks. 

The unit incor- 
porates a_ diesel 
generator of 3kW. 
capacity, supplying 
power to a com- 
pressor which  pro- 
vides compressed air 
to oil and grease 
Pumps mounted in 
10-gallon reservoirs. 
Pressurised lubri- 
cants are supplied 
at the rear of the 
trailer through quick 
action hose reels, two 
for gear oils and one 
for grease. Another 
reel provides air for 
inflating tyres, 

In addition the 
generator provides 
110v. current for 
emergency lighting 
and a regulated 


voltage supply for battery charging, 
externally for vehicles on site and internally 


for the unit’s own batteries. These 
batteries provide current for electric 
welding and emergency _ starting. A 





The high-speed servicing unit 


500 g.p.h. liquid pump is also powered 
by the generator. 

Engine oil is carried in a 100-gallon 
reservoir incorporated in the chassis and 
dispensed by gravity. Electric arc and 
oxy-acetylene welding equipment complete 
the unit’s accessories. 

The trailer is of all steel construction 
with a box section sub-chassis, the main 
chassis being built in the form of a tank 
similar to an aircraft wing. Box fenders 
are used for equipment stowage. The 
wheels are interchangeable with the Land- 
Rover and the Austin Gypsy and special 
attention has been paid to the provision 
of an efficient suspension system. Over- 
run and parking brakes are fitted and the 
coupling can be of the automatic or eye 
type. The unit is completely wired 
electrically. 


Trade and Company News 

continues on page 2128. Sub- 
sequent articles include Use of Tar 
in Road Construction (p.2131); 
Talking of Safety, by “Dragee” 
(p.2132); Underwater Drilling on 
A.38 Scheme  (p.2133); _‘Inter- 
national Construction (p.2135); For 
the Diary (p.2136), 
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Current 
Constructional 


Activities 


HIS editorial feature provides readers 
with a comprehensive news service 
covering forthcoming private and public 
construction work. Commencing on this 
page information is given concerning future 
projects followed by details of tenders 
being invited. In the third section will 
be found news of tenders recommended 
for acceptance, tenders accepted and con- 
tracts awarded. Attention is also drawn 
to the advertisements covering contracts 
and appointments appearing in the front 
part of the Journal. 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Ashton-under-Lyne, Lancs.— B.C. recom- 
mended to approve application submitted by 
Lanes. C.C. for school playing fields and youth 
club for Stamford Boys County Secondary 
School and College of Further Education, 
Broadoak Road. : 

Aylesbury, Bucks. — Roman Catholic 
authorities are to purchase, subject to as. 
approval, site at the junction of Buckingham 
Road, for the erection of a Roman Catholic 
Church. 

Barnet, Herts.—B.C. have approved scheme 
for the restoration of Well House. Estimated 
cost £1,000. 

Barnsley, Yorks.—E.C. have approved plans 
for the erection of a swimming bath at St. 
Helen’s Secondary School. 

Basingstoke, Hants.—B.C. recommended to 
prepare scheme and invite tenders for the 
erection of five garages at St Peters Road 
South Ham housing estate. : 

Bath, Som.—Ministry have approved City 
Council’s scheme for the erection of a new 
Highways depot at Upper Bristol Road. Esti- 
mated cost £19,000. ; 

City Council recommended to lease site 
at Brassmill Lane to Rotork Engineering Co., 
Ltd., Lower Mill, Twerton, Bath, for the 
erection of new factory and offices. 

Billingham-on-Tees, Dur.—Chapman, Taylor 
and Partners, 625 Grand Buildings, Trafalgar 
Square, London, W.C.2, are the architects for 
a proposed supermarket at The Causeway. 

Birmingham.—Working drawings are being 
prepared for the erection of a new St. 
Catherine of Siena R.C. Church at Horsefair 
for the Diocesan Trustees. B. V. James of 
Harrison and Cox, 49 Frederick Road, 
Edgbaston, Birmingham 15 is the architect 
for the scheme, r Wainwright and 
Partners, Union Chambers, 65 Cannon Street, 
Birmingham 3, are the quantity surveyors and 
Alan Marshall and Partners, Smithfield 
House, Digbeth, Birmingham 5, are the 
consulting engineers. Estimated cost £140,000. 

Birmingham.—City Council recommended 
to approve, subject to Ministry approval, 
schemes for a sports pavilion in Bleak Hill 
recreation ground and provision and repair of 
greenhouses in Summerfield, Cannon Hill, 
Rookery, Ward End and Queen’s Parks, esti- 
mated cost £11,365 and £12,240 respectively; 
modernisation and improvements to various 
holdings at the Canwell estate and at Moor, 
Warstone, Primrose Hill, Lilycroft and 
Hawkesley Hall Farms, £14,300. 

Bishop Auckland, Dur.—U.D.C. is seeking 
Ministry approval of schemes for a new town 
all, swimming baths and bus station. 

Blackburn, Lancs.—B.C. recommended to 
apply for sanction to borrow £761,135 for 
retail market, the wholesale market, accom- 
modation for the market gardeners and the 
38 shops to be erected on the perimeter of 
the new market site. 

Blackpool, Lancs.—Fairbrother, Hall and 
Hedges, Birley Street, Blackpool are the 
architects for the Salvation Army Citadel 
reconstruction in Coronation Street. Esti- 
mated cost £12,000. 

Boldon, Dur.—Plans prepared for the 
erection of three blocks of sleeping quarters 
at Whitburn rifle range for the Territorial and 
Auxiliary Forces Association of County 
Durham. The architects are Newrick and 
Blackbell, 58 John Street, Sunderland. 

Brentford and Chiswick, Middx.—C.C. 
recommended to approve the adaptation of 
the former St. Lawrence School, Half Acre, 
for use as a youth centre. Estimated cost 
£4,275. 

Bridge-Blean, Kent.—R.D.C. to apply to 
C.C. for outline planning permission for the 
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re-development of the site of St. Mary's Flats, 
Upstreet. 

Bridlington, Yorks.—B.C. recommended to 
approve in principle revised scheme for a 
crematorium. Plans, etc., to be prepared with 
a view to the scheme being submitted to the 
Ministry. 

Brighton, Sussex. — B.C. recommended to 
approve scheme and, subject to Ministry 
approval, invite tenders from selected con- 
tractors for the erection of a home for the 
aged, blind, handicapped and infirm at Heath 
Hill Avenue, Bevendean and a home for aged 
persons at the Linkway, Hollingdean. Esti- 
mated cost £53,000 and £59,000 respectively. 

Burton-upon-Trent, Staffs. — B.C. recom- 
mended to invite tenders for the erection of 
a residential home at Hawfield Lane, Winshill. 

Caistor, Lincs.—Sheffield Regional Hospital 
Board recommended to appoint J. Watson 
and Carter, 4 Abbey Walk, Grimsby, quantity 
surveyors for recreation centre at Caistor 
Hospital. 

Canterbury, Kent. — City Council have 
approved plans for the construction of an 
ambulance station at Military Road, Esti- 
mated cost £30,000; repairs to the city wall 
next to the Dane John Mound, £4,000; pro- 
vision of an additional greenhouse and cold 
frames at Westgate Gardens, £1,800; approve 
in principle, scheme for the extension of the 
Civil Defence control centre, £5,000. 

Ministry have authorised City Council to 
proceed with the extensions of the training 
centre for mentally sub-normal persons. Esti- 
mated cost £8,000. 

Cardiff.—City Council recommended to 
apply for sanction to borrow £105,315 for 
the proposed new cleansing depot to be 
erected at Trade Street. 

Carlisle, Cumb.—Hodgson and Tritton, 18 
Bank Street, Carlisle are the architects for 
meeting house at the junction of Fisher 
Street and Finkle Street, for the Society of 
Friends; plans have been prepared by 
Graham, Roy and Nicholson, 6 Paternoster 
Row, Carlisle, for additions to Albion Works. 
London Road, Carlisle, for John Bendall and 
Sons. 

Carlisle, Cumb.—N. M. Phillips, Grosvenor 
House, Warwick Square, Carlisle, has pre- 
pared plans for additions to St. Patrick’s R.C. 
School. 

A new group laundry is proposed at 
Carlisle General Hospital for Newcastle 
Regional Hospital Board. Plans are by N. 
Edgar, Board’s Divisional Architect, and the 
quantity surveyor is J. Telford Hart, Natpro- 
ban Chambers, Victoria Viaduct, Carlisle. 

City Council approved in principle a 
proposal to investigate the possibility of 
developing shop premises between Scotch 
Street and Lowther Street, and from Old 
Grapes Lane to East Tower Street. 

Carshalton, Surrey.—U.D.C. have approved 
scheme for the extension of the library 
premises and conversion of the old fire station 
building for storage and staff accommodation 
purposes. Estimated cost £18,250. 

Crawley, Sussex.—U.D.C. hope to invite 
tenders next January for the construction of 
a covered swimming pool. Estimated cost 
£190,000. 

Croydon, Surrey. — B.C. recommended to 
approve scheme for submission to M.E. and 
apply for sanction to borrow £12,500 for the 
adaptation of the infants’ department for use 
by Ingram Secondary Boys’ school. 

Ministry have approved for inclusion in 
the current building programme, B.C.’s 
scheme for the provision of maternity and 
child welfare, school health service and 
dental clinics at Coldharbour House estate. 
Estimated cost £9,500. 

Town Planning Committee have approved 
plans for the erection of showrooms, offices 
and workshops at 114-116 Windmill Road, for 
L. Donn, Royce, Stephenson and Tasker, 3 
Field Court, Gray’s Inn, London, W.C.1, are 
the architects for the scheme. 

Darlington, Dur.—Provincial Cinematograph 
Theatres, Ltd., are seeking permission to 
erect shops and offices on the site of their 
Gaumont Cinema. 

Dartford, Kent.—R.D.C. recommended to 
approve in principle, plans for the redevelop- 
ment of the Swanley central area. 

Dewsbury, Yorks.—B.C. recommended to 
invite tenders from selected contractors for 
the erection, mechanical services and electri- 
cal installation for new fire station. 

Doncaster, Yorks.—B.C. have approved the 
construction of two multi-storey car parks 
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over the proposed new bus station in Spring 
Gardens area and over the north bus station 
at back of Trafford Street. 

Dover, Kent.—Basil Cohen, 60  Berners 
Street, London, W.1, has been appointed as 
quantity surveyor for the erection of flats, 
shops and offices at Townwall Street, for 
Regent’s Park Land Co. Sir Hugh Casson, 
Neville Conder and Partners, 35 Thurloe 
Place, London, S.W.7, are the architects for 
the scheme. 

Dudley, Worcs.—B.C. recommended to 
appoint Alan R. Young, 4 Parson Street, as 
architect, for the youth centre at Russell’s 
Hall Estate. 

Ealing, Middx.—C.C, recommended to 
approve the erection of a youth centre in the 
grounds of Walford Secondary School. Esti- 
mated cost £11,720. 

Easington, Dur.—R.D.C. proposes erecting 
two blocks of public conveniences costing 
£5,000 each at Crimdon Park. 

Eastry, Kent.—R.D.C. recommended te 
approve plans for the erection of an office 
block at Wingham, for Wingham Engineering 
Co., Ltd., Engineering Works, Wingham. 

Ennerdale, Cumb.—R.D.C. have prepared 
plans for the construction of a shopping 
centre at the Oregill housing estate, Egre- 
mont; are to purchase land adjoining the 
Egremont fire station as site for the proposed 
new stores depot. 

Filey, Yorks.—U.D.C. have approved plans 
prepared by John Blackmore, St. Mary's 
Chambers, Lowgate, Hull, for brick built, self- 
service cafe with adjoining kiosk, shops on 
the Royal Parade section of the sea front. 
Estimated cost £9,000. 


Gateshead, Dur.—Plans have been prepared 
by M. and H. Gatoff, 26 Mosley Street, New- 
castle upon Tyne for the erection of two 
shops and flats at Split Crow Road for the 
Battin Economy Co.; outline plans have been 
approved for a shopping centre, which it is 
understood will comprise about 50 shops, at 
Ellison Street and High Street for the E. A. 
Coleman companies (the architect is H. O. 
Ludor, 79 Regency Street, London, S.W.1); 
Ardin and Brookes, 6 Cavendish Place, 
London, W.1, are the architects for proposed 
shops and supermarket at High Street, for 
the Charterbridge group of companies. 

Plans have been prepared for additions to 
a supermarket at Durham Road for L. and N. 
Stores, Ltd. (The architects are Bartlett and 
Gray, 14 Bridgford Road, West Bridgford, 
Nottingham); plans have been approved for 
licensed premises at High West Street for 
Scottish Brewers, Ltd. (Arthur and Kirkup, 
architects, 13 Swinburne Street). 

C. Solomon, 30 St. Mary’s Place, Newcastle 
upon Tyne is the architect for a proposed 
meat depot at St. Cuthbert’s Road, for R. D. 
Nicholson. 

B.C. proposes clinics costing £5,000 each at 
Lobley Hill and in the Teams area. 

Woodwork Developments, Ltd., Grant 
Street, propose factory at Albany Road; 
Tyneside Structures, Ltd., Factory Road, 
Blaydon, prepared plans for shops, etc., at 
Grahamsley Street for Reuben Brothers, 292 
High Street 

Matmers Properties, Ltd., York Place, 
Leeds, propose three-storey shopping develop- 
ments at High Street; Alderson and Garland, 
Estate Agents, New Market Street, Newcastle 
upon Tyne have submitted plans to the B.C. 
for shops, warehouse and offices at High West 
Street for J. Gray. 

Hebburn, Dur.—The Hebburn Trades and 
Labour Club are to erect club premises at the 
corner of Campbell Park Road South and 
Victoria Road East. 

U.D.C. expects to be in a position soon. to 
proceed with the construction of a shopping 
centre in the Station Road and Tennant 
Street area. Ministry approval is awaited. The 
architects for the scheme are Cackett, Burns, 
Dick and McKellar, 21 Ellison Place, New- 
castle upon Tyne. 

Glasgow.—E.C. to prepare sketch plans for 
the erection of High School for Girls in 
Cleveden Road. ’ 

Gosforth, Northumb.—Newcastle Regional 
Hospital Board, are to provide temporary out- 
patients’ department at the W. J. Sanderson 
Orthopaedic Hospital. Sketch plans have been 
prepared by W. H. Williamson and Partners, 
7 St. Mary’s Place, Newcastle and the con- 
sulting engineers are W. Gregory and 
Partners, Pilgrim House, Pilgrim Street, 
Newcastle upon Tyne. Estimated cost £5,000. 
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Grantham, Lines.—B.C. recommended to 
approve, subject. to conditions, plans for 
retail shops with showrooms, stores, staff 
rooms and offices over at Watergate/Vine 
Street junction for City and Town Buildings, 
Ltd. L. H. Fewster and Partners, 22 Conduit 
Street, London, W.1, are the architects for 
the scheme. 

Great Yarmouth, Norfolk.— B.C. recom- 
mended to approve further plans for the 
erection of public conveniences at Church 
Plain. Estimated cost £7,190 

Haltwhistle, Northumb. — R.D.C. is ap- 
proaching brewery companies to secure the 
consiruction of another hotel in the town. 

Hammersmith.—Stone, Toms and Partners, 
11-15 Farm Street, London, W.1, are the 
architects for a women’s hostel at 220-238 
Goldhawk Road, and the quantity surveyors 
are Wheeler, Rumble and Partners, 16 Gren- 
ville Street, London, W.C.1 

Harwich, Essex.—B.C. have 
rinciple scheme to improve 
Pathing pool at Dovercourt. 
£30,000. 

Hatfield, Herts. — Board of Trade have 
granted an industrial development_certificate 
for the erection of premises at Cuffley, for 
the St. James’ Terrazzo Tile Co., Ltd., New 
Park Road, Newgate Street, Hertford. 

Hayes and Harlington, Middx. — C.C. 
recommended to approve the adaptation of 
a room in the former church adjoining as a 
servery for Botwell R.C. School. Estimated 
cost £1,286. 

Heanor, Derbys.—U.D.C. have approved a 
lanning application for the re-building of the 
Horse and Jockey public house, for the Home 


approved in 
the seafront 
Estimated cost 


Brewery o., Ltd. Brewery, Daybrook, 
Nottingham. 

Hemel Hempstead, Herts.—North West 
Regional Hospital Board have approved 


schemes for the provision of a day room for 
Sebright Ward at West Herts Hospital, and 
enclosure of the covered way at St. Paul’s 


Hospital. Estimated cost £1,750 and £4,500 
respectively. 
Heywood, Lancs.—B.C. Town Planning 


Committee raises no objection to the layout 
plan submitted by James Berry and Son, Ltd., 
for erection of a heliport, motel, restaurant 
and road service area on land off Bury New 


Road. I. S. Barnes, 44 Chadwick Lane, is the 
architect. 

Heywood, Lancs.—B.C. recommended to 
approve plans for the erection of new 


changing rooms at Queen’s Park. 
Holborn.—The architects for extension to 
Birkbeck College, for Governors of Birkbeck 


College, University of London, are Adams, 
Holden and Pearson, 38 Gordon Square, 
London, W.C.1. R. Travers, Morgan and 
Partners, are the consulting engineers, and 


Oscar Faber and Partners, the mechanical and 
electrical engineers. The quantity surveyors 
are Widnell and Trollope, London, S.W.1. 

Hull.—City Council to build a home for 
old people at the junction of Marfleet Lane 
and Horbury Avenue. Plans have not yet 
been prepared. 

Jersey.—States Assembly have approved in 
principle plans for the development of Fort 
Regent, St. Helier to include swimming pool, 
sports and tourist facilities and a restaurant. 
Estimated cost £lm. 

Kelvedon, Essex.—Parish Council have 
approved preliminary plans for the conversion 
of the old fire station into council offices. 

Lambeth.—B.C. recommended to appoint 
H. Moncrieff, 73b South Side, Clapham Com- 
mon, London, S.W.4, as the architect, and 
Arthur Boxall and Partners, 7 Queen Anne’s 
Gate, London, S.W.1, as the quantity sur- 
veyors for extension of the Canterbury 
Crescent scheme. 

Lancaster.—City Council to spend £3,690 
on provision of tubular steel scaffolding and 
laying a maple floor at the Kingsway Baths. 

Leamington Spa, War.—B.C. recommended 
to approve plans for factory, office block and 
flats at Queensway trading estate for Expend- 
able Products, Ltd.; factory, store and offices 
at Althorpe Street/Neilston Street junction for 
Sotowear (Coventry), Ltd., 1 Bedford Street; 
factory with caretaker’s flat over at Queensway 
trading estate, for J.A.Y. Reproductions, Ltd. 

Leeds.—City Council have appointed G. A. 
Burnett, 8 Blenheim Terrace, architect and 
Rex Procter and Partners, 15 Blenheim 
Terrace, quantity surveyors for Seacroft 
ivic Centre, Phase 2; Weightman and Bullen, 
76 Rodney Street, Liverpool, 1, architects for 
day training college, Lawns House, Farnley; 

akeman Trower and Partners, St. Pauls 
House, St. Pauls Street, quantity surveyors 
for shops and dwellings over Ebor Gardens 
and Charing Cross Street; H. W. Dowe, City 
Chambers, Infirmary Street, structural 
wae for aged persons hostel, Kirkstall 

ill. 


City Architect to be authorised to negotiate 
with N. B. Bell and Co., Ltd., for erection of 
24 garages at Lincoln Green and 23 garages 
at New Carlton. City Council to re-submit to 
the Ministry revised sketch plans for the erec- 


THE CONTRACT JOURNAL 


tion of new central baths at Westgate, estima- 
ted cost £850,000, and for the erection of a 
maternity and child welfare and school clinic 
on a site at Seacroft, £28,300. 

Leeds.—City Council recommended to 
approve plan submitted by Cussins Con- 
tractors, Ltd., Newcastle upon Tyne, for the 
erection of a building eight to ten storeys 
high, housing a basement cinema, with shops 
and offices in the City Square. Estimated 
cost £lm. including the site. 

City Council recommended to approve in 
principle amended sketch plans for the 
erection of an aged persons home at Kirk- 
stall, estimated cost £90,000, and submit plans 
to the Ministry for erection of an aged per- 
sons home on a site at Greenside, Lower 
Wortley. £90,000. 

City Council recommended 
H. W. Dowe, structural consultants and 
Pashler and Partners, electrical consultants 
both of City Chambers, Infirmary Street, 
Leeds, for erection of the proposed aged 
persons home at Greenside, Lower Wortley. 

Lewisham.—B.C. recommended to invite 
tenders from selected contractors for the 
erection of a lodge and public conveniences 
at Hither Green Cemetery. 

Lincoln.—Sheffield Regional Hospital Board 
recommended to appoint A. E. Thornton, 
Firkin and Partners, 2 West Parade, Lincoln, 
quantity surveyors for up-grading of sanitary 
annexes in Grimsby and Kesteven villas. 

Littlehampton, Sussex.—Ministry to hold a 
public inquiry into U.D.C,’s application for 
sanction to borrow £60,000 for the erection 
of a pavilion at the Pavilion-on-the-Green site. 

Macclesfield, Ches.— B.C. have approved 
scheme for improvements to the large bath at 
the Swimming Baths. Estimated cost £8,177. 

Manchester. — City Council recommended 
to approve revised scheme for new fire station 
at Rochdale Road, Blackley, subject to Home 
Office approval. 

City Council recommended to approve 
scheme for provision of a separate school 
room block in the grounds of Broome House 
Reception Centre. ; 

Mexborough, Yorks. — Sheffield Regional 
Hospital Board recommended to appoint 
James Totty and Co., Carnson House, Moor- 
gate Road, Rotherham, architects, for wash 
basins in nurses and medical staff bedrooms 
at Montagu Hospital. 

Middlesbrough, Yorks.—B.C. being urged 
to proceed as soon as possible with a £50,000 
scheme for modernising the refuse disposal 
plant. 

Education Architect to prepare final plans 
for the proposed £231,000 Middle Beck No. 4 
Secondary School. Building work will start 
next spring. - 

Plans are being considered for the erection 
of a factory and showroom at Cumberland 
Road for Troldahl, Ltd. The architects are 
Crawford and Spencer, 91 Borough Road, 
Middlesbrough. 

Montrose, Angus. — Wm. Patrick and 
Partners, Tay Square, Dundee, are the archi- 
tects and D. I. Burchell, Castle Place, Mon- 
trose, the quantity surveyors for the conver- 
sion of the former Montrose Melville Church, 
into a town hall. Estimated cost £30,000. 

Morecambe, Lancs.—B.C. have approved in 
principle sale of land at the junction of 
Ennerdale Avenue and Christie Avenue, on 
the Branksome Drive Estate, to the Rock 
Mission (Pentecostal) for the erection of a 
church. 

Nelson, Lancs.—Borough surveyor to be 
instructed to prepare a scheme providing for 
the demolition of the chapel portion of the 
Civic Centre, the erection of a new building 
connecting with the existing Concert Hall on 
such site, and the provision of a new facade 
to the Concert Hall. 

Newbury, Berks.—Co. E.C. have approved 
plans for the erection of the first instalment 
of the county modern school. Estimated cost 
£151,958. 

The Governors of St. Bartholomew’s 
Grammar School have launched an appeeal for 


to appoint 


£35,000 for the provision of an _ indoor 
swimming pool, etc. 
Newcastle upon Tyne.—D. Brown, 10 


Lambton Road, Newcastle upon Tyne is the 
architect for a proposed assembly hall at St. 
Cuthbert’s Convent, Jesmond Road; L. J. 
Couves and Partners, Grainger Chambers, 
Hood Street, Newcastle, have prepared plans 
for community centre at Newton Place, for 
the High Heaton Tenants’ Association; M. 
and H. Gatoff, 26 Mosley Street, Newcastle 
are the architects for office workshops, etc., 
at Morden Street for the Presteel Motor Body 
Repairs, Ltd.; offices are proposed at Portland 
Terrace, for the Midland Employers’ Mutual 
Assurance, Co., Ltd., the architect is R. 
Turley, 42 Jesmond Road, Newcastle; plans 
have been prepared by Cackett, Burns, Dick 
and MacKellar, 21 Ellison Place, Newcastle, 
for arts, craft, and gymnasium block at St. 
Mary’s Training College at the Convent of the 
Sacred Heart, Fenham Hall Drive, Newcastle. 
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Northallerton, Yorks.—Sketch plans have 
been prepared by P. H. Knighton, Chief 
Architect to Newcastle Hospital Board, for a 
maternity department at Friarage Hospital. 

North Shields, Northumb. — Newcastle 
Regional Hospital Board, propose the pro- 
vision of a geriatrics department_at Preston 
Hospital. Plans by the Board’s Chief Archi- 
tect, P. H. Knighton. The consulting 
engineers are Robb and Partners, 36 Jesmond 
Road, Newcastle-upon-Tyne. Estimated cost 
£15,000. 

Northumberland.—Planning permission has 
been granted for a fire station at Allendale, 
for C.C, 

Northumberland. — C.C. is to start work 
next year on the erection of a girls’ grammar 
school at Alnwick. 

Nottingham.—Ministry have approved the 
erection of a men’s hall of residence on land 
at Beeston Lane, for University of Nottingham. 

Nuneaton, War.—B.C. recommended to 
prepare scheme for improvements to 30 
properties in the Bath Road area; approve 
scheme for extensions to the canteen and 
kitchen at the Bus Station cafe: Estimated 
cost £5,000. 

_B.C, recommended to approve plans for 
eight retail shops with living accommodation 
over, at St. Nicholas Park Drive, for F. 
Pallett, Ltd., 96 Dugdale Street; amended 
plans for factory premises at Pool Road, for 
L. R. Bootle and Norman, Ltd., Fisher Road, 
Coveniry. 

Otley, Yorks.—E.C. have approved in 
principle the erection of a new centre in the 
grounds of the Weston Lane School during 
1962-63. 

Oxford. — Robert Matthew, Johnson- 
Marshall and Partners, Ferguson House, 15-17 
Marylebone Road, London, N.W.1, are the 
architects for the erection of three new 
boarding houses at Woodstock Road, for St. 
Edwards’ School. 

Plymouth, Devon.—City Council recom- 
mended to apply for sanction to borrow 
£250,000 for phase I of proposed recreation 
centre in Central Park to comprise swimming 


pool, cafeterias, staff and administrative 
offices and car park, etc. 
Portsmouth.—City Council recommended 


to appoint L. Chandler, Grove Road, South- 
sea, as architect for the erection of 74 
garages at Leigh Park Estate and 44 at 
Paulsgrove Estate. 

Tenders are to be invited shortly for the 
erection of licensed premises at the Admiralty 
Tavern site, Spring Street, Landport, for 
Brickwoods, Ltd. R. Lewis Reynish, Kent 
Lodge, Queens Crescent, Southsea, Ports- 
mouth, is the architect in association with 
J. V. Nisbet, staff architect, and Harris and 
porter, 148 Commercial Road, Portsmouth, 
are the quantity surveyors for the scheme. 

Ramsgate, Kent.—B.C. recommended to 
approve plans for further development on the 
Western Undercliff. Estimated cost £90,000. 

Richmond, Yorks.—B.C. recommended to 
apply for sanction to borrow £15,742 for 
improvements and repairs to 56 houses in 
Coronation Place and Reeth Road. 

Rochdale, Lancs.—B.C. recommended to 
approve layout plans for the provision of 
eight garages on land at junction of Hurst/ 
Fletcher Streets. 

Rotherham, Yorks.—M.E. have approved 
sketch plans for extensions to the Spurley 
Hey Secondary School including gymnasium 
and a swimming bath. 


E.C. to apply for sanction to borrow 
£20,847 for improvements as follows: pre- 
fabricated classrooms at the Roughwood 


Primary School (£8,000), preliminary exten- 
sions to the Old Hall Secondary School 
(£6,000), the adaptation of Clough Bank as 
an addition to the Park Street Secondary 
School (£4,347), and adaptations to the Brins- 
worth Street premises of the College of Tech- 
nology, to provide laboratories (£2,500). 

Rotherham, Yorks. — Sheffield Regional 
Hospital Board recommended to appoint 
James Totty and Co., Carnson House, Moor- 
gate Road, Rotherham, architects, for pro- 
vision of wash basins in staff bedrooms, milk 
kitchen in Queens Ward, new physiotherapy 
and extensions and alterations to outpatients 
and casualty departments at Rotherham 
Hospital. 

St. Albans, Herts.—North West Metropoli- 
tan Regional Hospital Board have approved 
plans for the provision of a mew ward block 
at St. Albans City Hospital. 

St. Andrews, Fifes.— Dansken and Purdie, 
11 Randolph Place, Edinburgh, 2, are the 
quantity Surveyors for erection of the St. 
Salvator’s College new physics and_mathe- 
matics building for the University. Planning 
consultants are Sir William Holford and 
Partners, 2a Angel Court, London, E.C.2. 

St. Helens, Lancs.—Y.W.C.A. are to extend 
their existing premises in Nunn Street, Parr. 
Estimated cost £30,000. 

St. Marylebone.—The architects for offices 
proposed at 26-29 Park Crescent and 1 Mary- 
lebone Road, part of a development at 17 
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Park Crescent and 77-83 Portland Place, are 
“itzroy Robinson and Partners, 1 Gray’s Inn 
square, London, W.C.1. Burley Lane and 
Partners, 66 Great Cumberland Place, London, 
W.1, are the quantity surveyors, and Brian 
Colquhoun and Partners, 18 Upper Grosvenor 
Street, W.1, are the consulting engineers. 

St. Pancras.—B.C. recommended to invite 
tenders for the construction of the first part 
of stage one of the redevelopment of Inver- 
ness Street Depot. Estimated cost £36,000; 
approve the erection of 13 lock-up garages on 
waste land at Plender Place, £1,500 and im- 
provement to the Prince of Wales Road Baths, 
£2,555. 

Saltash, Corn.—Caldwell and Almond, Ltd., 
Lockyer Wharf, Suiton Harbour, Plymouth, 
have purchased land at Callington Road, 
Burraton (to be known as the Moorlands 
Trading Estate) and are to build offices, show- 
rooms and stores. The remainder of the site 
will be sold to other developers. 

Sheffield.—Regional Hospital Board recom- 
mended to appoint Ralph Mort, 1 St. James 
Street, Sheffield, architect, for conversion of 
Dr. Clancy's house into two flats; Oxley and 
Bussey, 91 Pins:one Street, Sheffield, 1, archi- 
tects, for builders’ work for re-organisation 
of engineering services at Middlewood Hos- 
pital; and J. D. Maidment, Pembroke House, 
Palmerston Road, Sheffield, 10, architect for 
group pharmacy at Lodge Moor Hospital. 

Shotley Bridge, Dur.—Sketch plans have 
been prepared for casualty, outpatients’, and 
X-ray departments at Shotley Bridge General 
Hospital, for Newcastle Hospital Board. The 
Board’s Chief Architect is P. H. Knighton. 
The consulting engineers for the work are 
R. W. Gregory and Partners, Pilgrim House, 
Pilgrim Street, Newcastle upon Tyne. 

Sleaford, Lincs.—Sheffield Regional Hos- 
pital Board recommended to appoint Myles, 
White and Associates, White Hart Chambers, 
16 White Hart Street, Mansfield, architects, 
for unit for adolescent male patienis at 
Rauceby Hospital. 

Southampton. — B.C. recommended to 
appoint Gutteridge and Gutteridge, 45 West- 
wood Road, Southampton, as architects for 
the repair and modernisation of approxi- 
mately 100 houses at Hampton Park, and 
E. C. Harris and Partners, Lynton House, 
Tavistock Square, London, W.C.1, as 
quantity surveyors for extensions and adapta- 
tions at Itchen Grammar School; approve 
sketch plans for the erection of Bellemoor 


Secondary Boys’ School, estimated cost 
£245,893. 
Southend-on-Sea, Essex.— B.C. hope to 


invite tenders by January 1 for the erection 
of an old people’s block in the grounds of 
Connaught House. Estimated cost £65,000. 

Stepney.—B.C. recommended to appoint 
Alan S. Raimes and Associates, 6 Holborn 
Viaduct, London, E.C.1, as quantity serveyors 
for improvement and conversion works at 
Potters Dwellings, Edward Mann Buildings 
and Caroline Street Buildings (first portion). 
Estimated cost £66,580. 

Stockport, Ches.—B.C. to submit to Denton 
U.D.C. and Manchester City Council for 
approval plans for the joint erection of a 
public convenience at Gorton Road/Thorniley 
Lane junction. 

Sunderland, Dur.—Borough Architect has 
prepared plans for garage to house 20 
ambulances at Hylton Road. 

Corporation Transport Commitee has 
decided on an alternative site in Thomas 
Street North for the erection of a bus depot. 
B.C. planning a £10,000 divisional police head- 
quarters at the Wheat Sheaf, but work will 
not be started until 1963. 

E. M. Lawson, Barras Buildings, Barras 
Bridge, Newcastle upon Tyne is the architect 
for alterations and additions to the “ Roker 
Hotel” for J. W. Cameron and Co., Ltd. 

Martin and Felton, Refuge Buildings, St. 
Thomas Street, have been appointed quantity 
surveyors by the B.C. for proposed additions 
to Monkwearmouth Grammar School. 

_Taunton, Som.—Working drawings and 
bills of quantities are being prepared and 
tenders are to be invited on October 28 for 
phase 2 of the erection of warehouse accom- 
modation, etc.: at Priorswood Road, for Steel 
and Glover (Taunton), Ltd. Kenneth Steel 
and Hadley Coleman, 7 The Crescent, 
Taunton, are the architects, Venning, Hope 


and Partners, 16 The Crescent, Taunton, 
are the quantity surveyors and Arthur 
Scull and Son, Ltd., Redcliffe House, 


Whitehouse Street, Bristol 3, are the heating 
and plumbing consultants. Esiimated cost 
£40,000. 

Taunton, Som.—B.C. to apply for sanction 
to borrow £112,000 for the construction of 
a crematorium in the town. 

Tiverton, Devon.—J. Stuart Dilks, Archi- 
tect, 22 Southernhay East, Exeier, is pre- 
paring plans for the erection of workshops, 
showrooms and offices at Blundells Road, for 
Medland, Sanders and Twose, Ltd. Estimated 
cost £25,000. 
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Tonbridge, Kent.—C.C. have approved 
outline application for the erection of a 
public house at Shipbourne Road, for Watney 
Mann, Ltd., Whitechapel Road, London, E.1. 

Tunbridge Wells, Kent.—B.C. to submit to 
Ministry for approval, scheme for improve- 
ments to the Monson Baths. Estimated cost 
£23,000. 

Twickenham, Middx.—C.C. recommended 
to approve extensions to dining hall and 
kitchen at Thames Valley County School. 
Estimated cost £8,308. 

Wakefield, Yorks.—Leeds Regional Hospital 
Board recommended to approve plans for 
extensions to the physiotherapy department at 
Clayton Hospiial. Estimated cost £9,840. 

Walsall, Staffs—B.C. recommended, sub- 
ject to M.E. approval, to apply for sanction 
to borrow £10,354 for the erection of Mossley 
Youth Club. 

Walton and Weybridge, Surrey.—U.D.C. 
have approved, subject to conditions, out- 
line scheme for the erection of 124 flats and 


maisonnettes, 42 shop units and market, etc., 


for Park 
London, a 

Washington, Dur.—Tube Investments, Ltd., 
Birmingham, have submitted outline plans to 
the planning authorities for their large new 
works at Washington. The project includes 
electric welding tube mill, hot mill, cold 
drawn mill, and ancillary works. The firm 
have prepared their own plans. 

Watford, Herts.—B.C. recommended to 
appoint T. J. Denny, 77/79 High Street, 
Watford, as the architect for the provision 
of changing accommodation at Holywell Com- 
munity Centre. 

Watford, Herts——R.D.C. have approved 
scheme for the construction of vehicle wash- 
ing facilities at the Radle:t depot. Estimated 
cost £1,552. 

Wednesbury, Stafis—B.C. have approved, 
subject to conditions, plans for the erection 


Investments, Ltd., 98 Park Lane, 


of a church hall at Church Hill, for St. 
Bartholomew's Parochial Church Council 
(Harper and Sperring, architects, 179 High 


Street, Cradley Heath); ex-ension of factory 
at Western Way, for D. S. Turner and Co., 
Ltd., Western Way, Holyhead Road, 
Wednesbury. 

West Hartlepool, Dur.—Bunn, Groves and 
Harris, 21 Wading Street, London, E.C.4, 
have been appointed quantity surveyors by 
the E.C. for additions to the Brierton County 
Modern School for Girls. The architects are 
Bell and Spouse, 10 Scarborough Street. 

Westminster. — City Council recommended 
to approve in principle, sketch plans prepared 
by Powell and Moya, architects, 36 Great 
Smith Street, London, S.W.1, for the exten- 
sion of Nash House, to provide accommoda- 
tion for the housing management office with 
dwellings over at 137 and 139 Lupus Street, 
estimated cost £70,000; approve the con- 
struction of public conveniences in the sub- 


way under the proposed link road con- 
necting Victoria Sireet and Buckingham 
Palace Road, £30,000. 

West Penwith, Corn. — R.D.C. have 


approved scheme for alterations and improve- 
ments to the council offices. Estimated cost 
£7,100. 

Wigan, Lancs.—Ministry have approved 
B.C.’s proposal to erect 12 concrete garages 
at Clarington Grove. Estimated cost £1,654. 

Workington, Cumb.—B.C. recommended to 
approve in principle plans prepared bv 
Oldfield, Simpson and Saul, Architecis, 43 
Market Square, Duns, Berwicks, for the 
erection of a garage with store accommoda- 
tion at Vulcan’s Lane and Lismore Place. 

Workington.—A new casualiy depariment 
is to be built at Workington Infirmary by 
Newcastle Regional Hospital Board. Plans 
are by Edgar (.he Board’s Divisional 
Architect), R. W. Gregory and Partners, 
Pilgrim Street, Newcastle upon Tyne, have 
been appointed consulting engineers for the 
work. 

Worksop, Notts.—Sheffield Regional Hos- 
pital Board recommended ‘o appoint Frith 
and Taylor, Newcastle Chambers, 45 Carlton 
Road, Worksop, architects, for improvements 
to main kitchen and extension of nurses 
dining room at Victoria Hospital. 

_ Wycombe, Bucks.—R.D.C. has no objec- 
tion to C.C’s proposal for the use of land 
at Monks Risborough for the erection of a 
school. 

Yeovil, Som.—City and Town Buildings, 
Ltd., 171 Shaftesbury Avenue, London, W.C.2, 
have submitted to B.C. for planning approval, 
application of the redevelopment of the 
eastern section of Middle Street by the 
erection of shops, office blocks, supermarket, 
department store and two-storey car park, etc. 


DEMOLITION 


Birmingham.—City Council recommended 
to approve, subject to Ministry approval, 
works of demolition and site clearance in the 
central redevelopment areas. Estimated cost 
£60,000. 
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Poplar.—L.C.C. approved the acquisition, 
clearance and _ partial redevelopment of 
Malabar Sireet areas, 1, 2 and 3. Estimated 
cost £215,000. 


ELECTRICAL 


Earsham, Suffolk.—Norfolk C.C. recom. 
mended to proceed with the installaiion of a 
lift in The Elms old people’s hostel. Esti- 
mated cost £2,440. 

Manchester. — City Highways Committee 
have approved scheme for the conversion to 
vehicle actuation of traffic control signals at 
the junccions of Wilmslow Road/Barlow 
Moor Road/School Lane, Ashton New Road 
Mill Street and _ Wilmslow Road/Moseley 
Road/Wilbraham Road. 

Sheffield.—Regional Hospital Board recom- 
mended to appoint F. M. Owsneit, Lloyd 
Bank Chambers, Fawcett Street, Sunderland, 
consulting engineer for electrical services for 
provision of electricity sub-station and ring 
main at Nether Edge Hospital. : 

Smethwick, Staffs——B.C. recommended to 
proceed with scheme and obtain tenders for 
the installation of automatic traffic signals at 
Bearwood Road/Waterloo Road junciion, 


FENCING 


Ealing, Middx.—B.C, recommended to 
invite quotations from selected contractors 
for the provision of chain link fencing for 
between River Brent and Ruislip Road. Esti- 
ma.ed cost £900. 

Leamington Spa, War.—B.C. recommended 
to apply for sanction to borrow £1,200 for the 
erection of a close boarded fence along the 
council’s boundary of Glebe Farm. 


GAS AND WATER SUPPLY 


Castle Donington, Leics.—R.D.C. recom- 
mended to apply for sanction o borrow 
£39,400 for work on the Coppice Reservoir. 

Criccieth, Caerns.—U.D.C. are preparing 
scheme for the provision of a new service 
reservoir and chlorination plant for the Town. 

Cumberland. — West Cumberland Water 
Board are to carry out a water supply scheme, 
whereby extra water supplies will be drawn 
from Crummock Lake. Estimated cost 
£600,000. 

Darlington, Dur.—Tees Valley and Cleve- 
land Water Board have approved expenditure 
of £2,337 on a new silica tank to counter 
difficulties encountered at the Broken Scar 
filtration plant at Darlington. 

Dolgellau, Merioneths.—U.D.C. and R.D.C. 
are to submit to ministry for approval, plans 
prepared by C.D.C. Braine and Partners, 
consulting engineers, 26 St. Mary Street, 
Cardiff, for the construction of a joint water 
supply scheme to supply the future needs of 
Dolgellau and the Maliddach Valley. Esti- 
mated cost £300,000. 

Llanelly, Carms.—Ministry 
scheme for improving and 
Waterworks, for B.C. 


have approved 
extending the 
tenders are to be 


invited from selected contractors. Estimated 
cost £225,921. - 
Norwich.—City Council have approved 


schemes for new filters and other plant at 
the Heigham waterworks, boreholes and test 
pumping for water near Harvey Lane and 
investigations of the effect of pumping water 
from the Costessey pits into the river. Esii- 
mated cost £222,000, £10,700 and £4,450 
respectively. 

Peterborough.—R.D.C. are to postpone for 
12 months due to the economic situation, 
a scheme for the construction of a concrete 
reservoir of 100,000 gallons capacity, and 
booster station, at Castor. 

Port Talbot, Glam.—Steel Company of 
Wales, Ltd., have purchased land a: Eglwys 
Nunnydd Farm, Margam, as site for a new 
reservoir with an initial capacity of 400 
million gallons, to augment the industrial 
water supply to their s:eelworks. 

Stockport, Ches.—B.C. have approved_the 
laying of new water mains ai Councillor Lane 
housing site Cheadle and Vardon_ Bridge 
estate, Wilmslow. Estimated cost £476 and 
£1.460. 

Watford, Herts.—L. P. Mouchel and Part- 
ners, Southbank House, Black Prince Road, 
London, S.E.11, are the consulting engineers 
and have prepared plans for the foundations 
and buildings for the generating plant at the 
Waterworks. Tenders hoped to be invited 
in November for the scheme. 


HEATING AND VENTILATING 


Carlisle, Cumb. — City Council recom- 
mended to approve the replacement of four 
boilers in schools and at Eildon Lodge. Esti- 
mated cos: £1,135. 

Dorking and Horley, Surrey.—R.D.C. to 
apply for sanction to borrow £3,420 for the 
provision of hot water supply and improve- 
ments to bathrooms in 38 of the Carterdale 
Cot:ages, Capel. 

Dudley, Worcs.—B.C. recommended to 
negotiate with Perkins and Leonard, 84 
Commonside, Pensnett, Brierley Hill, for the 
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insiallation of hot water systems and con- 
version to smokeless fuel appliances in 215 
properties in the Wren’s Hill area. ‘ 

Leeds. — City Council have appointed 
Pashler and Partners, City Chambers, Infirm- 
ary Street, electrical and heating consultants 
for Hunslet Moor School, remodelling; 
Southern Divisional Fire Station, Dewsbury 
Road; “Greystones” Hostel and Aged 
Persons Hostel, Kirkstall Hill. : 

City Council recommended to procced with 
provision of central heating at Wheatfield 
House, including additions to lighting, struc- 
tural alterations and provision of gas water 
heaters. Estimated cost £4,293. 3 

Leicester. — Sheffield Regional Hospital 
Board recommended to appoint Pick, Everard, 
Keay and Gimson, 6 Millstone Lane, Leicester, 
consulting engineers, for mechanical and 
electrical services for conversion of seven 
single rooms into two wards at Fielding 
Johnson Hospital and water storage and short 
term improvements to teaching unit at Royal 
Infirmary. a 

Lewisham.—B.C. recommended to_ invite 
tenders from selected contractors for the 
installation of an oil fired boiler plant at the 
Bell Green bath-houses. Estimated cosi 
£3,578. 

Loughborough, Leics. — Sheffield Regional 
Hospital Board recommended to appoint Pick, 
Everard, Keay and Gimson, 6 Millstone Lane, 
Leicester, consulting engineers for mechanical 
and electrical services for replacement of 
X-ray set—associated building and engineer- 
ing scheme at Loughborough General 
Hospital. 

Mansfield, Notts.—Sheffield Regional Hos- 
pital Board recommended to appoint E . 
Phillips, Son and Partners, 26 Annesley 
Grove, Nottingham, consulting engineers, for 
mechanical and electrical services for central 


heating to replace gas boiler and electric 
fires at H.M.C. offices and Crow Hill 
Rehabilitation Centre. 

Mexborough, Yorks. — Sheffield Regional 
Hospital Board recommended to appoint 
Leake and Wilson, 27 High Street, Hull, 
consulting engineers, for mechanical and 


electrical services for ventilation of operating 
theatre at Montagu Hospital. 

Newark, Notts.—Sheffield Regional Hos- 
pital Board recommended to appoint E. G. 
Phillips, Son and Partners, 26 Annesley 
Grove, Nottingham, consulting engineers for 
mechanical and electrical services for Ossing- 
ton Ward improvements at Newark Hospital. 


Nottingham.—Sheffield Regional Hospital 
Board recommended to appoint K. W. Dale 
and Partners, 9a Sackville Street, London, 


W.1, consulting engineers for mechanical and 
electrical services for water storage at City 
Hospital. 

Portsmouth.—City Council recommended 
to appoint E. Wingfield-Bowles and Partners, 
32 Old Queen Street, London, S.W.1, as 
heating consultants for the erection of 
gymnasia and changing accommodation at 
Southern Grammar School for Girls and 
H. A. Sandford and Partners, 2 Gate Street, 
London, W.C.2, as heating consultants for 
extensions to Cliffdale Secondary School. 

Scunthorpe, Lincs. — Sheffield Regional 
Hospital Board recommended to appoint 
E. G. Phillips, Son and Partners, 26 Annesley 
Grove, Nottingham, consulting engineers for 
mechanical and electrical services for venti- 
lation of main kitchen at Scunthorpe and 
District War Memorial Hospital. 

Sheffield.—Regional Hospital Board recom- 
mended to appoint R. F. Aldis, St. Marys 
Road, Long Ditton, Surrey, consulting 
engineer for mechanical and electrical services 


for part development at City General 
Hospital. 
Southampton. — B.C. recommended to 


appoint G. H. Buckle and Partners, 22 East 
Street, Southampton, as consulting engineers 
for the mechanical services at Bellemoor 
Secondary Boys’ School. 

Southwark.—B.C. recommended to apply 
for sanction to borrow £4,000 for the pro- 
vision of a hot water supply and wash hand- 
basins in an additional 25 flats. 


HOUSING SCHEMES 


Aylesbury, Bucks.—Oxford Regional Hos- 
pital Board have approved scheme for the 
Installation of a boiler plant for the isolation 
unit at Stoke Mandeville Hospital. Estimated 
cost £9,500. 

Barnet, Herts.—David Baker and Co., 94 
George Street, London, N.W.1, propose the 
erection of 20 houses off Quinta Drive, 
Arkley. Planning approval has been received. 

Basingstoke, Hants.—B.C. recommended to 
Prepare scheme and invite tenders for the 
erection of 14 flats with communal facilities 
and warden‘s accommodation at South Ham 
housing estate. 

ermondsey. — B.C, recommended _ to 
appoint W. G. Edwards and A. Avery Hall, 
75-76 Blackfriars Road, London, S.E.1, as 
quantity surveyors for the redevelopment of 
the Camilla Road housing site. 
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Berwick, Northumb.—B.C. is to build 
another 42 houses on the West Field Estate. 
During 1962, a further 50 houses will be 
built chiefly for slum dwellers. 

Bideford, Devon.—B.C. recommended to 
approve layout plans for the erection of a 
further 25 houses at Stucley Road. 

Biggleswade, Beds. — R.D.C. recommended 
to prepare 1962 housing programme, com- 
prising the erection of 60 dwellings. 

Brighton, Sussex.—B.C. recommended to 
approve scheme and invite tenders from 
selected contractors for the erection of 12 
old Peoples’ flats at the western corner of 
Woollards Playing Fields, North Moulse- 
coomb. Estimated cost £17,500. 

Town Planning Committee have approved 
outline application for the erection of 17 
houses and 17 garages, 1 shop and 1 flat 
between Garden Hill and _ Rotherfield 
Crescent, for R. Green Properties, Ltd., 21 
Chesham Road, Brighton 7. 

Burnham-on-Sea, Som. — U.D.C. recom- 
mended to approve schemes for the erection 
of a block of flats at west side of the Burn- 
ham Road/North Avenue junction and flats 
and maisonnettes off Parsons Road. 

Carlisle, Cumb.—Border Engineering Con- 
tractors, 125 Queen Street, Whitehaven, are 
to erect 24 houses and three bungalows on 
London Road Estate. 

Chertsey, Surrey.—C.C. recommended to 
approve, subject to conditions, U.D.C.’s 
scheme for the erection of one 16-storey block 
of 97 flats, 112 maisonnettes in four-storey 
blocks, 16 two-storey terrace houses and four 
one-storey aged persons’ homes between 
Station Road and Crockford Park Road, 
Addlestone. 

Chester-le-Street, Dur. — Derek Crouch, 
Ltd., Station Road, Birtley propose housing 
estate at Prebends Row, West Pelton. 

Colwyn Bay, Denbighs.—Henry Boot (Liver- 
pool), Ltd., Heyshand Road, Liverpool, 
propose the construction of an estate of 338 
dwellings at Upper Colwyn Bay former golf 
course. Estimated cost £lm. 

Croydon, Surrey.—B.C. recommended to 
approve the erection of 80 flats, 30 maison- 
nettes, 79 houses and 104 garages at College 
Green and Bedwardine Road estates. 

Town Planning Committee have approved 
plans for the erection of 61 houses and 34 
garages at Waldronhyrst Hotel and _ 28, 
Bramley Hill, for Lawdon (Builders), Ltd., 
157 Victoria Street, London, S.W.1; 70 flats 
with 35 garages and 35 garage spaces at 
252-262 South Norwood Hill, for Dorrington 
Investment Trust, Ltd., 8-10 Hallam Street, 
London, W.1. 

Cuckfield, Sussex.— Gordon Jeeves, archi- 
tect, 61 Catherine Place, London, S.W.1, has 
submitted to U.D.C. for approval, plans for 
the erection of five blocks of 40 flats at The 
Welkin, Lindfield, for Kenneth G. Holman. 

Derby.—B.C. have approved the erection 
of 12-storey blocks of flats at the Bath Street 
and Brook Street. Redevelopment areas. 


Dudley, Worcs—B.C. recommended to 
submit to Ministry for approval 1962 pro- 
gramme for 650 houses. 

Durham.—City Council have approved an 
application by Coleman, Ltd., High 
Street, Carrville, to erect 38 houses at The 
Sands. 

Ealing, Middx. — B.C. recommended to 
obtain quotations from selected contractors 
for the erection of 88 flats in two 1l-storey 
blocks and 108 dwellings in four five-storey 
blocks with 200 garages at Gurnell Grove 
development. 

East Retford, Notts.—B.C. to prepare lay- 
out plans for the erection of 36 houses at 
West Hill Estate, Ordsall. 

Eastry, Kent.—R.D.C. recommended to 
approve, subject to conditions, layout plans 
for 30 dwellings off Woodnesborough Lane, 
for L. Stevens (Contractors), Ltd., Finn, 
Kelcey and Ashenden, 19 St. Margarets 
Street, Canterbury, are the agents for the 
scheme. 

Eccles, Lancs. — B.C. recommended to 
approve plans for the erection of a three- 
storey block of flats containing 12 single 
persons dwellings on the Worsley Road (No. 
3) Area. 

Ennerdale, Cumb.—R.D.C. have approved 
plans for the erection of terraced houses at 
Bowthorn Road, Cleator Moor, for the 
Border Engineering Contractors, Ltd., 134 
Queen Street, Whitehaven. 

Esher, Surrey.—Co. Planning Committee 
recommended to approve the second and 
final stage of development of Little Heath 
Farm Estate, Oxshott, comprising the erection 
of 44 semi-detached houses, one block of 
four flats and 24 lock-up garages. 

Eton, Bucks.—C.C. are to consider planning 
application made by the R.D.C. for the 
erection of 18 dwelling houses and 20 flats 
on a section of Buffins Field, Hill Farm 
Road, Taplow. 7 

Faringdon, Berks.—R.D.C. to submit 1962 
programme to Ministry for approval, com- 
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prising the erection of 26 houses at Sandford- 
in-the-Vale, 20 at Longcot and 12 bungalows 
at Faringdon. 

Felling, Dur.—During 1962, the U-.D.C. 
proposes starting work on the erection of 96 
maisonnettes and flats in Carlisle Street; 130 
houses near Redemarsh; 30 houses north of 
Queen Victoria Street, Pelaw; and six bun- 
galows in Grange Terrace West. 

Gateshead, Dur.—Plans prepared by the 
Corporation’s Chief Architect for the erection 
of 12 bungalows in the Pottersway area; 10 
houses at Victoria Road; and 39 bungalows 
in the Causeway/Southway area. 

Grantham, Lincs.—B.C. recommended to 
approve plans for 58 houses and bungalows 
with garages at St. Vincent’s, Harrowby 
Road/Bridge End, for G. Wimpey and Co., 
Ltd., Hammersmith Grove, London, S.W.6. 

Harpenden, Herts.—C.C. are to purchase 
land on the Corner of Common Lane and 
Batford Road for the erection of police 
houses. 

Hereford.—City Council recommended to 
approve, subject to conditions, plans for 66 
dwellings and garages, Queen’s Paddock, 
between Starting Gate Inn and Holmer Hall, 
Roman Road, for Bryant Homes, Ltd. Evan 
W. Ebery and Partners, architects, 24 Words- 
worth Road, Birmingham 10. 

Keynsham, Som.—U.D.C. to invite tenders 
for the erection of a block of flats, maison- 
nettes, garages and play area at the Broad- 
lands estaie. 

Kingston-upon-Thames, Surrey. — Ministry 
to hold a public inquiry into B.C.’s plans for 
the erection of flats at Anglesea Square. 

Leamington Spa, War.—B.C. recommended 
to approve, subject to conditions, plans for a 
four-storey block of eight flats on site of 25 
Kenilworth Road, for Townsend Develop- 
ment Group, c/o 20 Queens Road, Coventry; 
17 detached houses with garages at Ancaster 
Road, for Morris and Jacombs, Ltd., 71 
Hobmoor Road, Birmingham, 10; 60 flats in 
three-storey blocks with 52 garages and eight 
scooter stores at Holly Walk/Holly Street, for 
A. C. Lloyd (Builders), Ltd., 1 Chapel Street; 
outline application for demolition of buildings 
and erection on site of 42 flats (three-storey) 
and 42 garages at Mount Vernon, 101 
Northumberland Road, for Botley Hill 
Estates, Ltd., Budbrooke Road, Warwick; 
demolition of buildings and erection on site 
of three-storey blocks of 15 flats with garages 
at 2 Guy’s Cliffe Avenue, for R. R. Evans. 

Leatherhead, Surrey.—U.D.C. to apply for 
planning permission for the erection of 108 
additional dwellings at Lilliotts Lane. 

Leeds. — City Council recommended to 
approve layout plan for the development of 
an area of land at Belle Isle Area “C” 
poomees for the erection of 13 one-bedroom 

ungalows, eight two-bedroom houses, 31 
three-bedroom houses, 12 four-bedroom 
houses, 48 four-person four-storey maison- 
nettes, 16 five-person four-storey maisonnettes 
and 94 garages and the construction of drying 
areas and stores and that the City Architect 
be authorised to _megotiate with George 
Wimpey and Co., Ltd.,.for the erection of 
48 four-person four-storey maisonnettes and 
26 garages and the construction of drying areas 
and stores as an extension to Scheme No. 918 
and quotations obtained for the erection of 
the remaining dwellings and garages. : 

City Council recommended to negotiate with 
Harlow and Milner, Ltd., for the erection of 
10 one-bedroom dwellings and four flats over 
garages on the Greenside estate. ; 

City Council recommended to approve in 
principle the erection of nine aged persons 
dwellings in the grounds of Denison Hall, 
Hanover Square. are 

Lewisham.—B.C. recommended to invite 
tenders for the erection of a two-storey block 
of 24 old peoples dwellings and a warden’s 
flat at 146-168 Crofton Park Road; approve 
the development of 36-68 Algernon Road and 
1-27 Embleton Road comprising the erection 
of 30 flats and ten garages; approve, subject 
to Ministry and L.C.C. approval, the erection 
of 204 flats and 43 garages at 1-10 Lewisham 
Park. 

Lexden and Winstree, Essex.—R.D.C. are 
to prepare revised plans for the erection of 
12 flatlets for old people at Blackberry 
Cottages estate, Stanway. 

Longbenton, Northumb.—U.D.C. are to 
erect 24 houses at Laurel Avenue, Palmers- 
ville. No tenders have yet beem invited. 

Macclesfield, Ches.—B.C. have approved in 
principle plans for the erection of three 
blocks of 11-storey flats, four blocks of four- 
storey flats, 14 shops and one public house, 
plus ene facilities at Hurdsfield Road and 
Commercial Road areas. at 

B.C. have approved, subject to conditions, 
plans for the erection of a block of 27 flats 
and garages at Manchester Road, for R. J. 
and J. Willan, Ltd., 2 Brooklands Road, Sale 
and 39 houses at Marlborough Drive, Tyther- 
ington, for George Wimpey and Co., Ltd., 
London, W.6. 
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Manchester.—City Council to negotiate 
with Roy and Partners, Ltd., Salford, for 
erection of 203 dwellings at Hattersley; W. J 
Simms, Sons and Cooke, Ltd., Nottingham, 
for 474 dwellings at Heywood and George 
Wimpey and Co., Ltd., Hayes, Middx., for 58 
dwel - (12-storey block) at Fairbourne 
Road, venshulme. 

Middlesbrough, Yorks.—Tenders are to be 
invited later this year by the B.C. for the 
erection of 91 old people’s houses at Berwick 
Halls, Pallister Park, and Dunstable Road. 

J. G. L. Poulson, 54 Albert Road, has pre- 


pared plans for 50 bungalows at Tollesby 
Road, for A. E. Gray and Son, Ltd., Tynedale 
Street, Stockton-on-Tees; plans have been 


approved for the erection of two shops and 
flats at Acklam Road for Shannon (Con- 
tractors), Ltd., 44 Marsh Road; B.C. have 
preparied plans for 41 houses, 16 flats and 
54 garages at Dunstable Road. Contracts will 
be let shortly. 

Morley, Yorks. — B.C. recommended to 
approve plans for erection of 58 semi- 
detached houses at Reedsdale Gardens, 
Gildersome, for G. H. D. Reid and Sons 
(Leeds), Ltd., 3 Vesper Lane, Leeds, 5. 

Newcastle upon Tyne.—Subject to Ministry 
consent, William Leech, Ltd., St. James 
Street, Newcastle upon Tyne propose the 
erection of blocks of flats at Benwell. The 
plans include one eight-storey block and two 
three-storey blocks with 125 housing units. 
The scheme, although approved by the 
planning authorities, does not conform to the 
town plan, and Ministry sanction is also 
necessary. Estimated cost £250,000. 

Northfleet, Kent.—U.D.C. to submit 1962 
housing programme to Ministry for approval, 
comprising the erection of 90 dwellings. 

Norton-Radstock, Som. — Ministry have 
approved the inclusion of the proposed 32 
dwellings at the Hillside Avenue site, Mid- 
somer Norton in the 1961 programme for 
U.D.C. 

Nuneaton, War.—B.C. recommended to 
submit to Ministry for approval 1962 housing 
programme of 136 dwellings; prepare scheme 
for old people’s dwellings at Bridge Street, 
Coton. 

B.C. recommended to approve amended 
plan for eight houses, 57 bungalows and 
garages off Hickman Road, Galley Common, 
for D. G. Lewis (Birmingham), Ltd., 230 
Yardley Road, Acocks Green, Birmingham, 27. 

Ormskirk, Lancs.—U.D.C. to invite tenders 
in 1962 for erection of about 70 houses. 

Oswaldtwistle, Lancs. — U.D.C. recom- 
mended to approve plans for four pairs of 
three bedroom semi-detached bungalows and 
12 pairs of two bedroom bungalows in Haw- 
thonn Avenue, Edinburgh Drive and Queen’s 
Drive. 

Paddington. — B.C. recommended to 
appoint Andrew Roberts and Partners, 17 
Cromwell Place, London, S.W.7, as_ the 
quantity surveyors for the Westbourne Park 
Road housing scheme. 

Penzance, Corn-—B.C. to apply for sanction 
to borrow £23,859 for the erection of 10 
houses on sites at Treban Road and Mount 
Prospect, Princess Royal estate, Alverton, to 
be occupied by employees of the Lawrence 
Tool Gauge and Precision Engineering Co., 
Ltd. 

Peterborough.—City Council recommended 
to prepare scheme for flats at rear of 47/49 
Chaucer Road. 

Plymouth, Devon.—City Council recom- 
mended to prepare detailed plans and obtain 
tenders for the redevelopment of Tamerton 


Foliot Village to provide accommodation 
for about 1,000 additional people in the 
village. 

Portsmouth. — City Council recommended 


to appoint F. J. Samuely and Partners, 231 
Gower Street, London, N.W.1, as consulting 
engineers for soil exploration in connection 
with the Butcher Street multi-storey flats and 
multi-storey development within the area of 
the Church Street 2 C.P.O. 

Pudsey, Yorks.—B.C. to apply for sanciion 
to borrow £74,100 for erection of 39 old 
people’s dwellings with warden’s quarters and 
community centre at “ Brookleigh,” Rodley 
Lane, Calverley. 

Richmond, Yorks.—R.D.C. to seek sites at 
Gilling for the erection of 20 bungalows and 
20 houses. 

Rochdale, Lancs.—B.C. recommended to 
prepare scheme for the erection of blocks of 
flats at Melbourne Road, to complete the 
development of the Kirholt Estate. 

St. Albans, Herts.—City Council have pre- 
pared layout plans for the erection of 80 
flats and 73 garages at Lemsford Road. 

Sedgefield, Dur.—Plans have been prepared 
by Fennell and Baddiley, Bridge End Cham- 
bers, Chester-le-Street, for the erection of 26 
houses at Ferryhill, for Turnbull, Son and 
Parkinson, Station Road, Chester-le-Streei. 

Southampton. — B.C. recommended to 
approve layout of 91 dwellings, 10 shops and 
31 garages at Harefield (section 2), contracts 
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B.249 and B.369, and one block of flats and 
six garages adjoining 444 Winchester Road, 
contract B.361. 

Stepney. — B.C. recommended to appoint 
Harris and Porter, 3 Robert Street, London, 
W.C.2, as quantity surveyors for the erection 
of three cottages at Lindley Street in the 
Sidney Street scheme. Estimated cost £10,000. 

Stoekton-on-Tees, Dur.—T. H. Turnbull, 
Scarborough Sireet, West Hartlepool prepared 
plans for houses at Hart Village, for J. Barker 
and Son. 

Stoke Newington.—B.C. recommended to 
appoint Howes and Jackman, 1 Verulam 
Buildings, Gray’s Inn, London, W.C.1, as the 
architects, and E Harris and Partners, 
Lynton House, Tavistock Square, London, 
W.C.1, as the quantity surveyors, for two 
blocks of 52 dwellings at Milton Grove site, 
and for 44 dwellings at Stamford Hill site. 

Swadlincote, Derbys.—C.C. have approved 
U.D.C.’s application to use land at Church 
Street for residential purposes. 

Teifside, Cards.—District Planning Commit- 
tee have approved schemes for the erection of 
12 R.A.F. married officer’s quarters at Crug 
Gwyn, Blaenanerch and 25 married airmen’s 
quarters at Parcllyn, Aberporth, for the Air 
Ministry. 

Tonbridge, Kent.—C.C, have approved out- 
line application for the development of a 
residential estate at Coldblows Farm, 
Higham Lane, for Cooper Estates, Ltd., 
Wilmington House, Church Hill, Wilmington, 
Dartford. 

Tottenham, Middx.—B.C. recommended to 
approve sketch plans for the erection of 408 
dwellings comprising 17-storey blocks (A to 
B) and eight and four-storey maisonnettes 
(blocks C, D and E), at Albert Road, Rich- 
mond Road housing redevelopment scheme. 

Twickenham, Middx.—B.C. have approved 
in principle a plan to purchase the former 
Mall School at 1 Ferry Road, Tedding:on, for 
conversion into 14 old people's flats. 

B.C. are to purchase, subject to Ministry 
approval site at 26 Park Road, Teddington, 
for the erection of a block of old people's 
dwellings. 

Tynemouth, Northumb.—Plans have been 
approved for extending the Marden Farm 
Estate for John T. Bell and Sons, Market 
Street Chambers, Newcastle upon Tyne. 

Tynemouth, Northumb.—B.C. have pre- 
pared plans for the erection of 47 housing 
units near Preston Village. 

Walton and Weybridge, Surrey.—U.D.C. 
recommended to proceed with scheme for the 
erection of 205 houses at Walton. 

Watford, Herts.—R.D.C. propose the erec- 
tion of six flats at Breakspear Road, Abbois 
Langley. Estimated cost £13,300. 

Wednesbury, Staffs.—B.C. to invite John 
Laing and Son, Ltd., George Wimpey and 
Co., Ltd., and Wates, Ltd., to submit an 
outline scheme for the redevelopment of the 
Cross Street area. 

Town Planning Committee have approved, 
subject to conditions, plans for 121 houses 
at Park Hill, for Gilbert and West Bros., Ltd., 
75 Spring Hill, Birmingham. 

Whitby, Yorks.—R.D.C. seeking loan sanc- 
tion for £15,308 for the erection of nine 
bungalows and three houses at Hinderwell 
and Staithes. 

Wigan, Lancs.—Housing Committee have 
approved in principle the erection of four 
five-storey blocks of flats and maisonnettes at 
Dumbarton Road; B.C. to erect a further 47 
houses for sale at Tunstall Lane, Pemberton. 

Wimbledon, Surrey.—C.C. recommended to 
approve B.C.’s plan for the erection of a 
three-storey block of nine flats with garages 
and storage sheds at South Park Road. 

Woodstock, Oxon.—B.C. have approved 
plans for the erection of 11 flats and six 
garages at the Cockpit factory site. 


MISCELLANEOUS 


Kidderminster, Worcs.—B.C. recommended 
to approve in principle the provision of a 
refuse destructor at Hoobrook. 


PLAYING FIELDS, PARKS, ETC. 


Brighton, Sussex.—B.C. recommended to 
approve the landscaping of the open space 
at Warren Road, Woodingdean and soiling, 
seeding and planting, eic., at Bevendean Park. 
Estimated cost £1,995 and £2,000 respectively. 

Buxton, Derbys.—B.C. recommended to 
approve in principle scheme for the layout 
of various playing facilities at Temple Fields. 
Estimated cost £13,500. 

Crawley, Sussex.—U.D.C. have approved in 
principle, scheme for the construction of a 
sports arena at Three Bridges Road. 

Dudley, Worcs.—B.C. recommended to 
submit to M.E. for approval, schemes for 
playing fields for the Holly Hall Secondary 
School and at Bagley’s Lane. 

Shoreditch.—L.C.C. approved a _ scheme 
for laying out the first stage of a public open 
nee New North Road. Estimated cost 
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Watford, Herts.—B.C, recommended to 
approve plans for the layout of Radlett Roaq 
playing fields. Estimated cost £20,500. 


RIVER AND FLOOD PREVENTION 
WORKS 


Bideford, Devon.—B.C. recommended to 
proceed immediately with scheme to provide 
a pumping station to relieve flooding in the 
Chanters Lane area. Estimated cost £2,500, 

Lancaster.—City Council have applied to 
the Ministry for permission to proceed with 
scheme for prevention of flooding in the 
Bowerham and Bruton Road areas. Estimated 
cost £95,500. 


ROADS, BRIDGES AND SITE WORKS 


Ashton-under-Lyne, Lancs. — B.C. recom. 
mended to authorise the Borough Surveyor 
to submit to the Lancs. C.C. scheme for 
improvements at the Henry Square-Stamford 
Street-Old Street junction. Estimated cost 
£2,400. 

Birmingham.—City Council recommended 
to approve, subject to Ministry approval, 
schemes for widening of High Street, City, 
estimated cost £162,000; reconstruction of 
Beeches Road between Thornbridge Avenue 
and Wingfield Road, Perry Bar, £9,500; im- 
provement of Frankley Beeches Road, North- 
field, £27,420; reconstruction Aldridge Road, 
Perry Bar, between College Road and Ques. 
lett Road (including the reconstruction of the 
bridge over the Tame Valley Canal), £259,000; 
widening and reconstruction of Genners Lane 
and part of Merritts Hill, Bartley Green, 
£42,000; _ widening of Bell Hill, Shenley 
Lane and Barnes Hill, £260,000; provision of 
car parks within the Highgate redevelopment 
area in units 409, 415 and 427, £4,960, £2,875 
and £3,890 respectively; car park at corner 
of Richards Street and Adams Street in unit 
39, Nechells Green, £4,800. 

Blackburn, Lancs.—B.C. recommended to 
approve the making up of the roadway from 
Bank Hey Lane South to a point on the 
trunk road opposite the Cemetery Gates, 
Estimated cost £1,000. 

Brancaster, Norfolk. — C.C. recommended 
to approve, for submission to M.T., scheme 
for the improvement of the double bend along 
the trunk road A.149. 

Brighton, Sussex.—B.C. recommended to 
approve layout plans and apply for sanction 
to borrow £44,500 for the provision of a 
cemetery south of Warren Road, Wooding- 
dean, and carry out the road works, excluding 
final surfacing, by direct labour; apply to 
Ministry for grant aid and loan sanction for 
the widening of Edward Street between 
Pavilion Parade and Upper Rock Gardens, 
Estimated cost £153,620. 

Cardiff.—City Council recommended to 
approve and submit to M.T. for approval, 
preliminary designs for the additional seven 
bridges to be included in the Eastern Avenue 
scheme. 

Downham Market, Norfolk.—C.C. are pre- 
paring scheme for the construction of a 
bridge to carry the trunk road A.1122 over 
the River Ouse. 

Dudley, Worcs.—B.C. recommended to 
prepare scheme for roads and sewers for 120 
dwellings at Sledmere estate. 

Ealing, Middx.—B.C. recommended to 
include in the 1962 programme scheme for 
the provision of a footbridge over canal at 


Oldfield Lane. Estimated cost £1,350. 
Esher, Surrey. —U.D.C. have approved 
revised scheme for the development of 


ae High Street to Riverhill and Leigh 
oad. 

Gateshead, Dur.—Borough Surveyor to be 
authorised to carry out extensive repairs to 
the foundations and surfacing of Durham 
Road (A.1) between Belle Vue Bank and 
Chowdene Bank. Estimated cost £6,000. 

Grantham, Lincs.—B.C. recommended to 
approve plans for making-up of Bridge End 
Grove; preliminary approval for an improve- 
ment scheme at junction of Watergate and 
Vine Street. 

Harrow, Middx.— B.C. have approved a 
scheme for the improvement of est End 


Lane, Pinner, from Cuckoo Hill Road to 
High View. 
Harrow, Middx.—C.C. recommended to 


approve the repair of the playground at St. 
Anselm’s R.C, Primary School. Estimated 
cost £1,875. 

Harwich, Essex.—B.C. recommended to 
apply for sanction to borrow £7,550 for the 
widening and reconstruction of the roads and 
footpaths surrounding Area No. 1, Harwich, 
comprising part of King’s Quay Street, Market 
Street, King’s Head Street and St. Austins 
Lane, together with a surface water sewer to 
be constructed in part of King’s Head Street, 
Market Street, and King’s Quay Street. 

Hereford.—City Council recommended to 
approve scheme for improvement of the Ross 
Road/Hillside junction. 
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Hertfordshire.—M.T. have prepared scheme 
for widening parts of the Watford-Tring Road 
into a trunk road. 

Hockering, Norfolk. — C.C. recommended 
to accept M.T.’s invitation to prepare plans 
and improve-Church Bends, trunk road A.47. 

Hunstanton, Norfolk. — C.C. recommended 
to approve scheme for the construction of an 
access road between Redgate Hill, A.149 and 
the South Beach. 

Ingoldisthorpe, Norfolk. — C.C. recom- 
mended to approve scheme for the improve- 
ment of the junction of Manor Road and the 
trunk road A.149. 

Kidderminster, Worcs.—B.C. recommended 
to apply to M.T. for permission to transfer the 
£248,000 grant to enable the construction of 
the section of the inner ring road from Mill 
Street to Blackwell Street to be proceeded 
with before all other sections; approve plans 
for making-up Nursery Grove and scheme for 
improvement of Wilden Lane. 

King’s Lynn, Norfolk.—C.C. recommended 
to approve, for submission to M.T., scheme 
for the improvement of the junction of Queen 
Mary Road and the trunk rdad A.149 near 
Gaywood Clock. Estimated cost £2,000. 

Lambeth.—B.C. recommended to approve 
road improvements at the junction of Aker- 
man Road and Wiltshire Road. Estimated 
cost £2,500. . 

Leeds.—City Council recommended to 
approve the construction of traffic islands in 
York Road at the inter-sections with Hare- 
hills Lane, Gipton Approach and Selby Road 
and central reservation works. Estimated 
cost £6,200; to construct a footpath in 
Sandhill Lane, £750; improvement works at 
junction of Dewsbury Road and Millshaw 
Road, £3,400; lowering the carriageway in 
Whitehall Road under the railway bridge near 
Wood Lane to provide increased headroom 
of 16ft. 6in. and for the improvement of 
the junction of Whitehall Road and Wood 
Lane near the premises of Dunlop and Ranken 
Limited at the total estimated cost of £7,730. 
. City Council recommended to approve 
plans, etc., for the construction of the first 
stage of the Inner Ring Road from Westgate 
roundabout to Claypit Lane. First stage is 
estimated to cost £lm, and rank for a 75 per 
cent. Government grant. 

City Council recommended to apply for 
sanction to borrow £5,500 for construction of 
forecourts, an approach road and garage site 
at the shopping parade at Iveson Approach. 

Loughborough, Leics.—B.C. recommended 
to approve plans and apply for sanction to 
borrow £11,000 for the improvement of 
Knightthorpe Road (part). 

Malden and Coombe, Surrey.—B.C. have 
approved plans prepared by the divisional 
road engineer for the construction on the 
Malden stretch of the Kingston-by-Pass, of 
pedestrian subways opposite Cambridge 
Avenue and Keswick Avenue and adjacent to 
the railway bridge at Raynes Park and a 
temporary footbridge near Grasmere Avenue. 

Malden and Coombe, Surrey.—B.C. have 
approved for inclusion in the 1961-62 pro- 
gramme, schemes for the reconstruction of 
Worcester Park railway bridge and the pro- 
vision of a car park at Blagdon Road. 

Manchester. — City Highways Committee 
have approved the widening of the carriage- 
way of Wilmslow Road, between Rusholme 
Grove and Moss Lane East, and proposal for 
the installation of two refuge islands in this 
length of Wilmslow Road to be submitted to 
the M.T. for grant approval in the year 
1962-63. 

City Highways Committee have approved 
following schemes, each estimated to cost 
less than £10,000—provision of pedestrian 
footbridge in Altrincham Road near its 
junction with Brownley Road: widening of 
Gorton Lane and Belle Vue Street, Gorton 
from Gorton Road to Clifford Street with 
provision of refuge island; widening of 
Palatine Road from Kenworthy Lane to Hey- 
tidge Drive with provision of refuge island: 
provision of refuge island in London Road 
near Buxworth Street, and footpath improve- 
men in Fog Lane, Didsbury, mear Clayton 
Avenue. 

Margate, Kent. — B.C. recommended to 
approve and submit to C.C. for aporoval, 
detailed plans for the improvement of Canter- 
bury Road, Stage II, between King Ethelbert 
School and Brooksend, Birchington. 

Nuneaton, War.—B.C. recommended to 
approve scheme for improvement of Higham 
Lane/Hinckley Road junction. Estimated 
cost £2.700. 

Peterborough.—City Council have approved 
scheme for repairing footpath on south side 
of Queens Walk. Estimated cost £1,200. 

Portsmouth.—City Council recommended 
to approve scheme and apply for sanction to 

rrow £12,300 for the widening and 
Strengthening of Norway Road, prepare 
scheme for the provision of roads and sewers 
at Sharpes copse. 

Shoreditch.—B.C. recommended to have 
detailed proposals prepared by the Borough 
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Engineer for improvemenis to Pitfield Street, 
at the junctions of Whitmore Road and 
Buckland Street-Mintern Street. Estimated 
costs £9,000 and £5,000 respectively. 

Stockport, Ches.—B.C. have approved stage 
I of the Brinnington Road improvement 
scheme. Estimated cost £23,600. 

Sunderland, Dur.—B.C. have approved in 
principle third stage of the reconstruction 
and widening scheme for North Hylton Road. 
Estimated cost £100,300. 

Watford Herts.—B.C. recommended to 
submit to Ministry for approval, schemes for 
the completion of roads and sewer works at 
Holywell industria] estate. Estimated cost 
£22,446. 

Withernsea, Yorks.—U.D.C. have approved 
a scheme for the reconstruction and repair of 
Pier Road. Estimated cost over £2,000. 

Wortwell, Norfolk. — C.C. recommended to 
approve scheme for the construction of a 
two span bridge on the B.1062 to alleviate 
flooding near Homersfield Bridge. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 
Birmingham.—Ciiy Council recommended 
to approve, subject to Ministry approval, 
scheme for reconstruction of the Edgbaston 
outfall sewer between Wheeleys Road and 

Carpenter Road. Estimated cost £11,000. 

Bridge-Blean, Kent.—R.D.C. to prepare the 
Adisham sewerage and sewage disposal 
scheme and invite tenders in due course. 
estimated cost £73,000. 

Brighouse, Yorks.— B.C. to replace the 
sewer from St. Giles’s Road via Wakefield 
Road, The Stray, and Leeds Road to The 
Avenue, Lightcliffe. Estimated cost £13,553. 

Chester.—City Council recommended to 
prepare detailed plans and obtain tenders for 
the construction of a main drainage scheme 
to relieve flooding in the Saltney and Lache 
areas and to serve prospective development 
on the south east side of the City. Estimated 
cost £83,000. 

Dawlish, Devon.—U.D.C. are to apply for 
sanction to borrow £209,000 for the proposed 
sewerage scheme for the northern part of the 
town. 

Dewsbury, Yorks.—B.C. recommended to 
apply for sanction to borrow £70,327 for 
recirculation scheme at Mitchell Laithes 
sewage disposal works. 

Ealing, Middx. — B.C. recommended to 
approve the construction of a new culvert to 
relief flooding at Greenford industrial estate. 
Estimated cost £3,100. 

B.C. recommended to invite tenders from 
selected contractors for the reconstruction of 
sewer at Ellers Road. 

B.C. recommended to invite tenders for the 
culverting of the water course through 
Belvue Park extension. Estimated cost £3,500. 

Eton, Bucks.—R.D.C. have approved in 
principle, subject to Ministry approval, main 
drainage scheme for Taplow, Dorney and 
Burham, comprising the laying of nine miles 
of sewers and the construction of nine pump- 
ing stations, all discharging to the existing 


sewage disposal works at Burnham. Esti- 
mated cost £410,000. 
Grantham, Lincs.—B.C. recommended to 


prepare scheme for alleviation of flooding in 
Albert Street. 

Leatherhead, Surrey. — U.D.C. have ap- 
pointed John Taylor and Sons, consulting 
engineers, Artillery House, Artillery Row, 
Londion. S.W.1, ito investigate the sewage 
system for Leatherhead and Ashtead and the 
Fetcham pumping station and rising main. 

Leeds. — City Council recommended to 
approve the construction of a surface water 
sewer in Green Lane. Cookridge. Estimated 
cost £3,250, and proceed with drainage 
svstem and tarmac surfacing at Monkbridge 
Yard. £1,500. 

Millom, Cumb.—R.D.C. to submit to 
Ministry for approval sewerage scheme’ for 
Drigg and Holmrook. Estimated cost £26,000. 

Newcastle upon Tyne. — City Engineer 
recommended to proceed with scheme for the 
construction of a drain to the Denton Valley 
main sewer to relieve flooding at Denton 
Dene South. Estimated cost £1.375. 

Rainham, Kent.—Rochester, Chatham and 
Gillingham Joint Sewerage Board have pre- 
pared scheme and have applied for sanction to 
borrow £34m. for the extension of the trunk 
sewer and sewage works. 

Romford, Essex.—B.C. recommended to sub- 
mit to Ministrv for approval and loan sanction 
schemes for the construction of an overflow 
pipe from the watercourse in Taunton Road 
to Paines Brook in order to lessen the risk 
of flooding in the Taunton Road area, esti- 
mated cost £39,000 and provision of surface 
water sewers, etc., to relieve flooding in the 
vincinity of Lodge Lane, £5,350: prepare 
detailed scheme for provision of a new 
surface water sewer at Rush Green Road. 

Rugby, War.—B.C. recommended to apovly 
for sanction to borrow £12,000 for replacing 
the media in four filter beds at the main 
sewage works. 
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Salford, Lancs.—City Council recommended 
to apply for sanction to borrow £3,000 for 
further repairs to section of sewer between 
the Manchester Racecourse offices and 
Cromwell Road. ; 

Washington, Dur.—U.D.C. have submitted 
to the Ministry for further consideration a 
sewage disposal scheme. The Council’s con- 
sulting engineers are D. Balfour and Sons, 
145 Pilgrim Street, Newcastle upon Tyne. 
Estimated cost £375,000. 

West Lancashire. —R.D.C. have approved 
for submission to the Mimisiry sewerage 
schemes for Tarleton and Hesketh Bank. 
Estimated cost £449,000. 

Whitstable, Kent.—U.D.C. to submit to 
Ministry for approval, first phase of main 
drainage scheme for Tankerton cliffs. Esti- 
mated cost £26,200. 

Woking, Surrey.—U.D.C. are considering 
scheme for the extension of Wisley sewage 
works. Estimated cost £210,000. 


STREET LIGHTING 


Barrow-in-Furness, Lancs.— B.C. recom- 
mended to apply for sanction to borrow 
£4,900 for installation of street lighting on 
newly developed estates. 

Basingstoke, Hants.—B.C. recommended to 
defer for six months tenders for the comple- 
tion of the street lighting programme for 
Kingsclere Road. 

Blyth, Northumb.—B.C. is to borrow 
£22,480 for the first stage of converting 
lighting in side streets from gas to electricity. 

Heywood, Lancs.—B.C. recommended to 
apply for sanction to borrow £4,000 for the 
relighting of Peel Lane estate, phase I. 

Nuneaton, War.—B.C. recommended to 
approve scheme for relighting certain sub- 
standard areas. Estimated cost £12,270. 

Tenby, Pembs. — B.C. recommended to 
approve scheme for improvements to street 
lighting in the borough. Estimated cost 
Welwyn, Herts.—M.T. has granted prelimin- 
ary approval to the parish council’s proposed 
street lighting improvement scheme for a 
mile stretch of the Great North Road from 
Canonsfield Road, Welwyn, to Woolmer 
Green. Estimated cost £3,000. 





CONTRACTS 


Full details of the Contracts marked * 
will be found in our Advertisement Columns. 
BUILDING AND DECORATING 
(See also Housing Schemes) 


Aberdeen.—Execution of works and the 
supply of materials required in connection 
with the modernisation of Aberdeen Grammar 
School for City Council: (1) Excavator, con- 
crete, mason and brick, etc., works; (2) rein- 
forced and prestressed concrete works; (3) 
carpenter and joiner work; (4) steel window 
installation; (5) asphalt work; (6) plaster and 
cement work; (7) plumber work; (8) heating 
engineer work; (9) electrical engineer work; 
(10) glazier and painter work; (11) terrazzo 
work; (12) flooring; (13) door ironmongery 
and furniture; (14) blacksmith work; (15) fit- 
tings and furnishings. Documents from 
J. A. O. Allan, Ross and Allan, architects, 
10 Bon-Accord Square, Aberdeen. 

Altrincham, Ches.—External painting of 91 
houses at Grange estate, for B.C. Documents 
from the Borough Surveyor, Town Hall, Al- 
trincham. Tenders by Nov. 6. 

Amesbury, Wilts.— Group of old people’s 
dwellings, comprising 11 dwellings, com- 
munal room with warden’s flat over, guest 
bedroom, laundry store, and site works at 
Durrington, for R.D.C. Applications to 
Bothams and Brown, architects, 32 Chipper 
Lane, Salisbury, by Nov. 9. Deposit £2 2s., 
payable to R.D.C. 

Antrim.—Construction of primary school, 
Newlands. Magheramorne, for C.C. Documents 
from Ogilby and M’Cutcheon, quantity sur- 
veyors, 9 Upper Crescent, University Road, 
Belast 7. Deposit £5. Tenders by November 9. 

Ballymena, Antrim.—Sundry alterations to 
Braid Valley Hospital for the Mid-Antrim 
Hospitals Management Committee. Particulars 
from the Secretary, Mid-Antrim Hospitals 
Management Committee, Braid Valley Hos- 
a Ballymena. Deposit £3 3s. Tenders by 

ov. 

Barrow-in-Furness, Lancs.—Erection of ex- 
tension to transport depot on a site behind the 
existing depot, in Hindvool Road, for B.C. 
Documents from J. N. Flitcroft. borough en- 
gineer and survevor. Town Hall, Barrow-in- 
Furness. Deposit £2 2s. Tenders by November 
0 


Belfast.—Complete plumbing installation at 
proposed diagnostic centre and caretaker’s 
residence at Greenwood House. Unper New- 
townards Road, for City Council. Documents 
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from City Architect’s Department, 40 
nary Street, Belfast 1. Tenders by Novem- 

er ° 

Belfast.—Site investigation work for pro- 
posed new abattoir near Duncrue Street, for 
City Council. The work to include the sink- 
ing of bore holes and trial pits and the carry- 
ing out of surface loading tests. Documents 
from R. Gillen, consulting engineer 40 Victoria 
Square, Belfast 1. Tenders by November 8. 

*Birmingham.—Police Training College at 
Pershore Road for City Council. Applications 
by Nov. 10. 

Blackpool, Lancs.—Erection of anchors- 
holme branch library to be commenced at an 
early date and completed in 28 weeks, for 
B.C. Documents from Borough Surveyor, P.O. 
Box 17, Blackpool. Deposit £2, Tenders by 
October 31. 

Boldon, Dur.—Erection of 36 brick garages 
on Council housing estates, for U.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, East Boldon. Tenders by 
November 14. 

Bournemouth, Hants.—Provision of new 
cloakrooms and sanitary accommodation at 
Malmesbury Park C.P. School, Malmesbury 
Park Road, and Pokesdown C.P. School, 
Livingstone Road, for B.C. Documents from 
the Borough Architect’s Office, Room 106 
Town Hall, Bournemouth, Deposit £2 2s. each 
contract. Tenders by November 10. 


Bournemouth, Hants.—Internal and external 
redecorations at one or more of the following 
schools, for B.C.: Internal redecorations (Con- 
tract P.71) South Kinson Junior School; (P.76) 
St. Andrew’s School; (P.77) St. Walburga’s 
School. Internal and external redecorations 
(P.67) East Howe Junior School; (S.50) East 
Howe Secondary School; (S.51) Oakmead 
School for Boys; (S.5?) Summerbee Secondary 
School. The above work may be carried out 
during term time subject to satisfactory 
arrangements being made with the Borough 
Architect. Documents from the Borough Archi- 
tect, Room 106, Town Hall, Bournemouth. 
Tenders by November 10. | ¥ 

Braunstone, Leics.— Painting of approxi- 
mately 200 cast-iron street lamp standards 
two coats of rust-resisting paint for Parish 
Council. Quotations should be on_ basis 
of cost per lamp, and should give earliest 


date of commencement. Tenders to the 
Clerk, 31 Narborough Road South, Braun- 
Stone, Leics. 

Bridlington, Yorks.—Erection of deck 
chair store and shelter on North Marine 


Promenade for B.C. Documents from the 
Borough Engineer, Town Hall, Bridlington. 
Deposit £2 2s. Tenders by Nov. 10. 

Bury, Lancs.—Internal decoration of four 
school kitchens for B.C. Documents from 
Borough Engineer, Town Hall, Bury. Tenders 
by Nov. 4. 

Cambridgeshire.—Erecition of a _ primary 
school at Childerley Gate, comprising three 
classrooms, staff room, cloaks and lavatories, 
scullery and stores, etc., for C.C. Apply to 
the County Architect, Shire Hall, Cambridge, 
by October 30. wt a ; 

Chanctonbury, Sussex.—R.D.C. invite appli- 
cations from the following classes of firms for 
registration on a proposed list of selected con- 
tractors who would, when accepted for regis- 
tration, be given an opportunity to tender in 
appropriate cases for any future Council pro- 
jects of the categories described: (1) Builders 
for house construction; (2) builders for house 
maintenance; (3) civil engineering contractors 
capable of carrying out village sewerage and/ 
or sewage disposal schemes; (4) civil engineer- 
ing contractors capable of the estate develop- 
ment on housing sites; (5) small general con- 
tractors for minor engineering works; (6) 
decorators and painting contractors for exter- 
nal painting of Council dwellings. Applications 
with full details of general experience and 
schemes carried out to H. N. Best, clerk of 
the Council, Council Offices, Storrington, Pul- 
borough, by November 30 

Coleraine, Londonderry. — Erection of a 
sports pavilion at the playing fields, Ballycastle 
Road, as follows, for B.C.: (a) Main building 
contract; (b) plumbing and sanitary fittings 
sub-contract; (c) electrical wiring and fittings 
sub-contract. Documents from Dalzell and 
Campbell, The Diamond, Coleraine. Deposit 
£3 3s., each contract. Tenders by. Nov. 6 

Daventry, Northants.—Installation of hot 
water supply systems and incidental work to 
16 houses at Weedon Bec, for R.D.C. Docu- 
ments from the Council’s Surveyor, Council 
Offices, Church Walk, Daventry. Tenders by 
November 6 

Durham.—Prefabrication and erection of a 
demountable classroom at Durham St, Mar- 
garet’s C.E. (Controlled) School, for C.C. 
Applications to the County Architect, South 
Street, Durham, by November 1. 

Essex.—Erection of children’s home, 
Lawton Road. Loughton, for C.C. The work 
will be in traditional construction. Estimated 
cost £9,000. Applications to H. Conolly, 
county. architect, County Hall, Chelmsford, 
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by Oct. 8. Contractors selected will be pro- 
vided with bills of quantities which are 
epee to be available about late November, 

ol. 

_ East Barnet, Herts.—Contract 942. Installa- 
tion. of 56 sinks and 132 washbasins in houses 
on Conyers Park estate, for U.D.C. Documents 
from Housing Manager, 42 Lytton Road, New 
Barnet..Deposit £1 1s. Tenders by November 6. 

East Riding.—Erection of a three-Bay fire 
station, garages and drill tower at Driffield, 
for C.C, Documents from the County Archi- 
tect, County Hall, Beverley. Deposit £2, 
cheques payable to Council. Tenders by 
November 14. 

East Riding.—Repairs to the parapet walls 
of Kexby Bridge in natural stone for C.C. 
Documents from County Surveyor, County 
Hall, Beverley. Tenders by Nov. 6. 


Ely, Cambs.—Construction of 33 garages 
together with road and drainage works on 
St. John’s Road garage site for U.D.C. Docu- 
ments from the office of the Engineer and 
Surveyor, Lynn Road, Ely. Deposit £2 2s. 
Tenders by Nov. 20. 

Essex.—Builders’ work in connection with 
the installation of a passenger lift in the hostel 
for elderly persons “Huskards,” Ingatestone, 
for C.C, The estimated cost of the contract 
is £3,750. Applications to H. Conolly, county 
architect, County Hall, Chelmsford, by Octo- 
ber 28. 

Flintshire.—Building work in connection 
with installation of a passenger lift at The 
Lawn, Russell Road, Rhyl, for C.C. Docu- 
ments from R. W. Harvey, county architect, 
Llwynegrin, Mold. Deposit £1 Is. (cheques 
payable to Council). Tenders by Nov. 7. 

Helston, Corn.—Works of improvement to 
be carried out to one cottage for B.C. Docu- 
ments from the Borough Surveyor, The Guild- 
hall, Helston. Tenders by November 7. 

Holywood, Down.—Following for U.D.C.: 
(a) Electrical installation, and (b) plumbing 
work, in connection with proposed sports 
pavilion at Seapark recreation grounds. Docu- 
ments from Town Surveyor, Council Offices, 
Holywood. Tenders by Nov. 13. 

*Huddersfield, Yorks.— County secondary 
school for B.C. Applications by Oct. 31. 
Tenders by Dec. 18. 

Huntingdonshire. — Adaptations, including 
the insertion of a new floor, to provide addi- 
tional storage accommodation at the County 
Offices, Huntingdon, for C.C. Documents from 
the Deputy County Architect, County Build- 
ings, Huntingdon. Tenders by November 1. 

*Ilford, Essex.—Extensions to sports pavilion 
for B.C. Deposit £2 2s. Tenders by Nov. 28. 

Leicestershire.—Erection of nurse’s house, 
Smith Crescent, Coalville, for B.C. Applica- 
tions to County Architect, 123 London Road, 
Leicester, by Nov. 1. Deposit £2 2s. Tenders 
by Nov. 20. 

Leicestershire.—Erection of a teaching block 
at Kirkby Muxloe County School, for C.C. 
Submit names to County Architect, 123 Lon- 
don Road, Leicester, by October 30. Tenders 
by December 4. 

Lindsey.—Exterior decorations of various 
schools throughout the county of Lindsey. to 
be carried out during 1962, for C.C. Applica- 
tions to County Architect, County Offices, 
Lincoln, stating the district or districts in 
which interested, by Nov. 10. 

Liskeard, Cornwall. — Improvements to 

council houses, 1 and 2 Holland Road, 
No-Man’s-Land, for R.D.C. Work to include 
the slate hanging of walls and provision of 
Rayburn cookers, hot water system, and bath- 
rooms, etc. Documents from Council’s Sur- 
veyor, Council Offices, Luxstowe House, 
Liskeard. Tenders by Nov. 9. 
_ Liskeard, Cornwall.—Internal tiling of pub- 
lic conveniences, Fishna Bridge, Polperro, for 
R.D.C. Documents from Council’s Surveyor, 
Council Offices, Luxstowe House, Liskeard. 
Tenders by Nov. 9. 

Liverpool.—Construction of third instalment 
of works, F. L. Calder College, Dowsefield 
Lane, for City Council, Documents from City 
Architect and Director of Housing, Blackburn 
Chambers, Dale Street, Kingsway, Liverpool 2. 
Deposit £2 2s. payable to City Treasurer. 
Tenders by November 10. 

Lurgan, Armagh.—Erection of new show- 
room Offices, stores and garages at Windsor 
Avenue, for the Electricity Board for Northern 
Ireland. Documents from W. R. Wheelan 
quantity surveyor, 38 Market Street, Lurgan. 
Deposit £5 5s. Plans seen at the offices of J. A. 
Blakely, architect, surveyor and civil engineer, 
38 Market Street, Lurgan, or the Quantity 
Surveyor. Tenders by November 6. 





“Manchester. — Conversion of Italian 
cents shelter for City Council]. Tenders by 
ov. 6. 


Middleton, Lancs.—Construction of a bus 
terminus at Bowness Road, Langley estate, 
for B.C. The works comprise soil stripping. 
excavation, kerb laying and construction of 
approximately 380 sq. yd. of a 7in. thick 
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reinforced concrete roadway slab on a 4in, 
base of lean mix concrete laid on 3in. of 
clinker. A short length of 6in. drain con. 
nection and footways in tarmacadam and flag- 
ging are to be laid. Documents from Borough 


Surveyor, Town Hall, Middleton. Deposit 
£2 2s. Tenders by Nov. 8. 
Northampton. — Construction of depot 


buildings at Gayton, with a floor area of 
about 4,750 sq. ft., for R.D.C. Documents from 
R. J. Miller, surveyor, 1 Cheyne Walk, 
Northampton, Deposit £3 3s. Tenders by 
November 15. 

Northampton. — Reconstruction of Bedford 
Road retaining wall (stage 2) at Becket’s Park. 
approximately 110 lin. yd., for B.C. Docu. 
ments from the Borough Engineer, Guildhall, 
Northampton. Deposit £2 2s. crossed cheque 
payable to Northampton Corporation. Tenders 
by November 7. 

North Riding.—Part internal decorations of 
County Hall, Northallerton, for C.C.  Ap- 
plications to the County Architect, North- 
allerton, immediately. Tenders by Nov. 3. 

North Riding. — Extensions to the central 
depot, Northallerton, for C.C. Apply to the 
County Architect, County Hall, Northallerton, 
by Nov. 14. Tenders by Dec. 19. 

Nottingham.—Construction of a pumping 
station, housing and ancillary work at Mark- 
ham Clinton, for City Council. | Documents 
from the City Engineer, The Guildhall, Not- 
ingham. Deposit £2. Tenders by Nov. 16, 

Peterbo.:ough.—Erection of the first instal- 
ment of Wittering County Primary School (ap- 
proximate cost £42,000) for the Joint Educa- 
tion Board. Submit names and _ particulars 
to Leslie Tait, chief education officer, Educa- 
tion Offices, Town Hall, Peterborough, by 
noon, Nov. 3. From the list of applications 
submitted the Joint Board will select a panel 
of contractors who will subsequently be pro- 
vided with a bill of quantities and form of 
tender, subject to the payment of £2 2s, 

Peterborough.—Major extension to be 
erected at the Walton Secondary Modern 
School (approximate value £90,000) for Joint 
Education Board. Submit names and _par- 
ticulars to Leslie Tait, chief education officer, 
Education Offices, Town Hall, Peterborough, 
by noon, Nov. 3. From the list of applica- 
tions submitted the Joint Board will select a 
panel of contractors who will subsequently 
be provided with a bill of quantities and 
form of tender, subject to the payment of 
£3 3s. 

Radcliffe, Lancs. — Interior painting of 
market hall, for B-C. As it must be completed 
within six weeks from commencement, only 
those firms with sufficient labour to under- 
take this should apply. Written application 
to the Borough Engineer and Surveyor, Town 
Hall, Radcliffe. Tenders by November 7. 

Ratho, Midlothian—Erection of profes- 
sional’s hut at Ratho Park Golf Course, for 
the Ratho Park Golf Club, Ltd. Application 
to Geo, G. S. G. Russell, secretary, 21 Alva 
Street, Edinburgh, by November 3. 

Rawmarsh, Yorks.—Improvement to houses 
67 to 103 inclusive. Netherfield Lane, for 
U.D.C., comprising the building on of new 
bathrooms and drainage works thereto. Docu- 
ments from the Engineer and _ Surveyor, 
Council Offices, Parkgate, Yorks. Tenders by 
November 14. 

*Reigate, Surrey.— Sixty-five garages at 
Arbutus Road, Atherfield Road and Rutland 
canee ie B.C. Deposit £2 2s. Tenders by 

OV. I/. 

Rochdale, Lancs.—Erection of All Saints’ 
C. of E. Primary School at Foxholes Road. 
Documents from the Design Partnership, 
architects, 58 Topping Street, Blackpool. 

Salisbury and Wilton, Wilts.—Alierations 
and improvements, including drainage works 
and alterations to the internal layouts of the 
houses, etc, at 1-8 Weeping Ash Estate, 
Fovant for R.D.C. Documents from_ the 
Council’s Surveyor, 26 Endless Street, Salis- 
bury. Tenders by November 4. : 

Shannon, Eire.—Construction of a building 
to house stand-by generating plant at Shannon 
Airport, for the Department of Transport and 
Power. Documents from Room 503, Depart- 
ment of Transport and Power, Kildare Street, 
Dublin, 2. Deposit £2. Tenders by October 31. 

Southend-on-Sea, Essex. Extension _ to 
cafe, Belfairs Golf Club House and conversion 
of existing dressing room into wash room 
Belfairs Sports Pavilion, for B.C, Documents 
from the Borough Architect, 30 Alexandra 
ee Southend-on-Sea. Tenders by Novem- 

er 9. 

Southport, Lancs. — Interior decorating 
work as follows, for B.C.: (Specification 1) 
Cambridge Hall and the Publicity Offices, 
Cambridge Arcade; (2) Town Hall, Victoria 
Buildings, Law Courts, etc. Documents from 
the Borough Architect and Town Planning 
Officer’s Department, 99-105 Lord Street. 
Deposit £1 ls. each specification. Tenders by 
(1) Nov. 10, (2) Nov. 34. 

Staines, Middx.—Erection of 20 garages on 
various sites within the urban district, for 
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U.D.C. Documents from the office of the 
Engineer and Surveyor, 240 London Road, 
Staines. Deposit £2 2s, Tenders by Novem- 


er 9. 
oe ined, Dur.—Erection of changing 
rooms at Tunstall Hill, for B.C. Documents 
from Borough Architect, Grange House, 
Stockton Road, Sunderland. Deposit £2 2s., 
cheques payable to Sunderland Corporation. 
Tenders by Nov. 21 

Swale, Kent.—Modernisation of 14 houses 
consisting of the erection of bathroom addi- 
tions, alterations to existing houses, new 
drainage and other ancillary site works on a 
site at Orchard Terrace,. Oare, for R.D.C. 
Documents from the Engineer and Survyor, 
Whitehall, 48-50 Bell Road, Sittingbourne. 
Deposit £3 3s. Tenders by Dec. 4. 


Thurrock, Essex.—Following for U.D.C.: 
Reconstruction of Stanley Road Depot, Grays, 
consisting of the erection of an administra- 
tion and welfare building comprising offices, 
stores, lavatories, locker room, canteen, etc., 
and having a total floor area of approximately 
7,000 sq. ft. in two storeys; construction of 
New Depot, Corran Way, South Ockendon, 
comprising the erection of a welfare and ad- 
ministration building, including canteen, lava- 
tories, Office, etc., having a floor area of 
approximately 1,400 sq. ft. and a range of 
open garages having a floor area of approxi- 
mately 2,350 sq. ft. Other works relating to 
roads, paving, drainage, etc., are included in 
both schemes. Submit names for either 
or both schemes to A. E. Poole, clerk of the 
Council, Council Offices, Whitehall Lane, 
Grays, Essex, by Nov. 3. Plans seen at the 
office of the architect, Frank H. Saunders, 
9 Palmer's Avenue, Grays. 

*Tyldesley, Lancs.—Public swimming baths 
for U.D.C. 

Walsall, Staffs.—Erection of a new games 
pavilion at the Whateley Road Playing Fields, 
Whateley Road, for B.C. Documents from 
M. E. Habershon, borough engineer and sur- 
veyor, Council House, Walsall. Deposit £2 2s. 
Tenders by Nov. 23. 

Wes: Riding.—Alterations and adapiations 
at Purston Police Station, Purston, Feather- 
stone, for C.-C. Documents from the Divisional 
Architect, Bishopgarth, Westfield Road, Wake- 
field. Tenders by November 17. 

West Riding.—Conversion of a cell and 
corridor to provide messing and _ toilet 
facilities at the Boroughbridge Police Station, 
for C.C. Documents from the Divisional] 
Architect, Salisbury Buildings, Albert Street, 
Harrogate. Tenders by November 24. 

West Sussex.—Alterations and extensions t» 
Worthing Police Station (job 5732), for C.C. 
Applications to the County Architect, County 
Hall, Chichester, by November 1. Quantities 
will be issued on or about January 13. 

Wicklow, Eire.—Erection of a new voca- 
tional school together with incidental site 
works, at Blessington, for the Vocational E.C. 
Documents from Padraig Mulcahy, quantity 
surveyor, 4 Northbrook Road, Dublin. Deposit 
£21. Tenders by Nov. 21. 


Wiltshire.—Construction of brick walls and 
brick-faced concrete retaining walls, together 
with ancillary works at Coombe Bissett, route 
A.354, for C.C. Documents from the County 
Surveyor, County Hall, Trowbridge. Drawings 
may be inspected by appointment, during 
normal working hours, at the W.C.C, Depot, 
The Avenue, Wilton. Tenders by Nov. 20. 

Wittlesey, I. of E.—Alterations to following 
council houses, including the forming of new 
bathrooms within the existing structures and 
ancillary work, for U.D.C,: Contract A, 1-39 
Stonald Avenue (20 houses); B, 2-40 Stonald 
Avenue (20 houses); C, 92-106 Stonald Road 
(eight houses); D, (48 houses comprising of 
contracts A, B, and C). Contractors should 
apply for documents, stating which contraci 
is required, to the Council’s Surveyor, Council 
Offices, 6 Delph Street, Whittlesey. Deposit 
£2 2s. cheque. Tenders by November 4. 

Worcester.—Interior redecoration to certain 
portions of City Police Headquarters, 
Birdport, for City Council. Documents 
obtainable from City Engineer and Surveyor, 
22 Bridge Street, Worcester. Deposit £2 2s.. 
cheques payable to Worcester Corporation. 
Tenders by November 10. 

Worcester.—Alterations to existing cycle 
store to provide a garage and the provision 
of a new covered cycle park, at Tything 
Nursing Institute, for City Council. Docu- 
ments from City Engineer and Surveyor, 22 
Bridge Street, Worcester. Deposit £2 2s., 
cheques payable to Worcester Corporation. 
Tenders by November 10, 


CLOTHING AND TEXTILES 


Aberdeen.—Supply of uniforms, caps and 
waterproof coats, for City Council. Docu- 
ments from the City Engineer’s Office, 3 King 
Street, Aberdeen, Tenders by November 7, 

Blaenavon, Mon. — Supply of the following 
workmen’s protective clothing manufactured 
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from double texture waterproof twill mate- 
rial for U.D.C.: 24 full-length coats and leg- 
gings; 38 three-quarter length coats and 
trouser leggings. The lowest or any tender 
not necessarily accepted. Tenders and 
samples of materials in a sealed envelope, en- 
dorsed “Protective Clothing,” and addressed 
to G. St. D. Lloyd-Evans, clerk of the 
Council and chief financial officer, Council 
Offices, Blaenavon, by Nov. 13. 

Dudley, Worcs.—Supply of police uniform 
clothing, headgear, kid gloves, shirts, collars 
and ties, for the year 1962-63, for B.C. Docu- 
ments from the Chief Constable, Central 


ae Office, Dudley. Tenders by Novem- 
er ll. 

Dundee.—Supply of uniforms, caps, and 
boiler suits, for Harbour Trust. Documents 


from General Manager and Engineer, Dundee 
Harbour Trust, Harbour Chambers, Dock 
Street, Dundee. Tenders by November 13. 


Eastbourne, Sussex.—Supply of police uni- 
form clothing, for B.C. Details of require- 
ments and tender forms may be obtained 
upon application. Documents from the Chief 
Constable, Police Headquarters, Eastbourne. 
Tenders by November 11. 

Hamilton, Lanarks.—Supply of approved 
uniforms, gloves, and rubber boots for twenty 
school crossing patrols, for B.C. Documents 
from Chief Constable, Hamilton, Tenders by 
December 4. 

Hamilton, Lanarks.—Supply of police uni- 
forms, for B.C. Documents from the Chief 
Constable, Clydesdale Street, Hamilton, Ten- 
ders by November 15. ; 

Lancashire.—Supply of approximately 750 
ambulance service garberdine_ raincoats for 
C.C. Documents from the County Medical 
Officer of Health, Room 109, East Cliff, 
County Offices, Preston. Tenders by Nov. 4. 

Norfolk.—Supply of the following police 
clothing, for Standing Joint Committee: 750 
black ties; 750 blue shirts with three Van 
Heusen collars to each shirt, for sergeants and 
constables; 24 white shirts with three Van 
Heusen collars to each shirt, for superin- 
tendents and inspectors; 18 white shirts with 
three Van Heusen collars to each shirt, for 
policewomen, White shirts for policewomen 
are to be made to measure. Delivery is 
required after Ist April, 1962, and before 3lst 
May, 1962. The committee do not bind them- 
selves to accept the lowest or any tender, 
Tenders, for which there are no printed tender 
forms, should be submitted by letter, together 
with samples in envelopes marked “Tenders 
for Police Clothing’ and addressed to the 
Chief Constable of Norfolk, County Police 
Headquarters, 69 Thorpe Road, Norwich, by 
November 10. 


DEMOLITION 


Huntingdon and Godmanchester, Hunts.— 
Demolition of Orchard Bungalow at the 
corner of St. Peter’s Road and Windover 
Road and of Slade Cottage, St. Peter’s Road, 
together with clearance of both sites, the 
removal of drains and filling in of septic tank, 
for B.C. Further particulars from the Borough 
Surveyor, Ambury House, 89 High Street, 
Huntingdon. Contractors in submitting their 
price must take into consideration the value 
of recoverable materials. Tenders by Novem- 
ber 6. 

Portsmouth.—Demolition and dismantling of 
steel-framed garages, brick buildings, etc., at 
Southsea Castle, tor City Council. Documents 
from the City Engineer, Municipal Offices, 1 
Clarence Parade, Portsmouth. Deposit £1. Ten- 
ders by November 1. 

*Prestwich, Lancs.— Demolition of refuse 
disposal works for B.C. Tenders by Nov. ll. 

Warmley, Glos.—Demolition of: (1) 1 to 5 
(inclusive) Parkwall Terrace, Cadbury Heath; 
(2) 132, 134 and 136 West Street, Oldland; 
and removal of all building material from the 
sites, for R.D.C. Documents from * the 
Engineer and Surveyor, Council Offices, 
Warmley House, Warmley, Bristol. Deposit 
£2 2s. Tenders by November 17. 


ELECTRICAL 


Bristol.—Installation of a new fire alarm 
system at 100 Fishponds Road, from electrical 
wiring contractors who are on roll of 
National Inspection Council for Electrical 
Installation Contracting, for City Council. 
Documents from City Engineer and Planning 
Officer, Cabot House, Deanery Road, Bristol. 
Tenders by November 17. " 

Cardiff.—Electrical installation in various 
types of new council houses, for City Council. 
Documents from the City Surveyor, City Hall, 
Cardiff, Deposit £5 5s., cheques payable to 
the Cardiff Corporation and crossed “Not 
Negotiable and Co.” Tenders by October 31. 

Down.—Electrical Installation in the ex- 
tension to the divisional office and clinic at 
Pound Lane, Downpatrick, for C.C, Docu- 
ments from McCandless and Barton, consult- 
ing engineers, 6 Murray Street, Belfast 1. De- 
posit £3. Tenders by November 10. 
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Luton, Beds.—Electrical installation, class- 
room extensions, Boys’ Grammar School, for 
B.C. _Documents from the Borough Archi- 
tect, Town Hall, Luton. Tenders by Oct. 31. 

Peterborough. — Electrical installation for 
the first instalment of the Wittering County 
Primary School, comprising four classrooms, 
assembly hall, kitchen, etc., for the Joint 
Education Board. Submit names and par- 
ticulars to Leslie Tait, chief education officer, 
Education Offices, Town Hall, Peterborough, 
by noon, Nov. 3. From the list of applications 
submitted, the Joint Board will select a panel 
of contractors who will subsequently be 
invited to tender subject to the payment of a 
deposit of £2 2s. 


Peterborough. — Electrical installation _ re- 
quired for a major extension of the Walton 
Secondary Modern School, comprising a floor 
area of approximately 21,000 sq. ft., for the 
Joint Education Board. Submit names and 
particulars to Leslie Tait, chief education 
officer, Education offices, Town Hall, Peter- 
borough, by noon, Nov. 3. From the list of 
applications submitted, the Joint Board will 
select a panel of contractors who will sub- 
sequently be invited to tender subject to the 
payment of a deposit of & 2s. 


_ Rawtenstall, Lancs.—(a) Supply and installa- 
tion of electric — fittings and (b) the in- 
stallation only of electric light fittings at 
the Central Library, for B.C. Documents from 
the Borough Engineer and Surveyor, Town 
Hall, Rawtenstall, Rossendale, Lancs. Tenders 
by November 6. 

_ Sunderland, Dur.— Electrical installation 
in Sunderland Technical College, South 
Johnson Street, estimated cost £45,000 (ex- 
Clusive of electricity service charge) for B.C. 
Firms capable of carrying out this size of 
contract in a limited time programme from 
December, 1961, to September, 1962. The 
Technical College comprises a six-story main 
block, three-storey east block, two-storey 
lecture theatre block, single-storey heavy 
laboratory block, and single storey radio- 
active techniques block. Documents from 
the Borough Architect, Grange House, 
Stockton Road, Sunderland. Deposit £2 2s. 
(cheques payable to Sunderland Corporation). 
Tenders by Nov. 12. 

Worksop, Derbys.—Provision of electric 
wiring and fittings in 137 Corporation-owned 
bungalows situated im Worksop, for B.C. 
Documents from the Borough Engineer, Park 
House, Worksop. Tenders by November 3. 


FENCING 


Beeston and Stapleford, Notts.—Supply and 
erection of approximately 350yd. of concrete 
post and wire fencing, 6ft. high, comprising 
reinforced concrete posts and plastic galvani- 
sed straining wires and chain link fencing, 
at the Inham Nook Recreation Ground, Chil- 
well, Beeston, for U.D.C, Documents from the 
Engineer and Surveyor, Town Hall, Beeston, 
Nottingham, Tenders by November 6 

*Croydon, Surrey.—Fencing two sites for 
B.C. Tenders by Nov. 30. 

Dewsbury, Yorks.—Supplying and erecting 
approximately 142yd. of chain link fencing, 
for B.C. Documents from Borough Architect 
and Planning Officer, Town Hall, Dewsbury. 
Tenders by Nov. 6. 


Dewsbury, Yorks.—Supplying and erecting 
wrought-iron railings and gates at Northfields 
allotments, for B.C. Documents from Borough 
Architect and Planning Officer, Town Hall, 
Dewsbury. Tenders by Nov. 13. 


St. Albans, Herts.—Erection of 2ft. 6in. 
chain link fencing and concrete posts, and in- 
cidental works, in three separate contracts, for 
City Council. (Contract A.) Dogetts Way and 
Wilshere Avenue approximately 3,304 lin. yd.; 
(B) Cottonmill Crescent approximately 1,154 
lin. yd.; (C) Watson and Marshalls Avenue 
approximately 2,738 lin. yd. Documents from 
The City Engineer and Surveyor, 16 St. Peter’s 
Street, St. Albans, Tenders by November 10. 


GAS AND WATER SUPPLY 


Armagh.—Construction of a pump and 
Chlorine House, also a partially underground 
reinforced concrete reservoir, together with 
all necessary internal electric wiring, pipe- 
work, and all ancillary work, all in the town- 
land of Ballylane, for R.D.C. Documents from 
J. A. Dawson, clerk of the Council, Council 
Offices, Tower Hill, Armagh. Deposit £5. Ten- 
ders by November 13. 


Cavan, Eire. — Extensions to Ballinagh, 
Ballyjamesduff, Kingscourt, Loch Gowna and 
Shercock water supply schemes, for 
The works include the laying of p.v.c. water- 
mains together with ancillary works as 
follows:—Ballinagh scheme, laying. of 5,616 
lin. yd. 4in. pipes and 4,733 lin. yd, 3in, pipes; 
Ballyjamesduff scheme, laying of 1,500 lin. yd. 
3in, pipes and 300 lin, yd. l4in. pipes: Kings- 
court scheme, laying of 1,920 


in. yd. 3in. 
pipes and 250 lin. yd. l4in. pipes; Loch 
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Gowna scheme, laying of 3,981 lin. yd, 3in. 
pipes and 825 lin. yd. l}in. pipes; Shercock 
scheme, laying of 2,240 lin. yd. 3in. pipes, 
1,380 lin. yd. l4in. pipes, and erection of 
booster station. Documents from M, J. Smith, 
county secretary, Courthouse, Cavan. Deposit 
£5 5s. Tenders by November 25. ony and 
installation of Booster Plant on ercock 
Water Supply scheme to deliver 1,000 gallons 
per hour against a head of 95ft, Specifications 
from the same office as above. 

Coleraine, Londonderry.—Supplying and lay- 
ing approximately 1,450 lin. yd, of 3in, and 
4,200 lin. yd. of 4in. diameter class B_ A.C. 
water main from Gorticloughan to Bally- 
dullaghan and Lisachrin, together with the 
necessary valves and specials for R.D.C. Docu- 
ments from Clerk of Council, Council Offices, 
1 Ferryquay Street, Coleraine. Tenders by 
November 4. : . 

Cork, Eire——Supply and installation at 
Dripsey of duplicate horizontal shaft centri- 
fugal pumps with electric horizontal shaft 
motors (pump capacity 4,000 g.p.h. against a 
maximum head of 234ft.; motors suitable for 
380-V, three-phase, 50-cycle a.c. supply for 
C.C. The contract includes for the supply 
and erection of duplicate suction pipes, all 
piping valves and specials inside the pump- 
houses, all switchgear and meters and for 
wiring the pumphouse for power, light and 
heat. Specification from the Secretary, Cork 
County Council, 7 Fr. Mathew Quay, Cork. 
Tenders by Nov. 4. 

*Deudraeth, Merioneths.—Harlech water 
supply, contract 1, for R.D.C. Deposit £3. 
Tenders by Oct. 23. 

Downpatrick, Down.—Construction of one 
25,000-gallon and one 50,000 reinforced 
concrete service reservoir at Rathmullan and 
Sentry Hill, for R.D.C. Documents from the 
offices of the Downpatrick Rural District 
Council, Quoile Road, Downpatrick. Deposit 
£3 3s. Tenders by November 13. 

Kenilworth, War.—Supply and _installa- 
tion of one electrically operated borehole 
pump at Mill End Station borehole 2 for 
U.D.C. The pump is to be shaft driven or 
submersible Documents from the _ Sur- 
veyor to the Council, The Council House, 
Kenilworth. Tenders by Nov. ll. 

Kilkenny, Eire.—Supply and erection of one 
submersible pumping unit having a capacity 
of 1,000 gallons per hour complete with all 
necessary accessories and the supply only of a 
similar unit, for Piltown and Fiddown Water 
Supply, for C.C. Documents from P. H. 
McCarthy and Son, consulting engineers, 26 
Lower Leeson Street, Dublin, 2. Deposit 
£5 5s. Tenders by Dec. 2. 

*Manchester.— Spun-iron pipes for City 
Council. Tenders by Nov. 3 


*Plymouth. — Dousland water treatment 
works for City Council. Deposit £4 4s. Tenders 
by Nov. 17. 


Richmond, Yorks.— Cutting of approxi- 
mately 830yd. of water mains at Swale Bank 
housing estate, Darlington Road, for B.C. 
Trench particulars, etc., from Borough Engi- 
neering Surveyor, Corporation Offices, French- 
Zate, Richmond. Tenders by Nov. 8. 

*Stratford-upon-Avon, War.—Northern area 

water supply scheme, contract 10, for B.C. 
Deposit £10 10s. Tenders by Nov. 27. 
_ *Tewkesbury, Glos——-New pumphouse and 
river intake at Mythe Waterworks for the 
Cheltenham and Gloucester Joint Water Board. 
Deposit £10. Tenders by Nov. 28. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


*Bournemouth, Hants.—Sea front railings, 
etc., corrosion prevention treatment, for B.C. 
Deposit £2 2s. Tenders by Nov. 14. 

Wicklow, Eire.—Dredging of approximately 
55,000 cu. yd. of material from the bed of 
Wicklow Harbour and disposal of same by 
dumping at sea, for the Wicklow Harbour 
Commissioners. Documents from _ Lt.-Col. 
M. J. Geraghty, commissioners’ engineer, 14 
Woodlands Park, Blackrock, Co, Dublin. 
Deposit £15, Tenders by October 31. 


HEATING AND VENTILATING 


Ashton-in-Makerfield, Lancs. — Installation 
of a solid-fuel fired central heating system in 
the town hall premises, for U.D.C. Documents 
from Surveyor’s Office, Town Hall, Ashton-in- 
Makerfield. Tenders by December 5. 

Darlaston, Staffs—Conversion of the existing 
solid-fuel hand fired Farrar horizontal boiler 
(rating 4,800Ib. of steam per hour), to oil 
firing at the Public Baths, for U.D.C. The 
anticipated work includes refactory brick- 
work to flues etc., installation complete of the 
Burner units, provision and installation of the 
requisite fuel storage tank together with 
the ancillary building works. Enquiries to the 
Engineer and Surveyor’s Office, Victoria Park, 
Darlaston. 

Enniskillen, Fermanagh.—Domestic services, 
ventilation and modifications to heating at 
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New Kitchen, R.U.C, Depot, for the Ministry 
of Finance. Documents from Room 103, Law 
enets Building, Belfast 1. Tenders by Novem- 

er 6. 

Peterborough.—Necessary wiring installation 
for two electric constor heaters in the second 
court room, at the Sessions House, Thorpe 
Road, for C.C. Documents from the County 
Surveyar, County Offices, Bridge Street, Peter- 
borough. Tenders by November 8. 

*Peterborough.—Heating _ installation in 
Walton Secondary School for the Joint Edu- 
cytes Board. Applications by Nov. 3. Deposit 

Ss. 

*Peterborough. — Heating installation in 
primary school, Wittering, for the Joint Edu- 
cation Board. Applications by Nov. 3. 
Deposit £2 2s. 

Sunderland.—Heating, hot and cold water 
supply to Town End Junior and _ Infants 
Schools, for B.C. Documents from Borough 
Architect, Grange House, |Stockton Road, 
Sunderland, Tenders by November 16. 

*Taunton, Som.— Provision and _installa- 
tion of heaters at Lambrooke, Lygford and 
renee estate for B.C.. Tenders’ by 

et. Si. 


HOUSING SCHEMES 


Aylesbury, Bucks.—Eighteen bungalows and 
10 houses at Warmstone estate, Waddesdon, 
for R.D.C, Documents will be available on 
October 30 from T. J. Ridley, of Raymond 
White and Ridley, architects, 4 Temple Square, 
Aylesbury. Deposit £2, payable to Council. 
Tenders by November 14. 

Ballycastle, Antrim. — Four pairs semi- 
detached bungalows together with incidental 
works at Turraloskin, Coleraine Road, Bally- 
castle, for R.D.C. Documents from Clerk of 
the Council, Rural Council Offices, Ballycastle. 
Deposit £3 3s. Tenders by November 14. 

Batley, Yorks.—Supply of one Wilson model 
LCV 14in. straight line cross-cut saw, for B.C. 
Documents from the Borough Engineer, West 
House, Hanover Street, Batley. Tenders by 
Nov. 6. 

Bedale, Yorks.— Aged persons’ dwellings, 
common room and warden’s flat, at Wycar 
redevelopment site for R.D.C. Applications to 
Kenneth V. Shaw, architect, Oak House, 
Market Place, Bedale. 

Beverley, Yorks.—Following for R.D.C.: 
(Contract 491) two pairs of semi-detached 
houses and two block of two-storey one- 
bedroomed flats at Walkington; (492) seven 
pairs of semi-detached houses at Welton. Docu- 
ments from G. Palfreyman, architect and sur- 
veyor, 22 Lairgate, Beverley, Deposit £1, each 
contract, cheque payable to Council, Tenders 
by November 15. 

Bournemouth, Hants.—Following at West 
Howe, for B.C.: Contract W.H.24(F), 24 flats 
in five blocks; contract W.H.12(G), 17 semi- 
detached bungalows; contract W.H.10(C), 10 
semi-detached houses, Documents will be 
available on October 23 from the Borough 
Architect, Room 106, Town Hall, Bourne- 
mouth, Deposit £2 2s. each contract, Tenders 
by November 21. 

Bridgwater, Som.—Erection in permanent 
brick construction of 16 three-storey terrace 
houses with garages and 13 lock up garages, 
with necessary site works, fencing, drainage, 
etc., at St. Matthews Field and Albert Street, 
for B.C. Documents from the Borough Archi- 
tect, 2 Taunton Road, Bridgwater. Deposit 
£2 2s. Tenders by November 13. 

Bromsgrove, Worcs.—Forty houses and bun- 
galows and 59 garages on Broad Street estate 
3 and 5 houses on Charford estate 18, for 
U.D.C. Written application to the Engineer 
and Surveyor, Council House, Bromsgrove. 
Deposit £3 3s, Plans seen at the offices of 
the Engineer and Surveyor, Council House, 
Bromsgrove, or the Quantity Surveyor, Crump 
and Aplin, National Provincial Bank Cham- 
bers, High Street, Bromsgrove, Tenders by 
November 22. 

Cardiff—Construction of reinforced con- 
crete pile foundations for one block of two 
storey flats at Frank Road, Ely, for City 
Council. Documents from the City Archi- 
tect’s Department, Municipal Offices, Grey- 
friars Road, Cardiff. Deposit £2 2s., cheques 
payable to the Cardiff Corporation and 
crossed “Not negotiable and Co.” Tenders by 
November 8. 

Cardiff—Two hundred and_ twenty-one 
houses at- Pentrebane Road, Fairwater, in 
five contracts, as follows, for City Council: 
(Group 1) 22 dwellings—22 three-bedroom 
houses with garages; (2) 28 dwellings—28 
three-bedroom houses with garages; (3) 33 
dwellings—four three-bedroom houses with 
arages, 21 three-bedroom houses, eight two- 
edroom houses; (4) 76 dwellings, 31 garages 
—42 three-bedroom houses, 34 two-bedroom 
houses, 31 lock-up garages; (5) 62 dwellings, 
24 garages—20 three-bedroom houses, 42 
two-bedroom houses, 24 lock-up garages. 
Contractors may tender for one or more 
contracts, but each contract must’ be 
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tendererd for separately. Documents from 
the City Architect’s Department, Municipal 
Offices, Greyfriars Road, Cardiff. Deposit 
£2 2s. each contract (cheques payable to the 
Cardiff Corporation and crossed “Not nego- 
tiable and Co.”). Tenders by Nov. 8. 
Chadderton, Lancs.—Conversion of 21/2la 
Thompson Lane, into three dwelling houses, 
for U.D.C. Documents from the Engineer and 
Surveyor, Town Hall, Chadderton, Deposit 
£2 2s. Tenders by November 15. 
Chichester, Sussex.—Forty-seven flats for 
elderly persons in two- and three-storey blocks 
and 27 garages, at Spitalfield Lane, for B.C. 
Documents from the City Engineer and Sur. 
veyor, Greyfriars, North Street, Chichester, 
Deposit £2 2s, cheques payable to the Cor. 
“eee of Chichester. Tenders by November 


Cookham, Berks.—Fifty-three dwellings and 
the construction of approximately 80 lin, yd. 
of 16ft. wide concrete carriageway, with tar- 
macadam footways, road drainage, concrete 
rafts and approach roads for garages, and an- 
cillary works at Whyteladyes Lane, Cookham 
Rise, for R.D.C. Documents from the Engineer 
and Surveyor, Council offices, 1 Bath Road, 
Maidenhead. Deposit £2 2s. Tenders by 
November 15. 

Coseley, Staffs.— Eighteen one-bedroom 
flats in one three-storey block at High Street, 
Princes End, for U.D.C. Applications to J. C, 
Roper, clerk of the Council, Council House, 
Coseley, by Oct. 30. Deposit £2 2s. (cheques 
payable to Council). Tenders by Nov. 24. 

Docking, Norfolk.—Grouped homes for aged 
persons—Heacham, for R.D.C. Comprising 30 
bungalows with warden’s house, community 
centre, roadworks and ancillary services. Docu- 
ments from Purcell and Johnson, architects, 
64 Bethel Street, Norwich. Deposit £5 5s, 
Plans seen at the offices of the architects or 
at the Council Offices, Station Road, Docking, 
King’s Lynn. Tenders by November 15. 

Dunfermline, Fifes.—Thirty-one traditional 
cottages and flats at Pittencrieff Street for 
B.C. Tenders will be invited shortly for 
the following separate works in connection 
with the above: Excavator, concrete and brick; 
carpenter and joiner; roof tiler and roughcast; 
plumber; plaster; glazier; electrical; painter. 
Submit names to the Burgh Architect, 6 Abbot 
Street, Dunfermline, by Oct. 30. 

Fifeshire.—2-4 Apartment Houses. Methil- 
haven Road, Methil, for C.C. Apply to the 
County Clerk, County Buildings, Cupar, by 
Oct. 28. 

*Gillingham, Kent. — Seventy-six dwellings 
and 14 garages for B.C. Deposit £5 5s. Tenders 
by Nov. 24 

Gloucester,—Six one-bedroom _ bungalows 
and road works in connection therewith at 
Newnham, for R.D.C. Submit names to 
W. J. Knight, clerk to the council, 29 
Brunswick Square, Gloucester, by November 1]. 

Hull.—Seventy dwellings and 29 garages, 
Boothferry estate, for City Council. Documents 
from the City Architect, Guildhall, Hull. De- 
posit £2 to the City Treasurer. Tenders by 
November 7. 

Ipswich, Suffolk.—Supply of school furni- 
ture required for delivery in March and 
August, 1962, for B.C. Documents from the 
Chief Education Office, 17 Tower Street, 
Ipswich. Tenders by Nov. 10. 

Isle of Ely.—Erection of a new bungalow 
at Burnt Fen Farm, Mildenhall Road, near 
Littleport, for C.C. Apply, in writing, to 
the County Architect, County Hall, March, 
by October 30. Tenders by December 4. 

Llangefni, Anglesey.—Following, for U.D.C.: 
(a) Block of flats (five storey) in load bearing 
brickwork comprising 24 housing units; (b) 
block of flats (seven storey)}—reinforced con- 
crete frame structure comprising 26 housing 
units; (c) abattoir, lairage, cold storage, offices, 
etc. (total area 7,500 sq. ft.), framed con- 
struction, Applications for all or any of the 
schemes to Arthur J. Evans, clerk of the 
Council, Council Offices, High Street, 
Llangefni. Deposit £5 5s. each, for A and B 
and £2 2s. for C 

Malling, Kent.—Seven bungalows in_ two 
blocks, together with parking area, drainage 
and ancillary works, at West Street, for R.D.C. 
Documents from the Engineer and Surveyor 
to the Council, Council Offices, West Malling. 
Deposit £2 2s. Tenders by November 22. 

*Mitcham, Surrey.—Two hundred and forty- 
five dwellings for B.C. Applications by Nov. 6 
Tenders by Dec. 14. . 

Northern Ireland.—Twenty-one old people’s 
dwellings, together with ancillary works, at 
Newry (Clanrye Avenue extensions), for the 
Northern Ireland Housing Trust. Documents 
from the Offices of the Trust, 12 Hope Street, 
Belfast 12. Deposit £3. Tenders by November 6, 

Ploughley, Oxon.—Two pairs of houses at 
Hethe, and three pairs of house at Piddington, 
under two separate contracts, for R.D.C. Docu- 
ments from the Engineer and Surveyor, 
Council Offices, Bicester, Deposit £2. Tenders 
by November 2. 
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Reading, Berks.—Thirty-seven flats and 26 
garages in one contract at Coronation 
Square, Bath Road, for B.C, Documents 
from the Borough Architect, Town Hall, 
Reading. Deposit £2 2s., cheque payable to 
Reading Corporation. Tenders by Novem- 

vp 
ay = Yorks.—Block of five houses 
St. Mary’s Street, for B.C. Documents from 
V. Forshaw, borough engineer and surveyor, 


Town Hall, Scarborough, Deposit £2 2s. 
Tenders by November 9. 
Skipton, Yorks.—Six semi-detached one- 


bedroomed bungalows on Higherland Site, 
Gargrave, for R.D.C. All or separate trade 
tenders may be submitted. Documents from 
the Engineer and Surveyor, Council Offices, 


Granville Street, Skipton. Deposit £2 2s. 
cheques payable to Council. Tenders by 
November 8. 

Stockton-on-Tees, Dur, — Seven houses, 


shops, flat and garage, at Rochester Road, 
Roseworth, for B.C. Documents from the 
Borough Architect, 28 The Square, Stockton- 
on-Tees. Deposit £1 ls. Tenders by Novem- 


er 6. 2 
' Sunderland, Dur.—Police house at Hylton 
Red House and town end farm estates, for 
B.C. Documents from the Borough Architect, 
Grange House, Stockton Road, Sunderland. 
Deposit £2 2s, cheques payable to Sunderland 
Corporation. Tenders by November 15. 

*Sutton and Cheam, Surrey.—Eight flats 
and 12 garages at 27 Benhill Wood Road, 
Sutton, for B.C. Applications by Nov. 8. 
Deposit £2 2s. Tenders by Dec. 13. 

Tiverton, Devon.—Twenty-nine houses and 
eight lock-up garages on the Lansdowne 
estate, for B.C. The scheme is sub-divided 
into three sections: Section A, for 10 houses; 
section B, for eight houses; section C, for 
ll houses and eight garages. Contractors 
may tender for any or all sections. Applica- 


tions to H. S. W. Stone and Partners, 
architects. 20 The Crescent, Taunton, by 
October 31. Deposit £2 2s. 


Ventnor, I. of W.—Eight old people's flatlets 
in Spring Hill, for U.D.C. Documents from 
the Surveyor’s Office, Salisbury Gardens. 
Ventnor. Tenders by Nov. 25. 


MATERIALS AND SUPPLIES 


Ashton-under-Lyne, Lancs.—Supply of 
motor spirit, fuel oil, paraffin and lubricat- 
ing oils for B.C. Applications for par- 
ticulars of requirements, etc., enclosing 
stamped and addressed envelope, to G. A. 
Malone, town clerk, Town Hall, Ashton-under- 
Lyne. Tenders by Nov. 18. 

Belfast—Supply and free delivery of 1,000 
chairs, 63 tubular steel stacking, to Minisiry 
of Finance Stores, 18/24 Tomb Street, Bel- 
fast, 1. Documents from Room 103, Law Courts 
Building, Belfast, 1. Tenders by November 2. 

*Buckinghamshire.—Concrete splayed kerb 
for C.C. Tenders by Nov. 13 

*Durham.—Supply of engineering lathes and 
kitchen equipment for C.C. Tenders by Nov. 3 

Horbury, Yorks.—Supply of fireplaces, dust- 
bins, gas boilers, gas cookers, electric wash 
boilers, electric cookers and door furniture 
for eight bungalows to be erected at Golden 
Square, for U.D.C. Documents from the 
Engineer and Surveyor, Town Hall, Horbury. 
Tenders by Nov. 18. 

Leeds.—Sewer ironwork stores during the 
contract period January 1, 1962, to 
December 31, 1962, for City Council. Docu- 
ments from D. Currie, city engineer, Civic 
Hall, Leeds, 1. Tenders by November 17. 

Londonderry. — Supply of the following 
materials for road works during the financial 
year 1962/63, for C.C.: 1,600,000 gallons cut- 
back bitumen; 100,000 gallon cold bitumen 
emulsion. Documents from H. K. Scott, county 
surveyor, Courthouse, Coleraine. Tenders by 
November 1. 

Manchester.—Supply of approximately 1,000 
mild steel litter bins, for City Council. Docu- 
ments from the City Surveyor, Town Hall, 
Manchester, 2. Tenders by November 1. 

Monmouthshire.—Supply of furniture for 
Ebbw Vale College of Further Education, for 
CC.: (1) General and special classroom 
furniture; (2) steel tubular furniture. Docu- 
ments from Sydney Leyshon, county architect, 
Queen’s Hill, Newport, Mon. Tenders by 
ovember 15. 

_*North West Sussex.—Supply of mate- 
tials for the North West Sussex Water Board. 
Tenders by Nov. 27. 

Nottinghamshire—Supply of the following, 
Tequired during the year commencing Ist 
April, 1962, for C.C.: (a) Dry and coated stone 
and slag and hot and cold asphalt; (b) tar, tar 
Compounds, bituminous compounds and cold 
emulsions; (c) castings; (d) tools; (e) salt 
glazed stoneware pipes; (f) plastic white line 
material; (g) concrete products; (h) hire of 
surfacing machines; (i) hire of road rollers; (j) 
hire of heating and planing plant; (k) daywork 
haulage. Applicants must state the specific 
items for which they wish to tender, quoting 
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the index letters shown above. Submit names 
to the County Surveyor, Shire Hall, Notting- 
ham, by 10 a.m., November 13. 

Salford, Lancs.—Supply to schools in the 
city of the following, for City Council: (1) 
Books; (2) stationery, apparatus, etc.; (3) art 
and craft materials; (4) needlework materials. 
Documents from the Director of Education, 
Chapel Street, Salford, 3. Tenders by 
November 27, 

Thornaby-on-Tees.—Supply of the follow- 
ing materials for 12 months commencing Jan. 
1, 1962, for B.C.: Stationery; paints; motor 
fuels and lubricants; domestic fuel oil; coal 
and coke; concrete kerbs and flags; granite 
chippings; bituminous macadam and fine cold 
asphalt; salt-glazed pipes and fittings; iron 
castings; gas boilers; brooms; dustbins. Docu- 
ments from Town Clerk, Town Hall, 
Thornaby-on-Tees. Tenders by Nov. 4. 

Tottenham, Middx.—Supply of the follow- 
ing works and materials for the year 
commencing the Ist April, 1962, for B.C.: (1) 
Brushes and brooms; (2) clothing—{a) protec- 
tive clothing, (b) rubber boots, (c) uniforms; 
(3) disinfectants; (4) electric lamps; (5) fuels— 
(a) motor spirit and derv, (b) fuel oils, (c) coal 
and coke; (6) hire of lorries and vans; (7) road 
materials—(a) clinker and ash, (b) Portland 
cement and lime and mortar, (c) road 
materials, (d) salt glazed ware pipes and 
fittings, concrete manholes, gullies and tubes, 
{e) stabilised hoggin; (8) road works—(a) 
asphalt surfacing work, (b) kerb and footway 
paving, (c) laying of plastic white lines, letters 
and pedestrian crossings; (9) soap and soap 
powders. Submit names to M. Lindsay Taylor, 
town clerk, Town Hall, Tottenham, N.15, by 
November 30. Firms should indicate in which 
items they are interested, 
stamped (44d.) addressed large envelope. 
Documents which will indicate the closing 
date, will be despatched during the first week 
in January, 1962. 


MISCELLANEOUS 


Luton, Beds.—Supplying and fixing curtains 
and tracks, Challney C.S, Schools, for B.C. 
Documents from Borough Architect, Town 
Hall, Luton, Tenders by November 7. 


PLANT AND MECHANICAL TRANSPORT 


Bath, Som.—Supply of one mechanical 
road sweeping machine and two refuse col- 
lection vehicles for City Council. The 
successful tenderer for the supply of the 
refuse collection vehicles will be required to 
take two existing moving floor refuse col- 
lection vehicles, on Bedford chassis, in_part 
exchange. Documents from the City Engi- 
neer, Guildhall, Bath. Tenders by Nov. l. 

*Bournemouth, MHants.— Street cleansing 
vehicle for B.C. Tenders by Dec. 8. 

Leeds.—Supply of three contractors’ mobile 
mess cabins, for City Council. Documents 
from the Highways Engineer, 155 Kirkstall 
Road, Leeds, 4. Tenders by November 2. 

Seaham, Dur. — Supply and installation of 
two 3in. diameter centrifugal self-priming 
pumps and summary gear at Northlea estate, 
for U.D.C. Documents from Engineer and 
Surveyor, Cliff House, Seaham, Co. Durham. 
Tenders by Nov. 6. 

Stirlingshire—Supply of 12 B.M.C. five-ton 
lorries, for <C. Specification from the 
Supplies Officer, County Offices, Viewforth, 
Stirling. Tenders by October 31. 

West Riding.—Supply of following, for C.C.: 
10/7 concrete mixers (three); grass mower, 
pedestrian controlled, rotary type cutter 
(three). Documents from the Chief Mechanical 
Engineer, West Riding County Council, 
Highways and Bridges Department, Central 
Repair Depot, Lofthouse Park, near Wake- 
field. Requests for documents must indicate 
the items of plant for which the contractor is 
desirous of submitting tenders, 
November 9 


and submit a 


Tenders by 


PLAYING FIELDS, PARKS, ETC. 


Bangor, Down.—Grading, levelling, draining, 
seeding and cultivation of proposed new 
playing fields at Rathgael, near Bangor, for the 
Malone and Whiteabbey Training Schools 
Management Board. Documents from W. H. 
Stephens and Sons, quantity surveyors, 13 
Donegall Square North, Belfast, 1. Deposit 
£5 5s. Plans seen at the offices of Architects 


Associated (N.I.), 54 Elmwood Avenue, 
Belfast, 9, or the quantity surveyors. Tenders 
by November 15. 

Birmingham. — Laying out Woodland 


Garden of Rest, including construction of 
gravel paths, supply and planting of trees 
shrubs and hedges at Yardley Crematorium 
for City Council. Documents from _ the 
General Manager, Parks Department, Basker- 


ville House, Civic Centre, Broad Street, 
Birmingham, 1. Deposit £2 2s. Tenders 
by Nov. 13. 


Birmingham.—Layout of Orchard Garden 
of Rest, including construction of gravel 
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paths, kerbing, supply and planting of 
ornamental trees, shrubs and herbaceous 


plants at Lodge Hill Crematorium, Selly Oak, 
for City Council. Documents from the General 
Manager, Parks Department, Baskerville 
House, Civil Centre, Broad Street, Birming- 
ham, Deposit £2 2s. Tenders by 
Nov. 13 

Burnham, Bucks.—Levelling, grading and 
seeding of approximately three acres of land 
on Britwell estate, for Parish Council. Applica- 
tions for inclusion on a selected list to Clerk 
to the Council, | Evreham Road, Ivr, Bucks, 
by October 31. 

Kirkburton, Yorks.— Layouts and tenders 
for the construction of a comprehensive play- 
ground of about 24 acres for U.D.C. Apply 
to Ian E. Mercer, engineer and surveyor, 
Town Hall, Kirkburton, for further particulars. 

*Manchester.—Playing fields at Harpurhey 
Technical High School for City Council. 
Tenders by Nov. 28. 


ROADS, BRIDGES AND SITE WORKS 


*Aberystwyth, Cards.—Reconstruction of 
Portland Street for B.C. Tenders by Nov. 27. 

Armagh.—Reconstruction works, for C.C. 
2,500 lin. yd. of the Portadown-Newry Road 
through Poyntzpass village. 480 lin. yd. of 
Markethill-Tandragee Road, and 650 lin. yd. 
of Clare-Richhill Road. 1,340 lin. yd. of 
Ardmore Road near Lurgan. Documents from 
the County Surveyor’s Office, 3 Charlemont 
Place, Armagh, Tenders by November 9. 

Bath, Som.—Construction of footpaths, 
crossings and ancillary work at _ Twerton/ 
Whiteway housing estate, contract 3. for City 
Council. Documents from the City and 
Waterworks Engineer, Guildhall, Bath. 
Deposit £2 2s. Tenders by November 7. 

*Bedfordshire. — Widening of London- 
Inverness trunk road, A.6, north of Clophill, 
for C.C. Deposit £2 2s. Tenders by Nov. 3 

Bournemouth, Hants. — Construction of 
Draper Road extension West Howe estate, for 
B.C. Documents from Borough Engineer, Town 
Hall, Bournemouth, Deposit £1 ls. Tenders by 
November 10. 

Bournemouth, Hants.—Construction of an 
approach road and retaining walls for central 
car park at Upper Hinton Road, for B.C. 
Documents from the Borough Engineer, Town 
Hall, Bournemouth. Deposit £1 ls. Tenders by 
November 10. 

Bridgwater, Som.—Demolition and rebuild- 
ing of garden buildings and walls, bulk ex- 
cavation and the construction of 730 sq. yd. 
of tarmacadam carriageway and footpath, 
together with gully connections and an- 
cillary work, for Hamp Street widening, for 
B.C. Documents from the Borough ¢ 4 
neer, Town Hall, Bridgwater. Deposit £2 2s 
Tenders by Nov. 6 

Bromsgrove, Worcs.—Improvement of Old 
Station Road, for U.D.C., the approximate 
quantities are as follows: Excavation, 1,100 
cu. yd.; carriageway construction 820 sq. yd.: 
footpath construction, 340 sq. yd.; together 
with 390 lin. yd. 9in. surface water sewer and 
all ancillary works. Documents from the 
Engineer and Surveyor, Council House, Broms- 
grove. Deposit £2 2s. Tenders by November 17. 

Calne, Wilts.— Construction of approxi- 
mately 1,600 lin. yd. of roads and sewers 
at the Oxford Road area for B.C. Docu- 
ments from George Brown and Partners, 
architects, Equity and Law _ Building, 
Baldwin Street, Bristol, 1. Deposit £2 2s. 
(cheques payable to Council). : 

Coventry.—Widening and _ reconstruction 
of Blackberry Lane, between Wyken Croft 
Junction and Lyng Hall School entrance, for 
City Council. The work includes approxi- 
mately 3,000 sq. yd. of lean-mix concrete 
base, 3,500 sq. yd. bituminous surfacing, and 
150 lin. yd. of s.w. sewer up to 2lin. dia- 
meter. Documents from the City Engineer, 
Council House, Coventry. Deposit £5. 
Tenders by Nov. 6. 

Derbyshire—Road improvement at Crom 
ford Hill, B.5036, Cromford. for C.C., com- 


prising approximately 3,000 cu. yd. of 
excavation and 600 lin. yd. roadworks. Docu- 
ments from the County Surveyor, County 


Offices, Matlock. Deposit £2, cheques payable 
to Council. Tenders by November 20. 
Dumfries.— Lochside housing site, sixth 
development (Hardthorn), contract 3, advance 
site preparation, which extends to approxi- 
mately 28 acres, for B.C.: Site clearance and 
earthworks; drainage; housing roadworks and 
paths. Submit names to Messrs. Babtie. Shaw 
and Morton, consulting engineers, 17 Blyths- 
wood Square, Glasgow, C.2, by Oct. 28. 
*Durham.—Heating and planing of trunk 
and county roads for C.C. Tenders by Nov. 3. 
East Suffolk.—Reconstruction of about 800 
lin. yd. of trunk road, A.45, between Baylham 
and Great Blakenham, contract 48, for C.C. 
Construction will comprise granular sub-base; 
8in. lean concrete base, and hot rolled asphalt 
surfacing; kerbing, drainage and footpath are 
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also included. Duration -of contract: four 
months. Documents from County Surveyor, 


County Hall, Ipswich. Deposit £10, Tenders 
by November 10. ae 

*Edmonton, Middx.—Resurfacing of district 
roads, 1961, for B.C. Deposit £2 2s. Tenders 
by Nov. 13. 

Eston, Yorks.—Construction of hardstand- 
ings for five garage sites at Church Lane 
housing estate, for U.D.C. Documents from 
the Engineer and Surveyor, Town Hall, Fabian 
Road, South Bank, Middlesbrough. Deposit 
£2 2s. Tenders by November 2 

Fifeshire-—Improvement of route B.927 at 
Dangerfield, two miles north of Leven, for C.C. 
The works comprise the realignment and 
regrading of this road at its junction with th2 
Lundin Links road and include the construc- 
tion of a carriageway 200yd, in length and 
20ft. wide with two grass verges each 6ft. 
wide. Documents from the County Surveyor, 
Belfield, Cupar, Fife, where the drawings may 
be examined, by appointment. Deposit £2 2s. 
Tenders by November 15. 

Fifeshire——Reconstructing the trunk road 
A.985 and Crossford Road, in the vicinity oi 
Broomhall Bridge, Lochymuir, for C.C. The 
roadworks extend to 3,500ft. on the trunk 
road and 1,500ft. on the Crossford Road, The 
works include the site clearance, fencing. 
drainage, earthworks and the construction of 
carriageways, footways and verges. Docu- 
ments from the County Surveyor, Belfield, 
Cupar, Fife, where drawings may be examined, 


by appointment. Deposit £2 2s. cheque 
Tenders by November 17. 
Gateshead, Dur. — Reconstruction of 


Station Road, for B.C., comprising the widen- 
ing and surfacing of existing roadway. Docu- 
ments from the Borough Surveyor, Municipal 
Buildings, Swinburne Street, Gateshead, 8. 
Tenders by November 9. 

*Gillingham, Kent.—Resurfacing six roads, 
contract 2, for B.C. Deposit £2 2s. Tenders 
by Nov. 6. 

Isle of Wight.—Widening of approximately 
280yd. of New Road, Brading, together with 
ancillary works, including new _ retaining 
walls, for C-C, Documents from the County 


Surveyor, County Hall, Newport. Deposit 

£2 2s. Tenders by November 9. 
*Keynsham, Som.—Making-up part of 

Unity Road for U.D.C. Deposit £2 2s. 


Tenders by Nov. 9. 

*Kingston-upon-Thames, Surrey. — Recon- 
struction of footways for B.C. Deposit £2 2s. 
Tenders by Nov. 7. 

Lanarkshire.—Road and bridge improve- 
ments on trunk road, A.74, between Parkhead 
and Duneaton, for Scottish Home Department. 
The works include the construction of six 
miles of dual carriageways, with accompanying 


side roads, culverts, bridge over Duneaton 
Water, and other ancillary works. Documents 
from Babtie, Shaw and Morton, engineers, 


C.C.E., 17 Blythswood Square, Glasgow, C.2. 
Deposit £20, cheque payable to the Order of 
the Queen’s and Lord Treasurer’s Remem- 
brancer. Tenders by December 5. 

Leeds.—Following for City Council. (A) 
Private street works—kerbing, tarmacadam 
footpaths, tarmacadam carriageway, etc., in 
the following: Half Mile Gardens. (B) Housing 
estate works: (a) Maynell Street Redevelop- 
ment Area (phase 2)—general site clearance, 
excavation and filling, construction of carriage- 
ways and footpaths, including concrete haunch, 
hardcore foundations, kerbing, tarmacadam 
surfacing, and other incidental works; (b) 
Belle Isle Temporary Bungalow Site—general 
site clearance, excavation and filling, recon- 
struction of carriageways and _ footpaths, 
including concrete and haunch, hardcore 
foundations, rekerbing, tarmacadam surfacing, 
and other incidental works. Documents 
from the Highways Engineer, 155 Kirkstall 
Road, Leeds, 4. Deposit £1 ls. Tenders by 
November 2. 

Lewisham.—Making-up of Paragon Place, 
Blackheath, S.E.3, for B The works 
consist of the construction of approximately 
1,500 sq. yd. of tarmacadam and asphalt 
carriageway, including kerbs, channels and 
gullies, and approximately 800 sq. yd. of 
tarmac footways. Documents from __ the 
Borough Engineer, Lewisham Town Hall, 
S.E6. Deposit £2. Tenders by October 31. 

Leyland, Lancs.—Private street works at 
Hough Lane Group, for U.D.C. The works 
include the construction of approximately 
2,560 sq. yd. of hot rolled asphalt surfacing 
with wet-mix foundation, 3,380 sq. yd. of 
tarmacadam surfacing with hardcore founda- 
tion, 4,680 sq. yd. of concrete slab back 
streets, together with flagged footways, kerb- 
ing, channelling and surface water drainage. 
Documents from F, D. Howe, engineer and 
surveyor, Council Offices, Leyland. Deposit 
£2 2s. Tenders by November 6. 

*London. — Link road, Victoria Street to 
Buckingham Palace Road, for L.C.C. Deposit 
£5. Tenders by Nov. 20. 

Neston, Ches.—Construction of roads and 
sewers (phase II), Clayhill housing estate, and 
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associated surface water sewer, Liverpool 
Road, for B.C. Documents from _ the 
Engineer / Surveyor, Town Hall, Neston, 


Wirral. Tenders by November 17. 

*Newcastle-under-Lyme, Staffs.—Making-up 
of George Street and Weyside Avenue for 
B.C. Tenders by Nov. 7. 

Newton Abbot, Devon.—Certain work at 
Forde«Road, for U.D.C., comprising approxi- 
mately 300 lin. yd. kerb, channel, make-up 
footpath and road haunch; 350 sq. yd. make-up 
carriageway, provision of five new street lamps, 
and some drainage work. Documents from the 
Surveyor’s Office, 18 Devon Square, Tenders 
by November 11. 

Ormskirk, Lancs.—Supply and laying of hot 
rolled asphalt surfacing on approximately 
7,270 sq. yd, of trunk and county roads, for 
U.D.C. Documents from the Surveyor, 
Council Offices, Burscough Street, Ormskirk. 
Tenders by November 3. 

Paignton, Devon.—Construction of approxi- 
mately 450ft. of sewers, roads and pavings, 
in section I of Waterleat Road, for U.D.C. 
Documents from the Engineer and Surveyor, 
Municipal Offices, Oldway, Paignton. Tenders 
by November 11, 

Peterlee, Dur.—Following for Development 
Corporation: Contract 137, surfacing of 
Burnhope Way extension and Passfield Way, 
etc. (approximately 6,800 sq. yd. bitumen 
macadam base course and 21,300 sq. yd. of 
fine cold asphalt, etc.); 137B, paving verges, 
etc.. on Burnhope Way extension, Passfield 
Way, etc, (approximately 4,100 sq. yd. con- 
crete slab paving, etc.); 139, roads and sewers 
—Eastway (approximately 400 lin. yd. flexible 
carriageway, together with Qin, diameter 
sewers, etc.). Application, station for which 
contract or contracts the applicant wishes to 
tender, to A. V. Williams, general manager, 
Shotton Hall, Old Shotton, Peterlee, Horden, 
by October 30, 

Rugby, War.—Construction of road and 
sewer works at the Council’s housing site at 
Warren Field, Ryton-on-Dunsmore, for R.D.C. 
Documents from the Council’s Surveyor, 16 
Warwick Street, Rugby. Deposit £3 3s. 
payable to Council. Tenders by November 17. 

*Rugeley, Staffs.— Park View Terrace im- 
provements for U.D.C. Tenders by Nov. 13. 

*Scarborough, Yorks. — Resurfacing of 
Westborough footway for B.C. Tenders by 
Nov. 13. 

*Stevenage, Herts.— Road 2. extension, 
contract 600, for the Development Corpora- 
tion. Deposit £5 5s. Tenders by Nov. 23. 

*Stoke-on-Trent, Staffs.— Improvement of 
Grove Road for City Council. Deposit £3. 
Tenders by Nov. 15. 

*Thurrock, Essex.—Widening, etc., of Lower 
Dunton Road (C.3) for U.D.C. Deposit £2 2s. 
Tenders by Nov. 14. 

*Warwickshire.—Widening of two sections 
of the Weedon-Atherstone-Brownhills trunk 
road, A.5, for C.C. Deposit £2 2s. each section. 
Tenders by Nov. 13. 

West Riding.—Following works on various 
trunk and county roads in the county area, 
for C.C.: Heating and planing of carriageways; 
supply of white plastic material and its appli- 
cation in the form of traffic lines, arrows and 
other specified markings, also supply and 
application of white plastic material 
incorporating reflecting medium; surface 
dressing by pressure sprayer (application of 
binder and chippings); fixing and taking-up 
and refixing of reflecting roadstuds. Docu- 
ments from the County Engineer and Surveyor, 
voney Hall, Wakefield. Tenders by Novem- 
er 13, 

_ Whitby, Yorks.— Construction of a re- 
inforced concrete retaining wall at Carr’s Yard, 
contract 241, for Documents from 
the Engineer and Surveyor, St. Hilda’s Terrace, 
Whitby. 

*Worcester. 





-—Moor Street Redevelopment, 
part one, site completion works, for City 
Council. Deposit £2 2s. Tenders by Nov. 13. 

*York.—Long Close Lane (redevelopment) 
roads and sewers for City Council. Deposit £2. 
Tenders by Nov. 14. 

York.—Repairs to East Parapet, Queen 
Street Bridge, for City Council. The contract 
will include the repair by cement gun of the 
existing reinforced concrete patapet girder 
on the east side of the bridge. Documents 
from Chas, J. Minter, city engineer, surveyor 
and planning officer, 7 St, Leonard’s Place, 
York, Deposit £1, cheques, etc., crossed and 
payable to York Corporation. Tenders by 
November 7. 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Ampthill, Beds.—Laying of approximately 
303yd. of 6in. s.w.g. pipes and the construc- 
tion of six manholes at Sandy Lane, Aspley 
Heath, for R.D.C, Documents from the En- 
gineer and Surveyor The Limes, Dunstable 
Road, Ampthill. Deposit £1 1s. Tenders by 
November 20. 

* Ashby-de-la-Zouch, Leics.—Recondition- 
ing of filters, etc., at Measham Sewage Disposal 
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Works, for R.D.C. Deposit £2 2s. Tenders by 
Nov. 21. 

Bristol.—Construction of generating station 
and sludge digestion plant at the proposed 
new sewage treatment works of King’s 
Weston Lane, Avonmouth, contract 17, for 
City Council. Works include heavy piled 
foundations, excavvations in soft alluvium 
construction of a generating § station of 
2,500-kKVA capacity complete with workshop, 
four reinforced concrete heated primary 
sludge digestion tanks of 2.4 million gallons 
capacity, together with heat exchanger build. 
ing with heat exchangers and pumps, two 
open reinforced concrete secondary sludge 
digestion tanks of 0.9 million gallons capa- 
city and a steel tank and gasholder of 56,000 
cu. ft. capacity on, and including, a piled 
reinforced concrete raft. Also included 
in the contract will be site works, roads, 
footpaths, water mains, and _ miscellaneous 
pipeworks. Provision and _ installation of 
generating plant for generating station js 
subject to separate contract. Documents from 
City Engineer and Planning Officer, Cabot 
House, Deanery Road, Bristol, 1. Deposit 
£10 (cheque payable to City Council), 
Tenders by Nov. 27. 

Cookstown, Tyrone.—Maloon and Augh- 
lish sewerage scheme for R.D.C., comprising 
the laying of approximately 300yd. of Qin, 
diameter sewer and 500yd. of 4in. diameter 
pumping mains, together with manholes, 
pumphouse, path and fence. Documents from 
the Rural Council Offices, The Boardroom, 


Cookstown. Deposit £3 3s. Tenders by 
Nov. 10. 
Darwen, Lancs.—Reconstruction and re. 


draining of three sludge drying beds at Hol- 
lins Sewage Works, for B.C. Work includes 
the construction of three reinforced concrete 
dividing walls, approximately 126 cu. yd. of 
concrete, the laying of 600 lin. yd. of under 
drainage and refilling beds with 1,300 cu, yd. 
of graded stone. Documents from Borough 
Engineers Office, Municipal Buildings, Darwen. 
Deposit £2 2s. Tenders by November 13, 

Faringdon, Berks. — Stanford-in-the-Vale 
sewerage scheme, for R.D.C., involving the 
laying of 4,390 yd. of 6in, diameter, sewers, 
850 yd. of 5in. diameter, rising main lateral 
connections and drainage works, two pumping 
stations and extension and modification of 
existing sewage disposal works. Submit names 
to the Council’s Engineer and _ Surveyor, 
Council Offices, 28 Market Place, Faringdon, 
by November 4. Deposit £2 2s. 

Hornchurch, Essex.—Supply, on or after 
April 2, 1962, of the following for the sewage 
pumping station, Parsonage Road, Rainham, 
for U.D.C.: (1) Sewage pumping plant, electric 
motors and ancillary equipment, wiring and 
pipework, valves and fittings, with the services 
of a skilled fitter subsequently to supervise 
the erection of the plant on site (the proposed 
pumping station is required to deal with crude 
sewage at a maximum rate of approximately 
275 g.p.m.); and/or (2) ironwork, including a 
manhole cover and frame, a penstock and 
galvanised mild steel ladders and handrails. 
Documents from the Engineer and Surveyor, 
Council Offices, Billet Lane, Hornchurch, 
Deposit £2 2s. Tenders by November 13. 

Isle of Man.—Construction and laying of a 
drainage scheme at Ballakillowie in the parish 
of Rushen, for Local Government_ Board. 
Documents from the Architect and Planning 
Officer, Murray House, Douglas. Deposit 
£2 2s., payable to the Government Treasurer. 
Tenders by Nov. 22 

*Keynsham, Som.—Sewerage and __ sewage 
disposal, stage one, for U.D.C. Deposit £5 5s. 
Tenders by Dec. 1. / 

Knaresborough, Yorks.—Supply and instal- 
lation of dual mechanically raked screens at 
the sewage works, Wetherby Road, for U.D.C. 
Documents from the Engineer and Surveyor, 
Knaresborough House, Knaresborough. 
Tenders by Nov. 13. J . 

Leatherhead, Surrey.—Laying approximately 
180 lin. yd. of soil relief sewers in Ashtead. 
Surrey, including a thrust bore under the 
railway line, for U.D.C. Documents from the 
Engineer and Surveyor’s Department, Red 
House, Leatherhead. Tenders by November 6. 

Middlesex.—Supply and erection of seven 
radial type primary sedimentation tank sludge 
scrapers, with electrical equipment, for 
existing 95ft. diameter tanks, at Mogden 
Works, Isleworth, for C.C. Documents from 
Chief Engineer, Middlesex County Main 
Drainage Department, P.O. Box 7, Isleworth. 
Tenders by December 4. ’ 

Milngavie, Dunbarton. — Construction of 
storm relief sewer from Nethermains Road to 
river Allander extending to about 570yd. in 
27in. and 33in. diameter reinforced concrete 
pipes, for B.C. Submit names to Crouch and 
Hogg, engineers, 18 Woodside Crescent, Glas- 
gow, C.3, by November l. . . 
Pontypridd, Glam.—Construction of relief 
sewer, Ynysangharaod Road to River Taff, for 
U.D.C., involving the construction of approxl- 
mately 300 lin. yd. of 12in. and 15in, diameter 
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sewer, together with manholes and other 
appurtenant works. Documents from C. B. 
Jones, engineer and surveyor, Municipal 
Buildings, Pontypridd. Deposit £2 2s. 
Tenders by November 6. 

*Redcar, Yorks.—Surface water drain in 


trunk road for B.C. Tenders by Nov. 4. 

Rotherham, Yorks. — Extension of sewer, 
Northfield Lane, Wickersley, for R.D.C. Work 
consists of approximately 163lin. yd. of Qin. 
diameter glazed stoneware pipes together with 
the construction of appurtenant manholes. 
Other ancillary works include connecting exist- 
ing property drains to the new sewer and 
the filling in of cesspools. Documents from 
the Engineer and Surveyor, Council Offices, 
Grove mae Moorgate, Rotherham. Tenders 
by Nov. 4. 

"Rugeley, Staffs—Remedial work to surface 
water drainage, Ravenhill housing site, Brere- 
ton, for .C. Documents from the Engineer 
and Surveyor, 25 Aeon Street, Rugeley. 
Tenders by November l. 

*$t. Faiths and Aylsham, Norfolk.—Catton 
euerege scheme for R.D.C. Applications by 
Nov. 3. Deposit £5 5s. Tenders by Dec. 5. 

Strabane, Tyrone.—Supply and installation 
of an electrically driven pumping set, capable 
of discharging crude sewage at the rate of 
60 gallons per minute through approximately 


25ft, head, for R.D.C. Documents from 
w. D. R. and R, T. Taggart, consulting 
engineers, 13 College Gardens, Belfast, 9 


Deposit £3 3s., Soaae payable to Council. 
Tenders by November 13 
*Stroud, Glos.—Construction of foul sewer 
at Westrip for U.D.C. Tenders by Nov. 20. 
*Twickenham, Middx.—Reconstruction of 
sewer across section of Bushy Park for B.C. 
Deposit £2 2s. Tenders by Nov. 9. 


*Uppingham, Rutland.—Sewerage and sew- 
age disposal for R.D.C. Deposit £2 2s. 
Tenders by Nov. 30. 

Warmley, Glos.—Extension of soil sewers 
Whittucks Road and Memorial Road, Hanham. 
for R.D.C., comprising the laying of approxi- 
mately 171 lin. yd. of 6in. diameter glazed 
stoneware sewer, 5 concrete manholes, and 
ancillary works. Documents from the Engineer 
and Surveyor, Council Offices. Warmley House, 
Warmley, Bristol. Deposit £3 3s. Tenders by 
November 17, 

*Wellingborough, Northants.—Earls Barton 
main drainage for R.D.C. Deposit £5 5s. 
Tenders by Nov. 27. 

Wortley, Yorks. — Pilley sewerage and 
sewage disnosal scheme, for R.D.C., comprising 
the construction of 580yd. of 12in. diameter 
outfall sewer, manholes, and a sewage disposal 
works consisting of grit channels, settlemen:. 
humus, and storm water tanks and two circular 
filter beds. together with sludge drying beds. 
site pumping station, and other appurtenant 


works. Documents from Elliott and Brown. 
the Council’s consulting engineers, Stanley 
House, Pelham Road, Nottingham, or the 
Engineer and Surveyor, Council Offices, 
Grenoside, Sheffield. Deposit £5 5s., cheques 


payable to Council. Tenders by November 2 

*Yorkshire.— Joint trunk 
tract 1 for Silsden U.D.C. and Skipton 
R.D.C. Deposit £3 3s. Tenders by Nov. 10. 


STREET LIGHTING 


Brentford and Chiswick, Middx.—Supply and 
erection of 85 400-watt mercury colour- 
corrected lanterns and eight 400-watt mercury 
non-colour-corrected lanterns on new concrete 
columns, for Chiswick High Road, for B.C, 
Documents from Borough Engineer and 
Surveyor, Town Hall, Chiswick, W.4. Tenders 
by October 31. 

Ennerdale, Cumb.—Supply, erection and in- 
stallation on trunk road, A.595, Distington, of 
a system of high pressure mercury vapour 
lighting units mounted on 22 concrete columns, 
including underground mains supply services, 
for R.D.C. Documents from the Engineer and 
Surveyor, Council Chambers, Cleator, Cumber- 
land. Tenders by November 10. 

Holmfirth, Yorks.—Erection of 67 25ft. 
concrete street lighting columns, the supply 
and fixing of lanterns and all fittings and the 
supply and laying of approximately 1,600yd. of 
underground cable in connection with the 
installation of mercury vapour lighting to 
group A standard on two sections of the class 
I roads in the urban district. for U.D.C. 
Documents from the Surveyor, Market Stree:, 
Holmfirth. Tenders by November 7. 

*Watford, Herts.— Street lighting. Colne 
Way. North Western Avenue, A.41, for B.C. 
Applications by Nov. 3. Deposit £2 2s. Tenders 
by Nov. 20. 


sewer, con- 


INTERNATIONAL CONTRACT 


*West Pakistan.—Indus Basin project, canals 
and appurtenant works, for the Water and 
poner Development Authority, Applications 
y Dec. 15 
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AWARDS 


BUILDING AND DECORATING 
(See also Housing Schemes) 


Ashton-under-Lyne, Lancs,— Extensions to 
the Veterans’ Pavilion at King George V 
Playing Fields for B.C.—George High 
(Builders), Ltd., Wharf Street, Dukinfield, 
£1,865 (recommended). 

Bedford.—Erection of public conveniences 
at Everard Meadow in Cardington Road 
and Kingsway for B.C.—S. G. Whitbread, 
Kempston, £4,002 (recommended). 

Birmingham. — Supplying the plant and 
erection of a chimney of a new refuse dis- 
posal and salvage works at Castle Brom- 
wich, for City Council—Heenan and 
Froude, Ltd., Shrub Hill Road, Worcester, 
£373,159 (recommended). 

Bristol.—Following for City Council: im- 
provement of pre-war dwellings, 28 flats 
at St. Matthias House, St. Jude’s—W. J. 
Kew (Contractors), Ltd., Bedminster Down 
Road, Bristol, 3, £6, 876: li, 9, 5 and five 
houses at Martock Road, Bedminster— 
J. F. Wilmot and Son, 62 Weare Street, 
Bristol, 3. £3,575, W. H. Cuff and Son, 21 
Constitution Hill, Bristol, 8, £3,051, G. 
Westcott and Co., 42 Dominion Road, Fish- 
ponds, Bristol, £1,935 and Hooper Contrac- 
tors (Bristol), 43 Camborne Road, Bristol, 
7, £2,090 respectively; construction of tar- 
macadam access roads, the laying of garage 
bases, the erection of 41 pre-cast concrete 
lock-up garages, and the formation of a 
children’s play area at Green Croft, Speed- 
well—O. J. Elliott and Co., Ltd., Badminton 
Road, Winterbourne, Bristol, £8,020; 
modernisation and improvement of offices 


in Broad Street—Stone and Co. (Bristol), 
Ltd.. 140 Redland Road, Bristol, 6, 
£40,300 (recommended). 

Erection of a fire station at Clothier 


Road, Brislington—A. Turner (Bristol), Ltd., 


Old Ochre Works, Warmley, Bristol, 
£39,677 (recommended, subject to Home 
Office approval). 

Bury, Lancs.—JInternal decoration during 


Christmas vacation of part of ground floor 
of Technical College, Market Street, for 
B.C. R. H. Ogden, borough engineer— 
H. E. Allen, Openshaw Place, Plodder 
Lane, Farnworth, near Bolton. Work com- 
mencing Dec. 21. 
Cambridge.—Construction of the remainder 
of the Churchill College at Storey Way, for 
the Trustees—Rattee and Kett, Ltd., Station 
Road, Cambridge. Richard Sheppard, 
Robson and_ Partners, architects, 
Southampton Place, London, W.C.1; E. C. 
Harris and Partners, quantity surveyors, 
Lynton House, Tavistock Square, London, 


W.C.1; Hajnal and Myers, structural con- 
sultants, 7 The Park, Golders Green, 
London, N.W.11. 

Canterbury, Kent. — Construction of a 


machine-house and effluent treatment plant 
at Chartham Paper Mill for Wiggins, 
Teape and Co., Ltd. W. S. Atkins and 
Partners, consulting engineers, 158 Victoria 
Street, London, S.W.l—Richard Costain 
(Construction), Ltd., 111 Westminster 
Bridge Road, London, S.E.1. Estimated 
cost £200,000. Work has commenced. 

Cardiff. — Alterations to the cladding of the 
front elevation, and renovation of the roof 
of the transport depot at Sloper Road, for 
City Council. J. Dryburgh, city architect 
R. B. Fear (Cardiff), Ltd., 35 Park Place. 
Cardiff, £20,200. Work commenced. 

Cardiff.—Erection of a new office block at 
Norbury Road, Fairwater, for Rhymney 
Breweries, Ltd. Sir Percy Thomas and Son, 
architects, 10 Cathedral Road, Cardiff—E 
Taylor and Co., Ltd., Treforest Industrial 
Estate, Pontypridd. Estimated cost £120,000. 
Work commenced. 

Doncaster, Yorks.—Erection of a three-storey 
office block at 62 Hall Gate, for the Abbey 
National Building Society. Cartwright, 
Woollatt and Partners, architects, 6 
Clarendon Street, Nottingham—J. Holmes 
(Builders), Ltd., | Queens Road, Don- 
caster, £40,000. Work commencing Dec. 1. 


Dowlais, Glam.—Erection of a factory (to be 
occupied by O. P. Chocolate Specialities 
(Mfrs.), Ltd.) for the Industrial Estates 
Management Corporation for Wales—E. 
Taylor and Co,. Ltd., Treforest . Industrial 
Estate, Pontypridd, estimated cost £120,000. 
H. M. R. Burgess and Partners, architects, 
16 Gelliwasted Road, Pontypridd. and I. E. 
Symonds, quantity surveyors, 36 Park Place, 
Cardiff. Work commenced. 

Ealing, Middx.—Following for B.C.: External 
and internal redecoration of Hanwell branch 
library—Eric Waller, Ltd., 3 Paddington 
Street, London, W.1, £1.625; reinstatement 
works to 5, 7 and 9 Medlar. Close—Pynford 
(Southern), Ltd., £2,066 (recommended). 
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Tenders received for the painting of 
following dwellings: (group 1) 168—Hay- 
mills (Contractors), Ltd., £3,652; Griffin 
Brothers, £4,192; J. B. Abbot. Ltd., £4,400; 
E. R, Blackborow, £5,216; L. H. Brown, 
£5,332; Plackett and Lynn, Ltd., £5, 352: 
W. J. Dickens and Son, Ltd., £5,568; Wem- 
bley Construction, £6,224. 

(Group 2) 136—Haymills (Contractor), 
Ltd., £2,800; L. H. Brown, £3,922; Plackett 
and ‘Lynn, Ltd., £3,991; Griffin Bros., £4,154; 
J. B. Abbot, Ltd., £4, 260; E. R. Blackborow, 
£4,816; W. J. Dickens and Son, £4,750; 
Wembley Construction, £4,948. 

: (Group 3) 100—E. R. Blackborow, £2,952; 
Griffin Bros., £2,972; Haymills (Contractors), 
Ltd., £3,000; L. H. Brown, £3,480; W. J. 
Dickens and Son, Ltd., £3,603; Plackett and 
Lynn, Ltd., £4,146; Wembley Construction, 
£4,400. 

(Group 4) 585 — Haymills (Contractors), 
Ltd., £11,407; Griffin Bros., £11,992; 
Brown, £12, 402; W. J. Dickens and Son, 
Ltd.. £13,308; E. R. Blackborow, £14,040; 
Plackett and Lynn, Ltd., £14,186; Wembley 
Construction, £16,380. 

(Group 5) 128—Haymills (Contractors), Ltd 
£2,295; W. J. Dickens and Son, Ltd., £2,868; 
Griffin Bros., £2,955; H. Brown, £3,426; 
Plackett and Lynn, Ltd., £3, 435; Wembley 
wee £3,664; E. R. Blackborow, 

4USL 

East Lothian. — Experimental rural housing 
scheme—Cuthill redevelopment, stage 1, at 
Prestonpans, for the University of Edin- 


burgh—J. Smart and Co., 63 Frederick 
Street, Edinburgh, 2. Sub-contractors— 
Siporex — Costain Concrete Co., Ltd.; 


plumber—McGowan and Co. (Contractors), 
Ltd., floor tiling—The Marley Tile Co., Ltd.; 
asphalt roofing—The Limmer and Trinidad 
Lake Asphalt Co.; glazier work—The 
Northern Glazing Co., Ltd.; painter—Neil 
Nicholson and Co.; electrical—John Croal 
(Elec. Contractors), Ltd. Professor R. H. 
Matthew, architect, Department of Archi- 
tecture, Housing Research Unit, University 
of Edinburgh, and Jas. D. Gibson and 
Simpson, 3 Melville Crescent, Edinburgh, 3, 
are the quantity surveyors. 


Ellesmere Port, Ches.—Contract 285, works 
of improvement and repair to 7, bi BD 
and 13 Oak Street, and 5, 7 and 9 Upper 
Mersey Street, Ellesmere Port, for B.C.— 
T. Warrington and Sons, Ltd., Station 
Road, Ellesmere Port, £7,028 (accepted); 
Cartwright (Bros.), Ltd., £8,599. 


Erith, Kent.— Construction of a motor 
vehicle repair and service workshop for 
British Insulated Callender’s Construction 
Co., Ltd.—Sir Robert McAlpine and Sons, 


Ltd., 80 Park Lane, London, W.1. _ Esti- 
mated cost £50,000. 
Essex. — Extension of County Hall, Chelms- 


ford, for C.C. H. Conolly, county architect 
—Walter Lawrence and Son, Ltd.. 31 Sun 
Street, London. E.C.2. Estimated cost 
£530,959 (subject to Home Office approval). 


Essex.—Construction of a factory at Spilsby 
Road, Harold Hill, for Sleepy Valley 
Bedding, Ltd. Morrison Rose and Partners, 
architects, 4 Wimpole Street, London, W.1 


—H. T. Swaffer, Avenue Road, London, 
E.7 (recommended). Established cost 
£197,000. 

Evesham, Worcs.— Extensions to Badsey 
Remembrance Hall, for Hall Management 
Committee — Messrs. Maudsley, Childs 
Wickham, Broadway (provisionally  ac- 
cepted). 


Failsworth, Lancs.— Erection of the Robert 
Sidlow Public Library for U.D.C. Jones 
and Rawlinson, Ltd., 6 Leaf Square, Sal- 
ford. 6, £24,546. Work has commenced. 


Fleet, Hants.—Exterior painting of 44 houses 
and 24 flats for U.D.C—A. and W. 
Goddard, Ltd., Kings Road, Fleet, £4,411. 


Grantham, Lincs.—External painting of 77 
houses (group C2) and 224 (group D2) for 
B.C—W. J. Roberts (Bottesford), Ltd., 
Bottesford, Nottingham, £881 and £3, 559 
respectively (recommended). 


Greatstone, Kent.—Erection of a church at 
Badwin Road. Cyril P. Griggs, architect, 
1 Manor Road, Folkestone, Kent—R. E. 
Tebbs, Ashley, Queens Road, Littlestone, 
Kent. 

Hereford—Stage 3 of a new wire mill at 
Holmer Road factory, for Henry Wiggan 
.and Co., Ltd., W. S. Atkins and Partners, 
consulting engineers, 158 Victoria, Street, 
London, S.W.1—Robert M. Douglas (Con- 
tractors), Ltd., 395 George Road, Birming- 
ham 23, £419,000. 


Ipswich, Suffolk. — Following for B.C.: re- 
roofing of the Ranelagh Road Primary 
School and the Whitton Special School— 
Hall and Co., Ltd., West End Road, 
Ipswich, £2,318. 
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Piling foundations for stage IV of the 


Civic lege—Pressure Co. (Parent) 
Ltd., 637 Old Kent Road, London, S.E.15, 
£5,919 (recommended, subject to M.E. 
approval). 


Kingston-upon-Thames, Surrey. — Develop- 
ment of the Surbiton Road/Penr! Road 
site for B.C.—Gable Construction Co., Ltd., 
54 Garratt Lane, Wandsworth, London, 
S.W.18, £70,490 (recommended, subject to 
Ministry approval). Not as _ previously 
stated in the Oct. 12 issue. 

Lancaster.—Erection of “The Ridge” public 
house on Ridge estate, Patterdale Road, 
Lancaster, for Matthew Brown and Co., 
Ltd.—F. Parkinson, Ltd., Mowbray Drive, 
Blackpool; L. Normington, staff architect, 
in association with A. Hopkinson and Son, 
30 Crompton Street, Bury, and E. R. 
Duckworth and Partners, Quantity Sur- 
veyors, 21 Mawdsley Street, Bolton. 

Leeds.—Extension to Woodsley Hall for the 
University—M. Harrison and Co. (Leeds), 
Ltd., Post Hill Quarries, Farmley, Leeds, 12. 
Estimated cost £60,000—P. H. G. Chamber- 
lin of Chamberlin Powell and Son, Sydney 
Mews, London, S.W.3, is the architect, 
Davis Belfield and Everest, 29 Cabinet 
Chambers, Lower Basinghall Street, Leeds, 1, 
are the quantity surveyors and Anthony 
Flint, Abford House, Wilton Road, London, 
S.W.1, is the consultant for structural work, 
heating and ventilation services. 

Leeds.—Following for City Council: Erection 
of new messroom and toilets at Lennox 
Road refuse disposal works, first phase of 
alterations and adaptations to The Hollies, 
Weetwood Lane, to provide hostel accom- 
modation for aged persons, and interior 
decorations at various hostels—Direct 
Labour (recommended). Estimated cost 
£2,510, £2,236 and £3,719, respectively. 

Alterations at sreenenees County Secon- 
dary School and Jack Lane School—Robert 
R. Roberts, Ltd., 122 Lower 
Road, Leeds, 12 (recommended). 


Lindsey.—Erection of phase II of Beretun 
Secondary Modern hool, Barton-upon- 
Humber, for C.C., together with external 
works and services and sundry alterations 
to the existing school. A. Ronald Clark, 
county architect—H Ashton and Sons, 
Newport Joine Works, Barton-on-Hum- 
ber, £105,760. ork about to commence. 

Manchester.—Construction of a block of 
offices at 18-20 Booth Street for Lang- 
bourne Estates, Ltd—J. Gerrard and 
Sons, Ltd., Swinton, Lancs, £115,000. 
Cruickshank and Seward, architects, 196 
Deansgate, Manchester, 3, and »., 
Heasman and Partners, 5 Bloomsbury 
Square, London, W.C.1, are the quan- 
tity surveyors. Work commenced, 

Merthyr Tydfil, Glam.—Erection of an old 
persons’ hostel for 40 persons at the Gurnos 
estate for B.C.—E. Turner and Sons, Ltd., 
57 Havelock Buildings, Penarth Road, 
Cardiff, £57,499. 

Middlesbrough, Yorks.—Ex‘tensions to radio- 
therapy department at North Ormesby 
Hospital, for the South Tees-side Hospital 
Management Committee — Norman Thomp- 


Wortley 


son, Ltd., Stonehouse Street, Middles- 
brough, £5,872. 
Peterborough.—Erection of 51 garages at 


Dogsthorpe and Bluebell estates, for City 
Council—W. Ferrar and Sons, Lid., 1440 
Lincoln Road, Werrington, Peterborough, 
£5,263 (recommended, subject to Ministry 
approval). ; 

Portsmouth.—Following for City Council: 
Repairs and redecorations at St. Mary’s 
House and laundry—Barnes and Elliott, 
Ltd., 15a Castle Road, Southsea, £4,268 
(recommended); Henry Jones and Son 
(Portsmouth), Ltd., £4,446; John Lay and 
Co. (Portsmouth), Ltd., £4,989. 

Structural alterations and additions to 
the police headquarters— Barnes and 
Elliott, Ltd., £7,088 (recommended, subject 
to Home Office approval); Henry Jones and 
Son (Portsmouth), Ltd., £7,496; Jno. 
Croad, Ltd., £7,800. 

Modernisation of flats at King Street and 
St. Faith’s Road—Henry Jones and Son 
(Portsmouth), Ltd., 35 Aldwell Street, 
Portsmouth, £33,360, and T. Coleborn and 
Son, 10 Newcastle Street, Fratton, Ports- 
mouth, £4,020, respectively (recommended). 

External painting during 1961, stage 
Ill, site 23—T. Stride and Son, 202 
Fratton Road, Portsmouth, £1,446; sites 24, 
28, 29 and 32—Henry Jones and Son 
(Portsmouth), Ltd., £1,106, £3,511 £2,350 
and £1,687, respectively; sites 25 and 26— 
P, di Hartel (Portsmouth), Ltd., £1,497 and 
£1,989, respectively; site 30—G. Winter 
and Sons, 70 Widley Road, Portsmouth, 
£889; site 27—A. C. Nicholson, £524; 

site 3l1—Hostler and Smith, 27 Merthyr 
Avenue, Cosham, £1,806; sites L to U— 
Direct Labour, £424, £2,984, £976, £3,446, 
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£365, £894, £1,557, £1,407, £1,594 and 
£2,180, respectively (recommended). 

Rochdale, Lancs.—Alterations at Oakenrod 
Primary School and Cronkeyshaw Junior 
and Infants School, for B.C.—Mills Bros. 
(Littleborough), Ltd., Whitelees Road, 
Littleborough, £12,809 and William Eng- 
land and Sons, Ltd., £925 respectively. 

St. * Pancras.— External redecorations at 
Bernard Shaw Court, for B.C.—Direct 
Labour, £1,791 (recommended). 

Southampton.—Following for B.C.: erection 
of 10 shops and 13 dwellings at Harefield, 
contract B.249—Hawkins Bros. (Gosport), 
Ltd., Westfield Road, Gosport, £79,249 
(recommended, subject to Ministry 
sogeors’. : 

xternal redecorations at Netley Court 
Special School—Nolan and Davis, Thornhill, 
West End, Southampton, £1,128 (recom- 
mended). Fowler, Grove and Haggar, 140 
Lodge Road, Southampton, are the archi- 
tects for the scheme. 

Southwark.—External repainting of Kenning- 
ton Park House, for B.C.—Collins (Con- 
tractors), Ltd., 14 Consort Road, London, 
S.E.15, £1,626 (recommended). 

Stratford-on-Avon, War.—Erection of a new 
Shakespeare centre, for the Trustees of 
Shakespeare’s Birthplace—Higgs and Hill, 
Ltd., Birmingham Road, Allesley, Coventry. 
Estimated cost £100,000. Wood, Kendrick 
and Williams, architects, 57 Colmore Row, 
Birmingham 3, Silk and Frazier, quantity 
surveyors, 35 Portland Road, Birmingham 
16 and Hoare, Lea and Partners, mechanical 
consultants, 23 St. James Road, a 
15. Work to commence in seven weeks. 

Stratford-upon-Avon, War.—Repairs to the 
roofs of 7 and 8 Rother Street for B.C— 
Messrs. Wormells, 30 Regent Street, 
Coventry, £795 (recommended). 

Stockton-on-Tees, Dur.—Erection of R.C, 
School of the English Martyrs—Smith and 
Twentyman, Ltd., 32 Bridge Road, Stockton- 
on-Tees, £54,141. 

Swindon, Wilts.—Repair and improvements 
to the public swimming baths, Milton Road, 
for B.C.—John Pattison (Building Con- 
tractor), Ltd., Bramble Road, Swindon, 
£83,335 (recommended). 

Tiverton, Devon.—Erection of store, for the 
Co-operative Retail Services, Ltd.—Direct 
Labour, Estimated cost £35,000. 

Torquay, Devon.—Block of 12 garages on the 

atcombe Community Centre site for B.C. 
—J. W. Camp and Son, Ltd., 194 Teign- 
mouth Road, Torquay, £2,640. Work to 
commence Nov. 

Torquay, Devon.—Erection of a new toll 
house at the entrance to Princess Pier for 
B.C.—W. . Goff and Son (Torquay), 
Ltd., 80 Shiphay Lane, Torquay, £1,499. 

Walsall, Staffs—Repairs to the roof and 
glazing replacements at the er depot, 
‘or B.C.—C. Walsh Graham, Ltd., Perry 
Street, Wednesbury, £1,584. 

Watford, Herts.—Erection of an ice cream 
depot in Colonial Way on the station 
estate for T. Wall and Sons, Ltd. ; 
Kennedy Hawkes, architect, 27 Emperor’s 
Gate, South Kensington, S.W.7; K. F. 
Spicer, quantity surveyor, la Cavendish 
Square, W.1—A Monk and Co., Ltd., Pad- 
gate, Warrington, Lancs. Work com- 
menced. 

Wellingborough, Northants. — Conversion of 
the former Hattondale Boys Home into 
old peoples’ flats, for U.D. a a Potter 
and Sons, Ltd., High Street, Stanwick, 
£13,895 (subject to Ministry approval). 

Westminster.—Construction of an_ under- 
ground car es and petrol filling station 
at Hyde Park for City Council—Sir Robert 
McAlpine and Sons, Ltd., 80 Park Lane, 
London, W.1, £1,051,915 (recommended, 
subject to M.T. approval). 

Wigston, Leics.—Erection of a block of seven 
shops at Bell Street and Long Street 
corner, for Sketchley, Ltd.—Cawrey, Ltd., 
47 Gorse Hill, Anstey, Leics. Work about 
to commence. 

Woolacombe, Devon.—Extensions to include 
the construction of an indoor swimming 
pool at the Narracott Hotel, for M. 
Lancaster. Oliver and Dyer, architects, 
Strand, Barnstaple—Ralph Yeo, Heather- 
dale, Mortehoe, Woolacombe. Es:imated 
cost £60,000. 

Worcester.—Erection of an office block at 
Gregory’s Bank, for Redman Tools and 
Products, Ltd. Alan N. Turner and Valerie 
Holt, architects, Donington House, 159 
Birmingham Road, Sutton Coldfield, War. 
—Direct Labour. Estimated cost £1,500. 
Site works have commenced. 


CLOTHING AND TEXTILES 


Rochdale, Lancs. — Supply of following for 
B.C.: 320 boiler suits—Castlemere Manu- 
facturing Co., Ltd., 325 City Road, Man- 
chester 15, £1 7s. 6d. each; 36 donkey 
jackets—A. Miller, Ltd., 175 Bermondsey 
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Street, London, S.E.1, £1 9s. 24d. each: 
50 three-quarter length and 50 full length 
waterproof coats reengate and 

Rubber Co., Ltd., Greengates, Salford, Man. 
chester 3, £3 10s. ll4d. and £3 10s, 44d 
each respectively (recommended). ; 


DEMOLITION 


Acton, Middx.—Demolition of Rothbury 
Cottage, Chiswick Mall, for B.C—J, J, 
Gallagher and Sons, Ltd., £95 (recom. 
mended). 


Ashton-under-Lyne, Lancs. — Demolition of 
60-70 Victoria Street, for B.C.—E. What. 
mough, Rochdale, £40 (recommended), 

Blackburn, Lancs.—Demolition of chimney a 
Longshaw Mill, for BC.—M. Tate, 14? 
Mitella Street, Burnley, £270 (recommended), 

Brighton, Sussex.— Demolition of Falmer 
Pumping Station, for B.C.—George Cohen 
Sons and Co., Ltd., Broadway Chamber 
London, W.6, £2,435 (recommended). 

Ealing, Middx.—Demolition of the old educa. 
tion buildings for B.C—R. C. Setchell 
Feltham, £30 (recommended). , 

Hereford.—Demolition. of following for City 
Council: 27-55, 67-71, 75 and 77 Belmont 
Road—C, E. Watkins, Greenacres, Clifford, 
Hereford, £60; outbuildings at Drybridge— 
D. R. Bowen, 13 Lewis Smith Avenue, 
Hunderton, Hereford, £60 (recommended), 

Kidderminster, Worcs.—Dismantling and dis. 
posal of the steel-framed roofing and 
general site clearance at the old cattle mar. 
ket, New Road, for B.C.—Costelloe’s Plant 
Hire Co., Ltd., Alstone Lane, Cheltenham, 
Glos., £557 (to the corporation). Work to 
commence Nov. 

Lewisham.—Demolition of 9, 10 and 11 Eliot 
Park for B.C.—E. . Spears and Co, 
Ltd., 53 Callander Road, London, S.E4, 
£685. Work has commenced. 

Middlesbrough, Yorks. — Demolition of 
202-204 Parliament Road and 468-470 
Linthorpe Road for B.C.—Ace Demolition 
and Dismantling Co. 32 Carr Street, 
Lincoln, £225 and £110, respectively 
(recommended). 

Paddington.—Demolition of 56 and 58 West- 
bourne Park Road for B.C.—J. and A. 
Demolition Co., Ltd., Wellington Road, 
Kensal Green, London, N.W.10, £285 
(recommended). 

Peterborough.—Demolition of chimney at 
Etton waterworks for City Council—R. F. 
Sturges and Co., Ltd., £362 ¢recommended), 

Rhymney, Mon.—Demolition of 22  stone- 
built dwellings at Red House Row and 
Carno Pit Row, for U.D.C. W. T._ Bebb, 
architect, Manor House, Bank Square, 
Chepstow—A. Williams and Co., 9% 
Coedpenmaen Road, Pontypridd, £550. 

Rochdale, Lancs. — Following demolition 
works including properties in Hope Street, 
23 and 23a St. Mary’s Gate and Browahill 
Open Air School, for B.C.—E. Whetaou 
Milnrow, Rochdale (without cost to the 
Corporation, recommended). 

Swinton and Pendlebury, Lancs.—Demolition 
of following for B.C.: 37 and 39 Tennyson 
Road—P. ynes, Withington, £125; 242 
Rake Lane, Clifton—Anthony Connell and 
Co., Ltd., 138 Moss Lane East, Manchester, 
£45 (both recommended), 

Tipton, Staffs—Demolition of club premises 
at the junction of Canal Street and Union 
Street for B.C.—H. Buchanan, 48 Wednes- 
field Road, Wolverhampton, £300 (recom- 
mended). 


ELECTRICAL 


Brierley Hill, Staffs. — Installation of elec- 
trical services at Civic Buildings—phase 
III, Assembly Hall, for U.D.C. ° te 
Moore, architect and housing director— 
Williams Bros., Ltd., 32a Temple Street, 
Wolverhampton, £3,953. 

Cardiff. — Supply, and installation of an 
electrically operated service lift at the 
Canton sub divisional police station, for 
City Council—Shorts (Lifts), Ltd., Reliance 
Works, Rawson Road, Bradford 1, £720. 
Work to commence Feb. ’62. 

C.E.G.B.—The Central Electricity Generating 
Board have placed contracts during the past 
month for power stations, transmission lines 
and transforming stations amounting in the 
aggregate to approximately £7,637,700, The 
principal contracts include: 

Thorpe Marsh power station: 415-V 
switchgear, switch fuse gear, motor control 
oe and accessories—M. and C. Switchgear, 

td. 

Blyth B power station: Heating, lighting 
and plug point installation for turbine house, 
boiler house and ancillary buildings—F. H. 
Wheeler and Co., Ltd. : 

West Burton power station: Coal handli 
plant—Birtley Engineering, Ltd.; main C.W. 
pumps and motors associated with 1, 2, 
and 4 500-MW turbo-generators—Gwynnes 
Pumps, Ltd. 
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Ferrybridge C power station: Structural 
steelwork—Redpath, Brown and Co., Ltd.; 
starting and stand-by boiler feed pumps 
and motors—G. and J. Weir, Ltd.; pre- 
liminary site works—M. J. Gleeson (Con- 
tractors), Ltd. : ; 

Drakelow C power station: H.P. pipework 
and valves for unit 1l1—Aiton and Co., 
Ltd.; H.P. pipework and valves for unit 12 
—Stewarts and Lloyds, Ltd. ; 

Belvedere power station: General site 
completion works—J. Jarvis and Son, Ltd.; 
132-kV switchgear—The English Electric 
Co., Ltd. . 

West Thurrock power station: Low 
pressure pipework, valves, auxiliary pumps 
and tanks associated with sets 3 and 4— 
Stewarts and Lloyds, Ltd. 

High Marnham power station: 380/275-kV 
transformer—The English Electric Co., Ltd. 

Kendal sub-station: Two 45-MVA, 132/ 
33-kV transformers — Yorkshire Electric 
Transformer Co., Ltd. ; 

Beddington sub-station: 132-kV_ switch- 
gear—The English Electric Co., Ltd. 

Whitson sub-station: Sub-station super- 
structure—Gee, Walker and Slater, Ltd. 

Leeds.—Electrical work for erection of houses 
and four-storey maisonnettes on the Poplar, 
Swinnow, Charing Cross, Kirkstall and 
Moorville estates, for City Council— 
Vallance Electrical Engineers, Ltd., Gathorne 
House, Roundhay Road, Headrow, Leeds, 1 
(recommended). 

Manchester.—Supply and installation of a 
passenger lift at Heyhead View aged 
persons’ home, Wythenshawe, for City 
Council—N. Breakell and Co., (Black- 
burn), Ltd., Blackburn, £1,640 (accepted); 
E. A. Foulds, Ltd., £2,127; Electro Lifts, 
Ltd., £2,220; Bennie Lifts, Ltd., £2,640; 
Wm. Wadsworth and Sons, Ltd., £2,729; 
Etchells, Congden and Hines, Ltd., £2,799; 
Evans Lifts, Ltd., £2,860; Keighley Lifts, 
Ltd., £2,916; A. and P. Steven, Ltd., £2,993; 
Otis Elevator Co., Ltd., £3,325; J. and E. 
Hall, Ltd., £3,338. 

Middlesbrough.—Electrical installation in new 
community centres at Berwick Hills and 
Whinney Banks, for B.C.—Doves (Darling- 
ton), Ltd., Darlington, £1,921 and £1,506 
respectively. 

Rochdale, Lancs.—Rewiring of electric light- 
ing, etc., at Oakenrod Primary School, for 
B.C.—Simmons Electrical Contracting Co., 
479 Middleton Road, Oldham, £1,812. 

St. Pancras.— Installation of electricity and 
two lifts at the Ferdinand Street housing 
scheme extension (block B) for B.C.— 
Thos. H. Smerdon, Ltd., 296 Kentish Town 
Road, London, N.W.5, £4,578, and The 
Express Lift Co., Ltd., Greycoats Street, 
London, S.W.1, £5,444, respectively 
(recommended). 

Sunderland.—Electrical installation in 209 new 
houses on the Town End Farm Estate, for 
B.C.—J. Calvert, Ltd., Seaham. 

Swinton and Pendlebury, Lancs.—Provision of 
traffic signals at Agecroft Road, for BsC.— 
Automatic Telephone and Signals Co., Ltd., 
Manchester, 3, £1,848 (recommended, subject 
to M.T. approval). 

Walsall, Staffs.—Erection of a traction sub- 
station to serve trolley vehicles at Lower 
Farm estate for B.C.—Morris and Jacombs, 
Ltd., 71 Hobmoor Road, Birmingham, 10, 
£1,164 (negotiated tender). 

Wisbech, I. of E.—Rewiring and 
ments to the electrical 
Wisbech Grammar School for C.C.—G. 
Howard, Saxon House, Colville Road, 
Wisbech, £720. 


FENCING 


Ealing, Middx.—Supply and fixing of 4,000/ 
5,000yd. of chestnut fencing for B.C— 
L. Pinnegar and Co., Ltd., Iver, Bucks., 
8s. 3d. per yard (recommended). 

Heywood, Lancs.—Supply and erection of 
metal railings, for B.C.—Raymond Sleigh, 
Ltd., Pownall Street, Leigh (recommended). 


GAS AND WATER SUPPLY 


Dundle and Thrapston, Warten lagtas of 
mains for the Apethorpe and xing's iffe 
water supply scheme, for R.D.C.—Stamford 
Construction, Ltd., Uffington Road, Stam- 
ford, Lincs., £1,930 (recommended). 

Huntingdon. — Construction of sewers at 
Thrapston Road housing development and 

tainage work at Keyston, for R.D.C.— 
Kimbell Construction, Ltd., Boughton, 
Northants, £2,583, and R. Peacock and G. 
Easton, Queen’s Drive, Huntingdon, £687. 

Isle of Wight.—{a) Pipes and specials and 
(b) main laying works for the Roud area 
water scheme for the Water Board—{a) 
Stanton and Staveley Sales, Ltd., £4,491 
and (b) Trants Excavations, Ltd., £8,936. 

Leicester.—Provision of two additional pump- 
ing units at the Scraptoft booster station 


; improve- 
installation at 
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for the River Dove Water Board— W. H. 
Allen, Sons and Co., Ltd., Queens Engi- 
neering Works, Bedford, £7,181. 

Minehead, Som.—Laying of 6in. diameter 
asbestos-cement water main from Glenmore 
Road to Butlin’s holiday camp, for U.D.C. 


K. G. Holman, surveyor and engineer— 
Geo. Lawson and Son, Ltd., Wraxhall, 
Bristol, £2,490 (accepted); W. J. King and 
Sons, Ltd., £2,649. Work to commence 
early 1962. 

Southampton. — Following for B.C.:  24in. 


diameter trunk water main from South- 
ampton Common reservoir to London 
Road: straight pipes and special castings— 
Stanton and Stavely Sales, Ltd., Notting- 
ham, £33,109; valves—Guest and Chrimes, 


Ltd., Rotherham, £2,609; underpressure 
connections — The Underpressure Engi- 
neering Co., Ltd., Mansfield, £280 
(recommended, subject to Ministry ap- 
proval). 

Supply of straight pipes and_ special 


castings for alterations to the 10in. dia- 
meter water main from Totton to Lynd- 
hurst—Stanton and Stavely Sales, Ltd., 
£746. 


HARBOURS, PIERS AND SEA DEFENCE 
WORKS 


Great Yarmouth, Norfolk.—Repair of the 
South Pier of the Harbour, for the Port and 
Haven Commissioners—Sir Lindsay Parkin- 
son and Co., Ltd., 6 Lambeth Road, 
London, S.E.1. £343,234. 

Grimsby, Lincs.—Extensions and improve- 
ments to the docks,. for the British Trans- 
port Commission — Yorkshire Hennebique 


Contracting Co., Ltd., York. Estimated 
cost £56,000. 
Immingham, Lincs. — Reconstruction and 


modernisation of Immingham Docks, for 
British Transport Commission to include 
reconstruction of existing Western jetty, 
new mooring facilities and barge berths— 
John Mowlem and Co., Ltd., 91 Ebury 
Bridge Road, London, S.W.l. (Work 
commenced.) 

Yarmouth, I. of W.—Extension to the quay 
for the Pier and Harbour Commissioners— 
Campbell and McGill, Ltd., Easton Lame, 
bran Winchester. Estimated cost 


HEATING AND VENTILATING 


Belfast.—Supply and installation of oil-burning 
equipment and modifications to boiler plant, 
Parliament Buildings, Stormont, for Ministry 
of Finance—Johnston Bros., Main Street, 
Hillsborough, Co. Down, N. Ireland. 

Knaresborough, Yorks.—Heating and _ hot 
water installation at Grammar School 
extensions, for West Riding E.C.—Modern 
Heating Co., Ltd., New Lane, Meadow 
Lane, Leeds, 11, £12,385. 

Newcastle upon Tyne.—{a) Erection of boiler- 
house, and (b) installation of boiler and 
calorifier plant at Newcastle General Hos- 

ital, for Regional Hospital Board, Cackett, 

Sores, Dick and McKellar, architects, 21 
Ellison Place, Newcastle — (a) Purdie, 
Lumsden and Co., Oxford Street, New- 
castle, £30,131 and (b) Selborne Engineering 
Co., Ltd., Jesmond, Newcastle, £94,902. _ 

Rochdale, Lancs. — Alterations to heating 
installation at Oakenrod Primary School, 
for B.C.—J. Cyril Mills and Son, Ltd., 286 
Yorkshire Street, Rochdale, £2,437. ; 

St. Pancras.—Provision of space heating in 
old people’s dwellings at Regent’s Park, 
area ‘C’, housing scheme extension, for 
B.C.—Weatherfoil, Ltd., 8 Marble Arch, 
London, W.1, £934 (recommended). 

Walsall, Staffs. — Provision of heating at the 
transport depot buildings for B.C.—Mid- 
lands Electricity Board, £1,024. 


HOUSING SCHEMES 


Acton, Middx.— Conversion of 31 Nemoure 
Road into two flats for B.C—J. and S. 
Hinks, Ltd. 53 Gunnersbury Lane, 
London, W.3, £2,036 (recommended, 
subject to Ministry approval). 

Battersea.—Eight flats on the site of 6 North 
Side, Wandsworth Common, for B.C.— 
Perry’s (Ealing), Ltd., 75 Uxbridge Road, 
London, W.5, £26,764 (recommended). 

Bedlingtonshire, Northumb. — Sixteen flats 
with maisonnettes below at East Green, 
Choppington, for U.D.C.—Direct Labour. 
Estimated cost £45,136. 

Blyth, Northumb.—Twenty-two houses at 
Kitty Brewster Road, for B.C. D. ; 
Foster, Borough Engineer—A. R. Robert 
(Builders), Ltd., East Park View, Blyth. 

Bristol.—Eleven-storey block, containing 62 
flats with a laundry, stores, boiler house and 
office, at Summerhill Road, St. George, for 
City Council—G. Wimpey and Co., Ltd., 
Hammersmith Grove, London, z 
£178,278. 

Bury St. Edmunds, Suffolk. — Forty-nine 
houses at Westley estate, for Housing Com- 
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mittee—H. A. sane 3 Station Road, 
Soham, Ely, Cambs., £76,096 (subject to 
Ministry approval). 

Ealing, Middx.—Twelve flats at Lyncroft 
Gardens for B.C.—T. F. Nash, Contractors, 
Ltd., 1122 Uxbridge Road, Hayes, £21,316 
(recommended). 


East Kesteven, Lincs.—Five b ws at The 
Square, South Rauceby for R.D.C.—G. C. 
Munton, Ruskington, £8,348 (cecom- 
mended). 


Hackney.— Conversion of 18 properties at 
Dalston Lane into units of accommoda- 
tion for B.C.—Direct Labour (recom- 
mended). Estimated cost £50,000. 

Hinckley, Leics.—Shilton Hill diversion, for 
U.D.C—C. and W. Butteriss, 8 Dover 
Street, Kibworth, £31,166 (subject to M.T. 
approval). 

Hove, Sussex.—Forty-eight flats in eight 
three-storey blocks at Chichester Close, for 
B.C.—Knights (Sussex), Ltd., Bevernbridge, 
South Chailey, near Lewes, £108,000. 
Work to commence shortly. 

Ipswich, Suffolk—Following for B.C.: 30 
three-bedroom houses and 24 flats at Mal- 
lard Way—J. F. King and Son, Ipswich, 
£56,029 and £39,321, respectively; 72 
houses at Dunlin Road/Sheldrake Drive— 
Macro (Ipswich), Ltd., 10 National Pro- 
vincial Bank Chambers, Ipswich, £138.66 
(recommended, subject to Ministry ip- 
proval). 

Kingsclere and Whitchurch, Hants. —'I\.ree 
pairs of bungalows and one pair of 
houses at housing site 8—Swedish houses, 
Tadley Hill, Tadley, for R.D.C. Henshaw 
and Cheek, architects, Chantry House, 1 
West Street, Andover—Birkett and Co. 
(Salisbury), Ltd., Manor Valley, Anna’ Rise, 
Andover, £12,215 (accepted); W. Meadham 
and Son, £13,184; des Bros., Ltd., 
£13,327; T. F. Sims, Ld., £14,473. Work 
expected to commence December. 

Morecambe, Lancs.—Four blocks of two 
flats on the Branksome Drive Estate for the 
B.C.—Heysham Building Co., Ltd., Middle- 
ton Road, Heysham, £12,474. 

Narberth, Pembs.—Six three-bedroom houses, 
four two-bedroom bi ows, two one- 
bedroom bungalows, eight garages, at 
the Hostel site, Kilgetty, for RD. — 

Hussey, Egan and Pickmere, Ltd., Main 

Street, Pembroke, £24,492 (accepted): 
Davies and Johns, £27,735. 

Northumberland. — tion of teachers’ 
cottages at Gallowhill i Special 
School, for E.C.—Graham and Son, Ltd., 
ae Road, Newcastle upon 


, 
, 


Norwich.—Erection of 86 flats and 20 léck-up 
shops at junction of Earlham Road and 
Recreation Road for R.G.L. Investments, 
Ltd.—Richard Costain (Construction), Ltd., 
lll Westminster Bridge Road, , 
S.E.1, estimated cost £220,000. Chapli 
and Burgoine, architects, 4 Cathedral 
and J. F. Ashford and Partners, quanti 
surveyors, 1 Cathedral Close. Wor 
commenced, 

Ormskirk, Lancs.—Six houses and six bun- 

lows on the Green Lane housing estate, 
‘or the U.D.C.—J. and R. Woods (Builders) 
Ltd., 15 Knowsley Road, Ormskirk, £18,440. 

Peterborough.—Following for City council: 
32 flats and 23 garages (group 12) at 
Crown Street Estate—F. Ayres (1953), Ltd., 
45 North Street, Stanground, Peterborough, 
£41,902; four flats (group 17) and eight 
(group 18) at Bluebell estate—H. J. Firman, 
Ltd., Flag Fen, Newark Road, Peter- 
borough, £5,137 and £11,909 respectively; 
four additional flats at Bluebell estate— 
Jos. M. Barber, 59 Church Street, Stan- 
ground, ner £5, (recom- 
mended, subject to Ministry approval). 

Portsmouth. — Fourteen flats and seven - 
ages at Church Street, for City Council— 
Basford and Sons (Contractors), Ltd., 
Northwoods, Fareham Road, Gosport, 
£34,510 (recommended); Portsmouth, Gos- 
port and District Builders’ Guild, Ltd., 
£36,281; Howe and er Ltd., £36,764; 
Jones and Son (Portsmouth), Ltd., £36,868; 
Frank J. Privett, Ltd., £37,200; W. J. 
Waldron, £39,477; John Lay and Co. 
(Portsmouth), Ltd., £39,989; A. E. Porter 
and Son, Ltd., £47,384. 

Pesteneutr: fn hundred ane sixty ine 
ings an garages at Prospect Farm, 
Leigh Park, for Fei Council—Howe and 
Bishop, Crown Buildings, Clarendon Road, 
Portsmouth, £332,747 Sevenidtandied. 

Queensbury and Shelf, Yorks.—Thirty_Home- 
ville traditional bungalows at Cockhill 
estate and 46 at New Park Road estate, for 
the U.D.C—E, Brian Totty and Son, Ltd., 
Bradford. 

Ryton, Dur.—Erection of four single ons’ 

at 


’ 
. 


flats and three aged persons’ bi lows at 
Crawerook, a block of four single p 
flats and four old a le’s bungalows 
Ryton for the U.D.C, Direct labour. 
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St. Pancras. — Following for B.C.: 214 dwell- 
ings at Regents Park (areas E, F and G) 
housing scheme stage III, building works— 
Tersons, Ltd., 4 Dollis Park, London, N.3, 
£688,274; reinforced concrete construction 
Truscon, Ltd., 35 Lower Marsh, London, 
S.E.1, £29,940; supply and laying of floor- 
ing—-The City Asphalte Co., Ltd., 40 
Lower Clapton Road, London, E.5, £1,263 
(recommended). 

liling sub-contract works at Regents 
Park (area C) housing scheme extension— 
Cope and Co., Ltd., 8 Grays Inn Road, 
London, W.C.1, £2,556; supply and fixing 
of balustrading at Ferdinand Street hous- 
ing scheme extension (block B)—Light 
Steelwork (1925), Ltd., Hythe Road, 
London, N.W.10, £1,827 (recommended). 

Shoreditch.—Eight —_ bed-sitting-room flats 
and eight one-bedroom flats (block 11) and 
14 garages on Colville estate for B.C.— 
Walter Lawrence and Son, Ltd., 31 Sun 
Street, London, E.C.2, £43,713 (recom- 
mended). 

Shrewsbury, Salop.——Eight old people’s bunga- 
lows at Coton Mount and Round Hill Green, 
for B.C.—M. A. Boswell (Contractors), Ltd.. 
3 St. Alkmunds Place, Shrewsbury, £13,891 
(recommended). 

Sidmouth, Devon.—Seventeen flats at the 
Roxburgh site, for U.D.C.—A. E. Gregory 


and Son, Rutherford Street, Heavitree, 
Exeter, £58,459 (subject to Ministry 
approval). 

Southampton.—Following for B.C.: Three 


dwellings and 17 garages on Harrison 
Road, contract B.355—Bryan Development 
Builders, Ltd., 20 Jewry Street, Win- 
chester, £8,389; one five-storey block of 
16 dwellings at Marsham Road, Thornhill 
(section III), contract B.347, and 136 flats 
at Maybush Triangle, contract B.344—G. T. 
Crouch, Ltd., Sutherland House, Surbiton 
Crescent, Kingston-upon-Thames, £49,453 
£301,423, respectively (recommended, 
subject to Ministry approval). 

Spenborough, Yorks. — Six maisonnettes and 
six flats at Providence Street, Cleckheaton 
for B.C.—N. B. Bell and Co., Ltd., Frank- 
iand Terrace, Leeds, 7, £19,773. 


Stafford.—-Eleven aged persons’ bungalows 
and incidental works at Colwich (seven 
miles from Stafford) for R.D.C. Watkin, 


Willis and Cooper, architects, N.P. Bank 
Chambers, Burslem, Stoke-on-Trent— 
C. Hall (Heath Hayes), Ltd., Heath Hayes, 
near Cannock. 

Stockton-on-Tees, Dur. — Fifty-seven houses 
on the Victoria housing site for the B.C. 
T..C. Hartley, Borough Architect—Moore 
and Cartwright, Ltd., High Street, Norton- 

on-Tees, £96,324. 


on Lh 
COMPRESSORS 


Portable & Truck-mounted 


Also 


ROAD ROLLERS 
CONCRETE MIXERS 
DUMPERS 

SMALL TRENCHERS 
POWER GRADERS 
DINKUM DIGGERS 
CRAWLER SHOVELS 
VIBRATORY ROLLERS 
PUMPS, ETC. 


Please send your enquiries to: 
Head Office and Plant Depot : 


and WHEATLEY, OXON. 


Stepney.—Supply 


SANDY LANE, LITTLEMORE, OXFORD 


Branch Offices and Plant Depots: 
WINNERSH, WOKINGHAM, BERKS., 
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Sunderland, Dur.—Forty-eight houses on the 
Pennywell housing site for the B.C.—James 
Prentice, Ltd., Leeds Street, Sunderland, 
£71,423. 

Swinton and Pendlebury, Lancs.—Four houses, 
six bungalows and two blocks of four flats, 
together with roads and sewers on Clifton 


estate, 2, for B.C.—Direct Labour, £28,577 
(xecommended, subject to Ministry 
approval). 

Todmorden, Yorks. — Development of the 


Scott Street site by the ereciion of three 
blocks of flats and maisonnettes each con- 
taining elevel units for B.C.—George 
Wimpey and Co., Ltd., £75,914 (recom- 
mended subject to Ministry approval). 

Torquay, Devon.—Three blocks of flats at 
Mincent Hill, Watcombe, for B.C.—Staver- 
ton Contractors, Ltd., Totnes, Devon, 
£23,127. Work to commence Nov. 

Tottenham, Middx.—One hundred and twelve 
dwellings at Markfield housing redevelop- 
ment scheme for B.C, Thomas 
McInerney and Sons, Ltd., Bluebell, Inchi- 
core, Dublin, £323,593 (recommended in 
lieu of previous tender, subject to Ministry 
approval). 

Wortley, Yorks.—Following for  R.D.C.., 
A. Wikeley, engineer and surveyor: Two 
blocks of two three-bedroom houses, four 
blocks of two two-bedroom houses, and 
three blocks of two two-bedroom bungalows 
in traditional construction, at Grenoside. 
near Sheffield—T. H. Watford, Ltd., 40 
Lundhill Road, Wombwell. Three blocks of 
two three-bedroom houses, one block cf 
two two-bedroom houses, access road and 
two garage sites at Burncross, Chapeliown. 
near Sheffield Brammer and Cotton, 186 
Cemetery Road, Wath upon Dearne, Yorks 


MATERIALS AND SUPPLIES 


Bristol.—Supply of 250 garden sheds for City 
Council—J. Leigh and Son, Ltd., Wick, 
near Bristol, £4,425 (recommended). 





Drogheda, Louth, Eire.—Supply to the Cor- 


poration Yard, Fair Street, Drogheda. of 
2,600 sq. yd. of road reinforcement 6in. 
square mesh, weighing 44lb. per sq. yd.. in 
sheets measuring 15ft. by 7ft. 6in., for B.C. 
—Thomas Pearson and Co., Ltd.. Dublin 
Wire Works, 8 North Richmond Street, 
Dublin, £507 less 24 per cent. 


St. Pancras.—Supply of sanitary fittings for 


the Ferdinand Street housing scheme ex- 
tension (block B) for B.C.—General Light 
Castings, Ltd., 61 Petty France, London, 
S.W.1, £2,325 (recommended). 

of precast concrete flags 
tor a period of six months for B.C. 
Brookes, Ltd., 65 Victoria Street, London, 
S.W.1, £5,925 (recommended). 
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MISCELLANEOUS 


Brighton, Sussex. — Provision of builtin 
furniture and fittings in the first installment 
of the College of Arts and Crafts, for B¢ 

Richard Joinery, Ltd., Oak Road’ 
Crawley, £12,927 (recommended); Sintace|’ 
Ltd., £15,435. ‘ 

Southampton.—cConstruction of a floating 
bridge for B.C.—John I. Thornycroft and 
Co., Ltd., Woolston, Southampton, 
£46,870 (recommended, subject to M.T, ap- 
proval). 

Southwark.—Supply of 475 “no Waiting” 
traffic signs, for B.C.—Gowshall, Ltd, 
Lambs Conduit Passage, London, W.C’ 
£2,268 (recommended). : 


PLANT AND MECHANICAL TRANSPORT 


Bedford.—Supply of one Bamford Claeys 
combine harvester for — FF 


- A, 
Collings,, Ltd., Biggleswade, £1,665 
(recommended). 
Bermondsey.— Supply of four Eagle com. 


pressor refuse collection vehicles for BC. 
—Enid Garage, 26 Jamaica Road, London, 
S.E.16, £11,750 (recommended). 

Bideford, Devon. — Supply of a Track 
Marshall Crawler tractor, for B.C.—W, J, 
Blight and Son, New Road Works, Bidefo:d. 
£2,626 (recommended). 

Ealing, Middx.—Tenders received for the sup. 
ply of following for B.C.: Two Austin cars— 
Sharwood Motors, Ltd., £993; Car Mart, 
Ltd., £1,041; Iron Bridge Service Depot, 
Ltd.. £1,070; Mall Motors, Ltd., £1,090; 
M. A. Saunders, Ltd., £1,120. 

Fordson van—Norman_ Reeves, £420; 
Dagenham Motors, Ltd., £424; Harold Perry 
Ltd., £434; Sharwood Motors, Ltd., £441; 
Car Mart, Ltd., £465. 

Fleetwood, Lancs.—Supply of a Weaiherhill 
refuse tip excavator, for B.C—F, f£. 
Weatherhill, Ltd... Tewin Road, Welwyn 
Garden City, Herts., £2,026 (recommended), 

Heywood, Lancs.—Supply of an _ Albion 
tipping wagon, for B.C.—Heywood Motors, 
Ltd., 7 Bridge Street, Heywood (recom. 
mended). 

Ipswich, Suffolk.—Supply of following tor 
B.C.: One type G.F.W. variable pressure 
multi-cylinder, diesel engine, three-wheel 
roller — Aveling-Barford, Ltd., Invicta 
Works, Grantham, £1,726 (recommended); 
Thomas Green and Son, Ltd., £1,623. 

One Massey-Ferguson  tractor—Melton 
Engineering Co., Ltd., The Street, Melton. 
Woodbridge, £659 (less allowance of £160 
for old vehicle) (recommended). 

Middlesbrough, Yorks.—Supply of one 
Commer 7-ton tipping vehicle for B.C— 

Minories Garages, Ltd., Darlington, £1,940 

(recommended). 
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st. Pancras.—Supply of three concrete 
mixers for B.C.—Winget, Ltd., New Bond 
Street House, New Bond Street, London, 
W.1, £1,070 (recommended). 

Southport, Lancs.— Supply of a mechanical 
suction sweeper, for B.C.—Johnston Bros., 
Ltd., Dorking, Surrey, £3,450 (recom- 
mended). 


PLAYING FIELDS, PARKS, ETC. 


Ipswich, Suffolk. — Development of the 
eastern section of Rushmere Recreation 
Ground, Dumbarton Road, for B.C—Direct 
Labour (recommended). Estimated cost 
£1,550. 

Southampton.—Layout of Town Quay Park, 
stage I, for B.C.— Holdyne, Ltd., £12,360 
recommended, subject to Ministry ap- 
proval). 


RAILWAY ENGINEERING 


pritish Railways.—Following contracts placed: 
London Midland Region: 

Cleaning of stonework at Carlisle Citadel 
Station—Regal Stone Cleaning -and Res- 
toration Co., London, N.10. 

Resurfacing of platforms at Preston 
Passenger Station—Limmer and Trinidad 
Lake Asphalt Co., Ltd., Manchester, 12. 

Supply, fabrication of steelwork for 
reconstruction of bridge 6 superstructure 
at Leek Wooton on the Coventry/Leaming- 
ton line—John Booth and Sons (Bolton), 
Ltd., Bolton. 

Cleaning and _ painting of 
Trinity Street Passenger Station 
Brown (Decorators), Ltd., Bolton. 

North Eastern Region: 

Provision of electric lighting and power 
at Hull Dairycoates Motive Power Depot— 
Wilfred Fairburn, Ltd., Hull. 

Following in connection with the repair 
of hydraulic buffers at Shildon Wagon 
Works: 

Supply of a 50-ton press—Tangyes, Ltd., 
Smethwick, Birmingham. : 

Supply of automatic washing and drying 
equipment—Alfa-Laval Co., Ltd., Brent- 
ford, Middx. 

Supply of cleansing tank for cleaning 
parts of buffers— Imperial Chemical In- 
dustries, Ltd., Manchester, 2 

Supply of a slat conveyor and gravity 
roller track—Fisher and Ludlow, Ltd., 
Tipton, Staffs. 


Bolton 
— Francis 
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ROADS, BRIDGES AND SITE WORKS 


Aberdare, Glam. Replacing tarmacadam 
paths at 148 houses at Trenant and Trewaun, 
Hirwaun, with concrete paths for U.D.C.— 
Haworth and Glass, Port Talbot, £2,618 
(accepted); M. Williams, £5,476. Work com- 
menced. 

Bedford.—Final surfacing of footpaths and 
carriageways at various roads at Brickhill 
and Eastcotts housing estates, for B.C.: 
Roads Reconstruction (Contracting), Ltd., 
Northampton, £40,361 (recommended, 
subject to Ministry approval). 

Bedfordshire. — Improvement from Luton 
borough boundary to Warden Hill, on the 
London-Carlisle - Glasgow - Inverness trunk 
road, A.6, for C.C—H. C. Janes, Ltd., 
Luton, £29,557. 

Bedfordshire.— Widening and_ realignment 
of the Ampthill to Toddington Road, 
A.5120, from the M.1 junction to Cranford 
Bridge for C.C.—Cooper Bros (St. Albans), 
Ltd., Colney Heath, St. Albans, Herts., 
£61,419. 

Bedfordshire. — London-Carlisle-Glasgow-In- 
verness trunk road, A.6, Barton-in-the- 
Clay diversion, for C.C.—H. C. Janes, Ltd., 
183 High Town Road, Luton, £17,242. 

Berkshire.—Construction of Thatcham Relief 
Road on the Reading-Newbury section of 
the London-Bristol Trunk Road 9 (A.4), for 
C.C.—Tilbury Construction Co., Ltd., Rus- 
combe Works, Twyford, £70,197. Work is 
hoped to commence November. 

Bermondsey.—Resurfacing of various carri- 
ageways for B.C.—Highways Construction, 
Ltd., Asphalte House, Palace _ Street, 
London, S.W.l, and W. F. Rees, Ltd., 54 
Victoria Street, London, S.W.1. 

Brighton, Sussex.—Construction of roads and 
sewers to serve eight old persons ee 
at Appledore Road, for B.C.—Direct labour 
(recommended). Estimated cost £4,975. 

Burton-upon-Trent, Staffs. — A.50 (part) 
reconstruction for B.C.— Peter Robinson 
and Co. (Engineering), Ltd., 77 Belfield 
Road, Etwell, Derby. (recommended). 

Cheadle and Gatley, Ches. — Laying of 
519 sq. yd. of bituminous macadam 
surfacing at Brookfield, Wilmslow Road, 
Cheadle, for U.D.C.—Apex Asphalters, Ltd., 
Owen Street, Stockport. 

Cleethorpes, Lincs.—Supply and laying of 
approximately 60 lin. yd. of 48in. diameter 
R.C. pipes, including excavation and 
incidental works, at the Goosepaddle Drain, 
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Taylor’s Avenue, for B.C.—Taylor and Coul- 
beck, Ltd., Hawthorne Avenue, Cleethorpes, 
£2,042. Work to commence immediately. 

Cowes, I. of W.—Reconstruction of Birming- 
ham Road for U.D.C.— Cheek Bros., 1 
Church Litten, Newport. 

Gateshead, Dur.—Private street works, Elgin 
Road, for B.C.—Tarmac Civil Engineering, 
Ltd., Cross House, Westgate Road, New- 
castle, 1, £4,143 (recommended). 

Ealing, Middx.—Tenders received for the 
reconstruction of Bond Street for B.C.— 
Percy Bilton, Ltd., £11,409; D. R. Paterson, 
Ltd., £12,357; A. E. Farr, Ltd., £12,820. 

East Lothian.— Site excavation and _ initial 
opening cut in the quarry for the cement 
factory to be erected at Oxwell mains, near 
Dunbar, for the Cement Marketing Co., Ltd. 

-Duncan Logan, Ltd., Great North Road, 
Muir of Ord, Scotland. 

Egham, Surrey.— Making-up Weir . Place- 
Chertsey Lane for U.D.C.— Donovan and 
Denny, Ltd., 32-34 Fellham Road, Ashford, 
Middx. 

Harrowgate, Yorks.—Private street works at 
Olive Walk, for B.C.—General Contractors 
(Leeds), Ltd., 5 Rufford Avenue, Yeadon, 
Leeds, £1,429 (recommended, subject to 
Minisiry approval). 

Hatfield, Herts——Making up of King James 
Avenue, Cuffley, for R.D.C. W. J. Davis, 
engineer and surveyor—M. Keane and Sons, 
72 Lenham Road, Sutton, Surrey, £11,431. 

Iiford, Essex.—Followimg for B.C.:. Recon- 
struction of Longbridge Road (part), North 
Carriageway, Goodmayes Lane to Becontree 
Avenue—W. and C,. French, Ltd., 215 
Brentwood Road, Romford, Essex, £13,304; 
reconstruction of Redbridge Lane (part) 
Falmouth Gardens to Woodford Avenue— 
Scott Hale (Contractors), Ltd., Globe Road, 
Hornchurch, Essex, £21,696. 

Lewisham. — Construction of a car park for 
the permanent housing estate at Leybridge 
Court, Eltham Road, for B.C.— Walter 
Gladding and Co., Ltd., 14 Davenant Street, 
London, E.1, £3,107 (recommended, subject 
to Ministry approval). 

Llandeilo, Carms.— Roadworks at Thomas 
Terrace, for U.D.C., including the levelling, 
metalling and surfacing of approximately 
617 sq. yd. of carriageway and footpath, 
and the laying of approximately 50 lin. yd. 
of surface water drains—Thomas Rees and 
Sons, Llwynyfran Quarries, Carmel, Llanelly, 
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Market Harborough, Leics. — Supplying, 
machine laying and rolling approximately 
6,000 sq. yd. of l4in. graded tarmacadam 
basecoat and 20,000 sq. yd. of jin. bitu- 
minous carpet coat for U.D.C.— Tarmac 
Roadstone, Ltd., Wolverhampton. Work to 
commence November. 

Morley, Yorks.—Following for B.C.: Asphalt 
surfacing of Gelderd Road and King Street. 
Drighlington—John Hinchcliff and Son., 
Ltd., Barnsley Road, South Elmsall. 

Reconstruction of Howdenclough Road 
Hadsphaltic Construction Co., Ltd., Dean 
Avenue, Leeds, 8, in lieu of previous tender 
(both recommended). 

Newcastle upon Tyne. — Construction of 
access roads and aprons to garage sites on 
unit 3 at Longbenton housing estate, for 
City Council—John W. and S. Dorin, Ltd., 
Chapel Lane, Whitley Bay, £5,407 (recom- 
mended). 

Nottingham. —Site development work at 
Colwick for Hardwick Industries, Ltd.— 
Butterworth and Partners, Ltd., Langley 
Mill, Nottingham. Estimated cost £23,000. 

Peterborough.—Following for City Council: 
heating and planing and resurfacing, hot 
rolled asphalt—Ayton Asphalte Co., Ltd., 
Browick Works, Wymondham, Norfolk, 
£20,065; surfacing with cold asphali— 
Better Roads, Ltd., Nottingham Road, Alfre- 
ton, Derbys, £1,835; construction of roads 


and sewers at Dogsthorpe IV_ housing 
estate—Henry J. Firman, Ltd., Flag Fen, 
Newark Road, Peterborough, £33,863 
(recommended). 


Improvement of Church Street, Werring- 
ton—Kimbell (Road Construction), Ltd., 


Chapel Brampton, Northampton, £38,761 
(recommended, subject to C.C. aporera’). 
Portsmouth. — Superelevation of Eastern 


Road at the junction of Burrfields Road 
for City Council—Direct Labour (recom- 
mended). Estimated cost £3,400. 

Rainham, Kent.—Construction of a Grain and 
Fertilizer Warehouse at Otterham Quay for 
London and Rochester Trading Co., Ltd., 
Hodsons, Ltd., 17 Wrotham’ Road, 
Gravesend. 

Rochdale, Lancs.—Following for B.C.: hot 
rolled asphalt surfacing of various roads— 
Neuchatel Asphalte (Contracting), Ltd., 
White Lane, Manchester 6, £37,389; kerbing 
and flagging works in various roads—J. F. 
Goodwin and Co., Ltd., Hyde, £11,785; 
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cold asphalt surfacing of various roads— 
Bituminous (1953) Surfacing, Ltd., Lime 
Bank Street, Manchester 12, £6,342 (recom- 
mended). 

Site preparation works for stage II of the 
new technical college. Yorke, Rosenberg 
and Mardall, architects, 2 Hyde Park Place, 
London, W.2—G. Dew and Co., Ltd., Main 
Road, Oldham, £16,786 (recommended). 

Somerset. — Exeter-Leeds trunk road, A.38, 
Beam Bridge diversion, for C.C., comprising 
the construction of a road diversion at Beam 
Bridge, about three miles south-west of 
Wellington. The work includes the con- 
struction of reinforced and prestressed 
bridges on piled foundations over the main 
railway lines and secondary road; culverting; 
approximately 4-mile of new 33ft. carriage- 
way, including about 60,000 cu. yd. 
excavation and forming embankments 
cement-bound granular carriageway base; 
drainage; fencing, and other ancillary works. 
J. H. H. Wilkes, county surveyor—Martin 
Cowley, Ltd., 112 Jermyn Street, London, 
S.W.1, £128,177 (recommended). 

Southport, Lancs. — Asphalt surfacing of 
Preston New Road, for B.C.—Trinidad 
Lake Asphalt Co. (Norih Western), Ltd., 
India Buildings, Liverpool, 2, £9,284. 

Staffordshire.—Construction of approximately 
900yd. of 33ft. carriageway, together with 
footpaths, and ancillary works, on_ the 
Worcester-Wolverhampton-South of Stafford 
trunk road, A.499, between St. Michael’s 
Road, Penkridge, and Littleton Colliery 
Bridge, for C.C.—Percy Bilton, Ltd., Bilton 
House, Newcastle Road, Stone, Staffs. Work 
to commence Nov. 1 


SEWERAGE, SEWAGE AND REFUSE 
DISPOSAL 


Blackburn, Lancs.—Diversion of the main 
sewer in Cleaver Street and Syke Street, 
for B.C.—Leonard Fairclough, Ltd., Adling- 
ton (recommended). 

Ealing, Middx.—Following for B.C.: Provision 
of a surface water sewer at Church Road— 
Parr-Head and Clements Knowling, Ltd., 
Derwent Yard, London, W.5, £1,536 


(accepted); Percy Bilton, Ltd., £1,637; J. L. 
Eve Construction Co., Ltd., £2,408. 
Tenders received for Yeading Green sur- 
face water outfall sewer—Percy Bilton, Ltd., 
£36,034; D. R. Paterson, Ltd., £38,896; Parr- 
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Head and Clements Knowling, Ltd., £40,859. 
J. L. Eve Construction Co., Ltd., £45,077’ 
Harrogate, Yorks.—Provision of an outfalj 
sewer and pumping station at Harlow Hijj 
for B.C.—Airedale Paving Co., Ltd., The 
Orchard, Tong Park, Baildon, Shipley 
£10,432 (recommended). C 

Hereford.—Replacement of two existi 
sludge pumps at sewage disposal works for 
City Council—Lee Howl and Co., Ltd, 
Tipton, £687 (recommended), ; 

Highworth, Wilts.—Sewerage and sewage dis. 
posal at Bishopstone for R.D.C.—Clark 
Bros., Stratton Road, Swindon, £20,262, 

Lichfield, Staffs.—Sewerage work for central 
area redevelopment scheme for City Counci] 
—Percy Bilton, Ltd., Bilton House, New. 
castle Road, Stone, Staffs., £14,426 (recom. 
mended, subject to Ministry approval), 

Lichfield, Staffs.— Contract 211, sewerage 
and sewage one scheme for Hill Rid- 
ware, for R.D.C.—J. C. Rimand, engineer 
and surveyor—L, Dainty, Ltd., Leighs- 
wood Grove, Aldridge, Staffs., £34,277 
(subject to Ministry approval). 

Middlesex. — Extensions at the Deepham 
purification works, for C.C.—W. and (C, 
French, Ltd., 50 Epping New Road, Buck. 
hurst Hill, Essex, £489,452. 

Newcastle-under-Lyme, Staffs. — Reconstruc- 
tion of storm water culvert between Dragon 
Square and John Street, Chesterton, for 
B.C.—F. Prendergast, Alsager, £13,146 
(recommended). 

Pembroke.—Construction of surface water and 
foul sewers to serve new factory site at Ferry 
Lane, Pembroke Dock, for B.C. W. B, 
Kavanagh, borough engineer and surveyor— 
Hussey, Egan and Pickmere, Ltd., Main 
Street, Pembroke, £14,810 (accepted); 
William Cowlin and Son, Ltd., £18,364; 
West Wales Construction, Ltd., £24,369, 
Work to commence Nov. 

Peterborough. — Construction of the Western 
orbital sewer for City Council—Kottler and 
Heron,’ Ltd., Cliftonville, Northampton, 
£306,492 (recommended, subject to Ministry 
approval). 

Portsmouth.—Carrying out investigations and 
and boreholes on the lines of the proposed 
intercepting sewers in the main drainage 
scheme for City Council—Le Grand Adsco, 
Ltd., Southall, Middx., £9,082 (recom- 
mended). 
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South Molton, porea Gureeins of the 
Georgenymnrron er scheme, for 

C.—E. J. menos td., North Street. 
as Molton, £6,833. 

Stafford. — Construction of approximately 
900 lin. yd. of 9in.-24in. dia. storm water 
sewer in flexible jointed concrete pipework, 
complete with approximately 15 manholes, 
and ancillary works in Cambridge Street, 
for B.C. T. H. Higson, Borough Surveyor- 
Brown Edge Contractors, Ltd., Hobbs 
House, Old Lane, Brown Edge, Stoke-on- 
Trent, £10,425. 

Tottenham, Middx.—Land drainage works at 
Lordship Lane Nursery, for B.C.—E. Doe 
and Sons (Contracts), Ltd., Fyfield, Essex, 
£1,258 (recommended). 

Uppingham, Rutland.—Laying of 3,500yd. of 
sewers of 9in. and 6in. diameter, together 
with the construction of a sewage disposal 
works at Barrowden, five miles east of 
Uppingham, for R.D.C. Pick, Everard, Keay 
and Gimson, consulting engineers, 6 Mill- 
stone Lane, Leics.—Stamford Construction, 
Ltd., Uffington Road, Stamford, Lincs. (sub- 
ject to Ministry approval). 

Whitstable, Kent.— Tower Parade relief 
sewer for U.D.C., comprising the laying of 
107 lin. yd. 2lin. diameter, 288yd. 18in. 
diameter and 57yd. 15in. diameter concrete 
pipes, including l3yd. of 2lin. diameter 
and l0yd. of l5in. diameter pipe laid in 
heading, nine brick manholes, and ancillary 

£10,079 (accepted); 
Bowzell, Ltd., £21,486; J. W. Ellingham, 
Ltd., £13,871; Stavert, Ltd. £18,568. 

Wigan, Lancs.—Parbold and District sewerage 
scheme, contract 3, for R.D.C. Charles ] 
Lomax and Son, 68 Barton Arcade, Deans- 
gate, Manchester, 3—A. . Brew, Ltd., 
Irlam, near Manchester, £191,105 (subject to 
Ministry approval). 


STREET LIGHTING 


Bolsover, Derbys.—Supply of 56 group A and 
70 group B steel columns, complete with 
lanterns and gear, for U.D.C.——Abacus 
Municipal, Ltd., Sutton-in-Ashfield, Notts. 


Ealing, Middx.—Tenders received for the con- 
version of filament to sodium lighting for 
B.C.: Lanterns, lamps and control gear— 
Atlas Lighting, Ltd., £28,960; Abacus 
Municipal, Ltd., £30,315; Phosco, Ltd., 
£30,966; Eleco, Ltd., £33,160; A. C. Ford, 
Ltd., £33,171; A. C. Ford, Ltd. (alternative), 
£33,501; A. C. Ford, Ltd. (alternative), 
£34,131; General Electric Co., Ltd., £33,569; 
A.E.I, Lamp and Lighting Co., Ltd., (incom- 
plete), £34,050; Revo Electric, Ltd., £44,336. 

Brackets and control gear—A. C. Ford, 
Ltd., £2,933; General Electric Co., Ltd., 
£3,415; Abacus Municipal, Ltd., £3,450; 
Cohen Bros. (Electrical), Ltd., £3,475; Revo 
Electric, Ltd., £4,531; Eleco, Ltd., £4,925. 


Harrow, Middx.—Following for B.C.: Supply 
and erection and service connections for 
street lighting improvements for seven 
roads on Harrow Hill— General Electric 
Co., Ltd., Magnet House, Kingsway, 
London, W.C.2, £4,171, and Eastern Elec- 
tricity Board, £2,475, respectively. 

Supply of 1,500 lighting units to light 150 
miles of roads in the borough—A.E.I. 
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Lamp and Lighting Co., Ltd., Campo Lane, 
Sheffield 1, £40,000. 

Orrell, Lancs.— Supply and erection of 44 
group B columns, complete with 80-W 
mercury lanterns, in Gathurst Road for 
U.D.C.—Abacus Municipal, Ltd., Sutton- 
in-Ashfield, Notts. 

Peterborough.—Street lighting—supply and 
erection of 56 group ‘A’ steel columns for 
City centre and 588 group ‘B’ concrete 
columns for various roads in the City, all 
complete with lanterns and gear, for City 
Council—Abacus Municipal, Ltd., Sutton- 
in-Ashfield, Notts. 

Portsmouth.—Provision of floodlighting on 
the netball court area at Bransbury 
Park for City Council—Southern Electricity 
Board, £925 (recommended), 

Southwark.—Modernisation of street lighting, 
stage V, for B.C.—Erecon, Ltd., Ware, 
Herts., £18,981 (recommended, negotiated 
extension of contract). 

Stepney.—Jointing the lighting columns for 
stage VI of the street lighting conversion 
scheme for B.C.—London Electricity Board, 
£8,449 (recommended). 

Tottenham, Middx.—Followin ublic street 
lighting improvements for B.C Stage IX, 
supply and erection of Group B concrete 
street lighting columns—Concrete Utilities, 
Ltd., Great Amwell, Ware, Herts., £10,191; 
supply of 60 watt totally enclosed sodium 
lan.erns—Phosco, Ltd., Ware, Herts, £4,564; 
supply of Philips control gear—Philips 
Electrical, Ltd., Century House, Shaftesbury 
Avenue, ‘London, W.C.2, £3,215. 

Stage VIII, supply and erection of 25ft. 
concrete columns—Concrete Utilities, Ltd., 
£1,573; supply of 140 watt Alpha I sodium 
lanterns—Atlas Lighting, Ltd., 233 Shaftes- 
bury Avenue, London, W.C.2, £300 
(recommended). 

Wortley, Yorks.—Extension of existing group 
A colour corrected mercury street lighting 
on Burncross Road and Hallwood Road, 
Chapeltown, for R.D.C—A.E.I., St. Pauls- 
house, St. Pauls Street, Leeds 1. 


GOVERNMENT CONTRACTS 


Admiralty.—Particulars of contracts over 
£4,000 in value placed by Navy Works De- 
partment: 

Carmarthenshire: = and power in- 
stallation — Campbel and Isherwood, 
Ltd., Cardiff. 

Fife: cable distribution and street li 
ing installation—James Kilpatrick and 
Ltd., Paisley. 

Pembrokeshire: 
Taylor Woodrow 
Southall. 

Renfrewshire: construction of jetty—Kin- 
near Moodie and Co., Ltd., Glasgow. 


Air Ministry—Contracts to the value of 
£4,000 or over for the week ended 
Oct. 13: 

Building work: ae Northants, and 
Binbrook, Lincs.—A. Mo and Co., Ltd., 
P.O. Box 4, Stamford, Lincs.; Weybourne, 
Norfolk—Walter Lawrence and Son, Ltd., 


runways extensions— 
Construction,  Ltd., 


THROUGH WINDOWS OVER OBSTACLES 
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Swaffham, Norfolk; Chicksands, Bedford— 
A. Roberts and Co., Ltd., 79 Eccleston 
Square, London, S.W.1; Coningsby, Lincs. 
—Wm. Wright and Son (Lincoln), Ltd., 
Park Street, Lincoln; Collafirth Hill, Shet- 
land Isles—R. Pert and Sons, Ltd., Mont- 
rose, Angus; Sleap, Salop — Whitchurch 
(Salop) Contractors, Ltd., Whitchurch, 
Salop. 

Painting work: Middleton St. 
R.O.C. Headquarters, Durham City—Wm. 
Herd and Co., Ltd., 95 Baker Street, 
London, W.1; Dishforth, Yorks., ete.— 
Seddon Stoke, Ltd., 55 Duke Street, Fenton, 
Stoke-on-Trent, Staffs; Hendon, Middx., 
etc—Abbott of Harrow, Ltd., 23-25 
Northolt Road, Harrow, Middx.; Wyton, 
etc. Hunts—T. E. Cundy and_ Son, 
Ltd., 28 Belgrave Road, Leicester; North 
Weald, Essex—Arnold Sharrocks, Ltd., 175 
Northcote Road, Battersea, S.W.11. 

Artificers’ work: Burderop, Wilts.—F. 
Rendell and Sons, Ltd., Devizes, Wilts.; 
Spitalgate, Lincs.—Bettles Building Co., 
Ltd., Peterborough, Northants,: Topcliffe, 
Yorks, etc.—F. Shepherd and Son, Ltd., 
Richmond, Yorks. 

Heating services: Lyneham, Wilts.—G. N. 
Haden and Sons, Ltd., P.O. Box 14, 7/12 
Tavistock Square, London, W.C.1. 

Electrical mains distribution and airfield 
lighting services: London Airport: Electrical 
Installations, Ltd. 65 Vincent Square, 
London, S.W.1: Works Area 1 (Bin- 
brook, Grantham, etc.}—Holliday re 
Ltd., Ipswich, Suffolk; Works Area 
(Carlisle, Durham, etc. }-N. G. Bailey a 
Co., Ltd., Ilkley, Yorks.; Works Area 7 
(Homiton, Mildenhall, etc.}—Holliday 
(Eastern), Ltd., Ipswich, Suffolk. 


George 


Ministry of Works.—Contracts placed for 


week ended Oct. 7 


Bedfordshire: Telephone Engineering 
Centre, Bedford—extension of hardstand- 
ing—Lavender and Bateman (1937), Ltd., 
68 Regent Street, Cambridge. 

Buckinghamshire: Chalfont St. Giles— 
new telephone exchange—E. S. Gates, Ltd., 
Chalfont Station Road, Amersham 

Hertfordshire: British Road Services, 
Garston—erection of a building compound 
store—Charles Bri and Sons, Ltd., 
Ebury Road, Watford. 

Lancashire: Post Office Repair Depot, 
Bamber Bridge—adaptations to building— 
Thos, Craft and Sons, Ltd., Holme Slack 
Works, Blackpool Road, Preston. 

Middlesex: ae ali rer 
banks and strengthening—. S. Streeter 
and Co., Ltd., Catte: Wharf, Godalm- 
ing, Surrey. 

Norfolk: Head Post Office, Great Yar- 
mouth — modernisation of public office— 
H. A. Holmes and Sons, Ltd., South Ice- 
house Hill, Gorleston, Norfolk. 

Warwickshire: Post Office, Hampton-in- 
Arden — erection of telephone e— 
J. J. Gallagher, Ltd., 28-36 Lea Road, 
Sparkhill, Birmingham; Post Office, Henley- 
in-Arden—erection of telephone exchange— 
Biddle and Hamer (Birmingham), Ltd., 
239 Stratford Road, Shirley, Solihull. 
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Trade and Company News 
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ROLBA ROTARY SNOW PLOUGH 
ATTACHMENT FOR HOUGH PAYLOADER 


ETAILS have been announced by 

Rolba, Ltd., 88-92 Rochester Row, 
Victoria, London, S.W.1, of their rotary 
snow plough attachment type “Snow- 
blast R-1000” for fitting to the Hough 
Payloader H-50/70/90. 


The design of the “R-1000,” which is 
built by the company’s Canadian licensed 
works, is based on the Rolba milling- 
centrifuge system (combined snow miller 
and centrifuge in one machine). The snow 
loading shute, which can be supplied as 
an extra, can be automatically turned 
through 240 degrees by means of a 
hydraulic system, and fixed in any position. 
According to the makers, this enables 
extremely exact working, as the ejecting 
distance, too, can be regulated by a 
hydraulically adjustable guiding sheet. 
The snow ejector casing can be swivelled 


a 
to the right and left similar to other Rolba 
models. The total swivel range is about 
120 degrees. 
Specification 


Performance data: Capacity (tons/hour), 
800-1,000 tons/hour.; ejecting distance 
(direct side cast to left or right), 80-100ft.; 
ejecting distance (min, and max. with spot 
cast chute), 12-50ft.; ploughing speed, up 
to 15 m.p.h. 

Technical data: Ploughing width, 
8ft. 6in.; height to top of cutter casing, 
5ft.; height to top of side cutting knives, 
7ft. 6in.; length (front hitch point to front 
of cutters), 6ft. 4in.; approximate weight 
(plough head only), 6,300lb.; approximate 
weight (plough head with spot cast chute), 
7,0001b. 

Required power unit (not included in 
price): petrol, 140-160 h.p. at 2,800 r.p.m.; 
diesel, 140-160 h.p, at 2,300 r.p.m. 


The “R-1000” attachment fitted to a Hough Payloader 


WEYROC j3IN. BOARD 
RE-INTRODUCED 


Weyroc board in jin. thickness has been 
re-introduced as suitable for suspended 
flooring on joints at 16in. centres by The 
Airscrew Co. and Jicwood, Ltd., Wey- 
bridge, Surrey. 

The board, to be known as Weyroc 
G.P. (General Purpose), has been approved 
by the Building Research Station, and as 
a result of technical development, it has 
been possible to manufacture Weyroc 
G.P. to an average density of 40-42lb. per 
cubic ft. This makes it the lightest. 
Weyroc board to be made for suspended 
flooring. 


INTEGRATION OF SPARES 
DEPARTMENTS 


As a preliminary step towards the full 
integration of the two companies in 
January 1962, the spares departments of 
Mirrlees, Bickerton and Day, Ltd., and the 
National Gas and Oil Engine Co., Ltd., are 
being combined into one unit at Ashton- 
under-Lyne from November 6. 

Correspondence relating to spares should 
continue to be addressed to the company 
concerned, but from November 6 all tele- 
phone enquiries for spares should be made 
to Ashton-under-Lyne 1861. 


TANK LINING WITHSTANDS 
HIGH TEMPERATURES 


Duraline is the name given to a new 
hard rubber tank lining which has been 
developed by the General Rubber Goods 
Division of the Dunlop Rubber Co., Ltd., 
Cambridge Street, Manchester. Unlike 
standard ebonites, it does not harden in 
use, but rather softens slightly, resisting 
any tendency to become more fragile with 
age. 

The material is said to have been used 
for the lining of pipework to carry 45 per 
cent. sulphuric acid up to 110 deg. C. 
intermittently for over two years without 
deterioration, and in the fertiliser trade 
for circuits containing phosphoric acid at 
200 deg. F. and to 28in. of vacuum for 
several years without failure. 


LONDON SHOWROOM FOR 
TURNERS 


Turners Asbestos Cement Co., Ltd., have 
opened a new London showroom at 34 
Dover Street, W.1. It is intended as an 
information centre on asbestos cement 
products manufactured by the company. A 
full-range of their products will be dis- 
played, including asbestos cement 
corrugated and flat sheets, moulded goods, 
decorative materials, pressure and sewerage 
pipes and electrical insulation materials. 


October 26 196] 


BRITISH STANDARDS 
Testing Soils for Civil Engineering 


NOWLEDGE | gained from _ recent 

research into methods of testing British 
and overseas soils has led to the revision 
(B.S. 1377 : 1961) of B.S. 1377, under the 
authority of B.S.I.’s Road Engineering Jp. 
dustry Standards Committee. The old title 
“Methods of test for soil classification and 
compaction” has been replaced by a new 
one “Methods of testing soils for civil] en. 
gineering purposes” which reflects the fact 
that the scope of the standard has been 
considerably widened. 

In the earlier edition of this standard, 
published 13 years ago, the methods of 
test were of course confined to those re. 
quired for soil classification and compac. 
tion; now, tests for three chemical proper. 
ties (organic matter content, sulphate con. 
tent and pH value) have been added. 

Another new method is that for deter. 
mining the maximum dry density and 
optimum moisture content of soils for a 
heavier level of compaction; this corres- 
ponds to the American test known as the 
modified A.A.S.H.O. compaction test. It 
is a modified version of the B.S. compac- 
tion test, using a heavier rammer and a 
larger number of blows on the same 
volume of soil. 

The method of determining the moisture 
content of soils by means of a pycnometer 
and the method of calculating the liquidity 
index of soils have been omitted, because 
they are not widely used. The remaining 
methods of test have been considerably re- 
vised in detail—but not in principle—to 
take account of the increased knowledge 
that has been gained in the testing of soils 
by many laboratories. 

Both standard and “subsidiary” methods 
are given. The subsidiary methods are 
more rapid than the standard methods but 
less accurate. Price 30s. each. 


Protected-type non-reversible plugs ete. 

Safety of electrical equipment is 
naturally of primary importance in all 
branches of. industry. It is therefore 
welcome news that B.S. 196 has been com- 
pletely re-written to include the large 
number of developments which have come 
about since the last edition of the standard 
was published in 1930. 

The somewhat lengthy, but explanatory, 
title of the new edition (B.S. 196: 1961) is: 
Protected -itype non-reversible plugs, 
socket - outlets, cable - couplers and 
appliance-couplers with earthing contacts, 
for single phase a.c. circuits up to 250-V. 

The accessories are given for ratings of 
5-A, 15-A and 30-A, and in all cases a 
non-reversibility pin is included. Details 
are also given for both single- and double- 
pole fused plugs for use on ring and looped 
circuits. A full range of accessories with 
pilot contacts is also included. 

Of special interest are details of a system 
of keys and keyways both in plugs and 
socket-outlets to ensure that socket-outlets 
or connectors will not accept plugs in- 
tended for use with a different voltage 
or a different frequency of supply or 
incorrect fusing arrangements. Full dimen- 
sions for interchangeability are given for 
plugs and socket-outlets with and without 
pilot contacts, and for the corresponding 
series of gauges. 

Separate sections specify detailed re- 
quirements for the construction of plugs, 
appliance-inlets, socket outlets and_ con- 
nectors, and also for the tests applicable 
to all these accessories. 

An appendix gives recommendations for 
a system of plug and socket key and 
keyway positions to provide “supply 
discrimination” and “application 
discrimination” and a letter code for the 
identification of the key and keyway 
positions. Price 15s. each. 

Copies of these British Standards may be 
obtained from the British Standards Insti- 
tution, Sales Branch, 2 Park Street, 
London, W.1. 


From Greenham Tool Co., Ltd., 618 London 
Road, Isleworth, Middx., a new publication 


dealing with drain testing and cleaning 


equipment. 
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PLYMOUTH CEMENT WORKS WILL PRODUCE 
220,000 TONS ANNUALLY 


N outstanding feature of a new 

cement works recently opened at 
Plymstock, near Plymouth, for Associa- 
ted Portland Cement Manufacturers, 
Ltd., is the introduction into this 
country of the Humboldt precess for 
dust-free cement production. 

With a production capacity of 220,000 
tons of cement a year, the works will 
supply an area in the west cquntry where 
the consumption of cement per head is 
licwt. higher than the national average. 

The Plymstock plant is the first in 


Britain to operate from start to finish on 
a dry system and should save one third of 
the fuel expenditure, which on average 
plants is 30 per cent, of the final manu- 
facturing cost. 

Plymstock was chosen as the site for the 
plant because it is one of the few places 
in the west of England where limestone 
and shale appear at the surface in the right 
proportions and in any quantity. It is 
estimated that these deposits will last for 
60 years at the current rate of production. 

The Humboldt process, which gives 
freedom from dust and atmosphere pollu- 















General view of the works, with (top right) the Humboldt Building 


DRIVER-COMFORT A FEATURE OF NEW COMMER 


ITRUCK 


SPECIFICALLY designed to 

driver-comfort and to meet the 
needs of the multi-stop, short-haul 
operator, a range of 14, 2 and 3-ton 
Commer trucks has been introduced by 
the Rootes Group, Devonshire House, 
London, W.1. 

In the “Walk-Thru” cab, the driver is 
offered unobstructed space from floor to 
roof and from door to door, and from 
the pavement, the low step height affords 
easy entry. Steering wheel and column 
and the hinged and adjustable driving seat 
are positioned to give easy entry and exit. 
The floor-mounted gear lever is located 
centrally, the handbrake lever being 
removed from the floor altogether and 
positioned tillerwise on the steering 
column, and the loading floor is an exten- 
Sion of the driving platform. 

Of full width and generous depth, the 
two-piece windscreen and fixed quarter 
lights provide visibility through a wide arc. 
There are also glazed kerb lights in the 
front quarter panels, giving full driver 
Vision within inches of the front bumper. 

Essentially square in construction, the 
350 cu. ft. capacity van body on the l4ton 
and 2-ton chassis of 123in. wheelbase offers 
an unobstructed floor, headroom of 


5ft. 10in. and loading height at the rear 
of 2ft. 


give 


RANGE 


The range comprises a l}-ton model 
with 123in. wheelbase and the options of 
2.26 litre and 3 litre petrol engines, as 
well as a 2.26 litre diesel engine; a 2-tonner 
with wheelbases of 123in or 135in. and the 
same engine options; and a 3-tonner with 
135in, wheelbase, powered by the 3-litre 
petrol engine or the Perkins 4/203 diesel. 

Of the four engines available, two make 
their début with the trucks. They are the 
3-litre light six petrol engine and the 
Perkins 4/203 diesel. The former is an 
oversquare (87.3mm. by 82.5mm.) overhead 
valve unit of 2,965 c.c., developing 85.5 
b.h.p. at 3,800 r.p.m. and 145]b./ft. torque 
at 1,500 r.p.m. 

Basically a four-cylinder version of the 
well-established Perkins six-cylinder 305 
engine, the 4/203 is a long-stroke diesel of 
3,330 c.c. (91.44mm. by 127mm.), develop- 
ing 63 b.hwp. (gross) at 2,600 r.p.m, and 
142)b./ft. torque at 1,350 r.p.m. Four-speed 
synchromesh gearboxes and spiral bevel 
rear axles are used throughout. 

The chassis frames, rigidly braced by 
riveted crossmembers, and the high tensile 
steel front axles, are entirely new. Arm- 
strong double-acting piston-type shock 
absorbers are standard at front and rear 
(optional at the rear of the 3-tonner), and 
the Girling hydraulic brakes are employed. 
Gross vehicle weights are: 14 tons, 76cwt.; 
2 tons, 90cwt.; 3 tons, 107cwt. 
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tion, is housed in a 10-storey building, 
and operates through a system of cyclones 
which control the dust. These cyclones 
preheat the raw material to a temperature 
of 1,400 degrees F. before it reaches the 
178ft.-long rotary kiln which dominates 
the plant, 

On the ground floor of the Humboldt 
building is the grinding mill where a mix 
consisting of crushed limestone, shale and 
silica sand, is ground and dried before 
passing to the blending silos. The mill 
revolves at 17 r.p.m. and has a guaranteed 
output of 55 tons an hour. 

Bulk cement is despatched from a load- 
ing bay in the packing plant, A dust plant 
mounted on the bulk-loading hoppers 
provides dust-free operation during load- 
ing. 

Area amenities have been preserved, and 
a landscaping scheme is being undertaken. 
The works was reconstructed in one year 
and, using all the old plant and buildings 
possible, the extra cost was approximately 
£2,000,000. The total staff needed to work 
the plant is in the region of 80. 

Design of the works was carried out by 
the staff of Associated Portland Cement 
Manufacturers, Ltd., and the main con- 
tractors for its erection were Richard 
oa (Civil Engineering), Ltd., London, 
».£.1. 


Further Plants 


Other large works are in the course cf 
erection for the Blue Circle group near 
Westbury, Wilts. and at Dunbar in 
Scotland. The first of these will use the 
wet process of cement production, and 
estimated to cost £2m., is being constructed 
by A. E, Farr, Ltd., Westbury, Wilts. The 
Scottish plant will use the dry process, and 
is at the tender stage for the main contract. 


NEW CONDUIT BENDER JOINS 
“STAFFA” RANGE 

Chamberlain Industries, Ltd., Staffa 
Works, Argall Avenue, Leyton, E.10, 
announce a new version of their recently 
introduced B.2 type bender. Designated 
the B.3, this latest hydraulic hand bending 
machine is especially designed for bending 
electrical conduit and similar material up 
to L4in. O.D. 

Power is provided by a single-stage 
hydraulic pump/ram unit, operating on oil 
and developing a maximum thrust of 8- 
tons at 5,000 p.s.i. and the remainder of 
the equipment consists of a simple screw- 
on forming head with end rollers, pins and 
high grade cast centre formers for 3in., 
lin., ljin. and l4in. o.d. standard electri- 
cal conduit tubes. 

The machine is supplied in a fitted 
wooden box provided with locating holes 
for lugs welded to the bottom plate of the 
forming head, allowing the box to be used 
as a convenient stand. Since the bending 
forces are triangulated no conventional 
stand is necessary. 


DURABLE LIQUID FLOORING 
COMPOUND 


A liquid flooring compound, trade name 
Maximent, is the result of development 
and testing by the Surface Coatings 
Division of Burt, Boulton and Haywood, 
Ltd., London. It is claimed that at a usual 
thickness of jin. the compound gives a 
surface which is stronger and more durable 
than granolithic concrete. 

This material, a liquid dressing, is 
brushed on over a prepared base of 3: 1 
sand-cement, which is laid, dried and then 
treated with a special primer. Specialised 
skilled labour is not required for the opera- 
tion which takes only a matter of hours to 
complete, and the prepared area can be 
back in use the day after the finish coat 
has been applied, 

Manufactured in a range of colours and 
marble effects, the compound is resistant 
to abrasion, oil, petrol and other chemicals, 
including acids. Little damage is caused 
by stiletto heels, and any marks sustained 
can be removed by polishing. When 
required the incorporation of a special 
aggregate gives a grip finish which can be 
used on slopes and stair treads. 
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NEW COMPANIES 


The undermentioned particulars of new 
companies recently registered are taken 
from the daily register compiled by Jordan 
and Sons, Ltd., company registration 
agents, 116 Chancery Lane, London, 
WC2:— 


Ockford Builders, Ltd. £1,000. Directors: 
Edward C. Sweatman and Mrs. Maureen 
Sweatman, 74 High Street, Godalming, Surrey. 

R. L. Hawkins, Ltd., Eastways, Sandringham 
Road, Fareham, Hants, builders. £20,000. 
Directors: Richard L. A. Hawkins, Easiways, 
Sandringham Road, Fareham; Frank S. 
Hawkins, “Kingfishers”, Catisfield, Fareham. 

Norman Gee, Ltd., builders. £1,000. 
Directors: Norman Gee and Mrs. M. E. Gee, 
} an naan Avenue, Morecambe and Hey- 
sham. 

Cordell and Coleman, Ltd., 7a Station Road, 
Epping, builders. £10,000. Directors: Percy 
Dordell, 51 Centre Drive, Epping; Wilfred L. 
G. Cordell, 67 Centre Drive, Epping; F. E. W. 
Coleman. 

Precast Development Services, Ltd., Madoc 
Street West, Portmadoc, Caerns, manufacturers 
of and dealers in precast concrete blocks, 
etc. £5,006. Permanent Directors: Harold 
Poyser, “Cedar Cottage”, Ollerton, Cheshire; 
Lawrence A. Dace, “Bryn Bethel”, Penmorfu, 
Portmadoc; George W. Smith, “Woodcroft”, 
Park Road, liale, Cheshire. 

A. Smith and Son (Hundleby) Ltd., “Hazel- 
dene”, Raithby Road, Hundleby, near Spilsby, 
Lincs., builders. £6,000. Directors: Arthur 
Smith, Hundleby Springs, Spilsby, Lincs.; 
Colin A. Smith, Hazeldene, Raithby Roac, 
Hundleby, near Spilsby, Lincs. 

W. E. Wisbey and Son, Ltd., 64 London 
Road, Chelmsford, Essex, builders. £5,000. 
Directors: Ernest A. Wisbey, “Sheringham”, 
Galleywood Road, Chelmsford; Laurence A. 
Wisbey, “Greenfields”, Ponds Road, Galley- 


wood, Chelmsford; Raymond D. Wisbey, 
“Sunbeams”, Ponds Road, Galleywood, 
Chelmsford. 


Bernard C. Austin and Son, Ltd., builders. 
£1,000. Directors to be appointed by subscri- 
bers. Subscribers: Bernard C. Austin and 
Mrs. E. M. Austin, 34 Bedonwell Road, 
Bexleyheath. 

Richfield Construction, Ltd., builders. £100. 
Directors not named. Subscribers: L. Sidney 
Rich (company director) and Mrs. Jean Rich, 
Homestead, Cookham, Berks. 

Flint and Acutt Co. Ltd., 54 Queensway, 
W.2, builders. £100. Directors to be appointed 
by subscribers. Subscribers: Thomas W. Flint, 
14 St. Lukes Avenue, S.W.4; Robert W. 
Acutt, 27 Holmead Road, S.W.6. 

South London Scaffolding, Ltd., 7 Bads- 
worth Road, S.E.5. £100. Director: Albert 
M. Sanders, 18/20 Medlar Street, S.E.5. 

William Whitton and Son, Ltd., la Jaxons 
Chambers, Hallgate, Wigan, builders. £1,000. 
Directors: Wm. Whitton, 7 Lord Street West, 


Southport; David A. Whitton, 3 Thames 
Drive, Orrell, nr. Wigan. 5 

E. f. Ellis and Co., Ltd., 7 St. Johns Hill, 
Clapham Junction, S.W.11, builders. £500. 
Directors: Edward J. Ellis and Mrs. Harriet 
E. Ellis, 123 Colin Crescent, Hendon, N.W.9. 

William Monks (Longridge) Ltd., 15 Cross 
Street, Preston, builders. £5,000. Permanent 
Director: William Monks, Hacking Hobbs 
Farm, Longridge, Preston. 

L. F. Wright (Nottingham) Ltd., 30 Regent 
Street, Nottingham, builders. £500. Per- 
manent Directors: Leslie F. Wright and Airs. 
Colleen Wright, 21 Rydale Road, Sherwood, 
Nottingham. t 

Wood and Co. (Margate) Ltd., 3 Cecil 
Square, Margate, Keni, builders. £3,000. 
Directors: Robert C. Doughty and Eva M. 
Doughty, 10 Northdown Way, Margate; Mrs. 
Winifred M. Doughty, 12 Northdown Way, 


Margate. 

R. George, Ltd., 83-85 St. Mary Road, 
Walthamstow, E.17, building contrac‘ors. 
£500. Directors: Roy E. George and Mrs. 
Lilian E. George, 44 Markhouse Road, 
Walthamstow, E.17. 

R. Kirby and Sons, Ltd., 1 Pontefract Lane, 
Leeds, 9, builders. £1,000. Directors: Thomas 
E. Kirby, 13 The Close, Main Street, East 
Heswick; Robert S. Kirby, 102 Crossgates 
Lane, Leeds, 15. 

Hemmings and Kent, Ltd., Ambrose Street, 
off Moss Lane, Leyland, Lancs., builders. 
£2,000. Directors: Montague P. Hemmings, 9 
Lynton Avenue, Leyland; Trevor J. Hemmings, 
1 Valley Road, Leyland; David Kent, 1 Der- 
went Road, Chorley. 

Bidwell and Co. Ltd., 27 Dunstable Road, 
Luton, builders. £2,000. Directors to be 
appointed by subscribers. Subscribers: Frank 
L. S. Edmonds and Laurence Freeman, 27 
Dunstable Road, Luton. 

Dodd and Buckmaster and Co. Ltd., 58 
Robert Avenue, St. Albans, builders. £100. 
Directors: Kenneth G. Buckmaster, 58 Robert 
Avenue, St. Albans; Dennis F. Dodd, 19 
Forrest Crescent, Stopsley, Luton. 

A. and C. Byrd and Co. Ltd., Sicilian House, 
Sicilian Avenue, W.C.1, | builders. £100. 
Directors: Alfred G. A. Byrd and Elsie I Byrd, 
110 Churchside, Epsom; Charles Henry Bryd, 
67 Gassiot Road, S.W.17. 

Ken Boyfield (Coventry) L:d., 66 Broad 
Lane, Coventry, builders. £100. Directors: 
Kenneth W. Boyfield and Mrs. L. Boyfield, 66 
Broad Lane, Coventry; Mrs. Doris E. Boyfield, 
64 Broad Lane, Coventry. 

Plymstock Surfacing Co., Ltd., 52 Oreston 
Road, Pomphlett, Plymouth tarmacadam 
contractors. £500. Permanent directors: 
Eustace C. M, Pannell, Torre Hill, Plym- 
stock; John Culverwell, Dousland House, 
Yelverton. 

J. King (Builders), Ltd. £1,000. Directors: 
Jack King and Mrs. Rita M. King, Four 
Gables, Hayes Road, Nailsworth, Glos. 





J.D. Tractors, Ltd., recently handed over the 100th John Deere-Lanz 1010 crawler loader 


to be delivered since this model was introduced in Britain last April. 


The machine was 


accepted on behalf of Bristol Plant Hire, Ltd., who are John Deere-Lanz dealers for part 
of the Midlands, West Country and South Wales, by Mr. H. Lyons, the managing director. 
In the photograph, Mr. Lyons (second from right) watches while sales manager, Mr. J. G. 
Ford, hands over the cheque to Mr. P. E. Fleming (far right), director of J.D. Tractors, 


who are the sole concessionaires for John Deere-Lanz in England and Wales 
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ACROW’S 25 YEARS OF 
PROGRESS 


A REVIEW of what had been achieved by 
the company during its 25 years of 
existence was given at the recent annua! 
general meeting of Acrow (Engineers), 
Ltd., by the chairman, Mr, W. A. de Vigier, 
who revealed that the firm started with 
capital of £150 with a raillway arch as a 
works. 

Mr. de Vigier described the struggling 
years between 1936 and 1946 when anxious 
hours were spent by the company secretary 
wondering how to pay each week’s wages, 
However, he said, from this struggle 
emerged a team which had only one aim 

to see Acrow grow. Offices and depots 
were organised in 10 different towns, 
works were built in South Africa, 
Australia, the Argentine, Canada and Italy; 
and selling companies were established in 
18 different countries. 

For the first 12 years shareholders did 
not receive any dividends, and everything 
was ploughed back into the business, In 
1949 the company was made public, and 
since that date shareholders had received 
10 bonus issues and the dividend had pro- 
gressively increased on the _ increased 
capital to a figure of 50 per cent. this year, 
including the anniversary bonus. 

The consolidated trading profit for the 
year under review amounted to £774,310, 
and a final dividend of 12} per cent. on 
the ordinary shares, making 47} per cent. 
for the year, was recommended. This was 
in addition to the 2} per cent. anniversary 
bonus. 


£325,000 PUMPS AND GEARS 
ORDER 


Gwynnes Pumps, Ltd., of Hammersmith 
and Lincoln have received an order from 
the Central Electricity Generating Board, 
valued at about £325,000, for circulating 
water pumping equipment at the new West 
Burton Power Station. 

The order covers the manufacture, test- 
ing at works, delivery to site and complete 
erection of eight Gwynne 78in. x 80in. 
horizontal, double-entry, split - casing 
centrifugal pumps, each for a duty of 
130,000 gallons per minute against a total 
head of 70ft. running at approximately 
265 r.p.m. They will be driven by English 
Electric 3,350 b.h.p., 990 r.p.m. squirrel- 
cage motors through Allen-Stoeckicht 
epicyclic gear units which will be built at 
the Atlas Works, Pershore, Worcestershire, 
of W. H. Allen Sons and Co, Ltd., Bedford, 
Also included in the order is suction piping 
and priming equipment. 





EXPANSION AT WERNICKS 

Plans for further expansion at their 
factories at Brownhills, Staffordshire, and 
Billericay, Essex, were announced last 
week by sectional building manufacturers, 
S. Wernick and Sons, Ltd. 

Speaking at the annual sales conference 
at Wolverhampton, Mr, J. Wernick, 
northern sales director, told the company’s 
agents and representatives that it was 
planned to add 17,000 sq. ft. to the 
factories at Brownhills and Billericay. This 
would give a total floor area of more than 
50,000 sq. ft. compared with 1,000 sq. ft. 
in 1946. 

Mr. N. Wernick, southern sales director, 
revealed that the company were planning 
to break into the export market—for the 
first time. Investigations to this end were 
well under way. 





SWEDISH AGENTS APPOINTED 
BY MONNINGER 


C. D. Monninger, Ltd., Overbury Road, 
London, N.15, have appointed two Swedish 
agents to handle their Monosaw traversing- 


head board cutting machine. They are 
Ingenjorsfirma Transventor, Sandviken, 
and Gust, Holm and Co., A-B, Ebbe 


Lieberathsgatan 21B, Gothenburg S. The 
same agents will also handle Monningers 
range of tungsten-carbide tipped saws and 
cutters, 
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USE OF TAR IN ROAD CONSTRUCTION 


B.R.T.A. Report on Current Activities 


NPECIFICATION trials with pitch/ 

bitumen/asphalt mixtures were 
carried out by the Ministry of Trans- 
port in 1960/61 on roads of different 
intensities in various parts of the 
country, and softer blends are being 
examined for use with dense coated 
macadam. Reporting this, the British 
Road Tar Association state in a résumé 
of their activities for the year that they 
are in close touch with this work as it 
is regarded as a useful outlet for tar. 

Referring to the experiments couducted 
by the Road Research Laboratory to find 
out whether a tarmacadam basecourse is 
comparable in load spreading properties 
to an asphalt basecourse, the Association 
say the experiments included test; 'to com- 
pare, under both hot and cold weather 
conditions, hot laid tarmacadam bhase- 
course to Table 2 of Appendix D of the 
B.R.T.A. D.T.S. specification with asphalt 
to Table 7 of Schedule 4 of B.S. 594. The 
final conclusion was that there is little 
difference in the load spreading properties 
of a two-course construction surfacing 
whether an asphalt or tarmacadam base- 
course is used. As a result, it is hoped 
that the Ministry of Transport will use tar- 
bound materials more extensively in motor- 
way construction and the Association 
continues to press for an alteration in past 
policies. 

The Association goes on to say that 
trials with tar-bound granular bases have 
been carried out in Lancashire, Yorkshire, 
Warwickshire and Lincolnshire and the 
Road Research Laboratory have now con- 
firmed the merits of ttar-bound granular 
bases when made with crushed rock or 
slag, and it is hoped that specification 
trials in Lancashire and a substantial trial 
on a motorway will be arranged. 


Road Tar Research 


The programme of research being carried 
out at the Road Research Laboratory 





LIGHTHOUSE CLUB IN HOLLAND 


during 1961 and which was agreed through 
the Road Tar Research Committee covers 
the following main points: 

(a) A study of the physical and chemical 
changes produced in tar used in tar- 
macadam wearing courses during 
manufacture and service. 

(b) Methods of improving the work- 
ability and stability of dense tar 
surfacing. 

(c) The load spreading properties and 
stability of tarmacadam as a base 
material in road foundation and as 
a basecourse for rolled asphalt and 
dense tar surfacing. 

(d) The production and uses of blends 
of tar and bitumen. 

Full-scale road experiments being carried 

out during 1961 include the following: 

(a) The extension to heavily trafficked 
roads in the South of England of 
experiments with dense tar surfacing. 

(b) Dense tar surfacing designed by the 
Marshall method. 

(c) The laying of tarmacadam base mix- 
tures with crushed rock, slag and 
gravel aggregates in comparison with 
uncoated crushed rock and lean con- 
crete bases. 

(d) Surface dressing on heavily trafficked 
roads using tar binders with the addi- 
tion of rubber. 

(e) The life of surface dressings and 
their resistance to skidding. 

(f) The use of tar/bitumen mixtures. 


Setting Performance Investigation 


The investigation into the setting per- 
formance of tar has provided the Coal Tar 
Research Association with useful informa- 
tion in its work on the characterisation of 
road tars. The C.T.R.A. have examined 
the degree of correlation that exists 
between the various properties of tars. The 
correlation between the properties of the 
tars and their road performance will be 
studied in the programme of research on 
the weathering of tars which is to be 


Well Attended Inaugural Meeting 


\ ITH a banner headline “NU OOK IN 

ONS LAND,” (new club in our 
country), the Dutch press_ recently 
announced the formation of a Dutch 
branch of the Lighthouse Club. Home 
representatives at the inauguration were 
Col. A. C. Newman, V.C. (president), A. J. 
Staples (chairman), E. Ward (hon. sec.), 
J. Skeldon (J. C. Bamford, Ltd.), R. G. 


Muckleston (Grayston Plant and Engineer- 
ing Co., Ltd.), and J. Ellis (H. A. Saunders, 
Ltd.) Mr J. C. Bamford put his plane 
and its pilot at the Club’s disposal for the 
visit. 

Nearly 100 people attended the meeting, 
which followed a press conference, and 
after the Dutchmen had elected Col. 
Newman as their first president, the follow- 





After the successful inauguration, the British members are seen off at Amsterdam Airport 
by two of the Dutch members. (Left to right): Eddie Ward; A. van Eesteren; Col. A. C. 


Newman, V.C.; A. J. 








Staples; K. Zeevenhooven; and Captain Michael Sutton, pilot 
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carried out by both the R.R.L. and the 


C.T.R.A 
British Standards 
The Association have been actively 
engaged through their representatives in 
the revision of B.S. 1242 (Tarmacadam 
“Tarpaving”); B.S. 892 (Glossary of High- 
way Engineering Terms) and B.S. 76 (Tars 
for Road Purposes). The revision of the 
first standard has been completed and 
work on the other two is still in progress. 
An attempt is being made to reduce 
the number of specifications for tar-bound 
materials and to rationalise the series. 
This will be done progressively as specifica- 
tions become due for review, based on an 
overall plan which is under discussion. 
A small panel has been set up for this 
purpose. 
Surface Dressing 


In collaboration with M.E.X.E. (the 
Military Engineering Experimental Estab- 
lishment) a demonstration of their high 
speed road surfacing unit was arranged 
for members of the Association of Road 
Surface Dressing Contractors and the 
B.R.T.A. This machine tarsprays and grits 
a road in one operation at speeds up to 
15 m.p.h. Because of the very short 
interval which occurs between the applica- 
tion of the tar and the arrival of the 
chippings, it is possible to use the machine 
in winter conditions. 


SYMPOSIUM ON NEW HOUSING 
STANDARDS 


The report of the Government’s Sub- 
Committee on Housing Standards, which is 
to be published in November, will be dis- 
cussed at a symposium being held by the 
Town and Country Planning Association 
at the Planning Centre, Covent Garden, 
London, W.C.2, on December 13. 

The panel of experts, three of whom 
served on the Sub-Committee, include: 
Mrs. E. Denington, chairman, L.C.C. New 
and Expanded Towns Committee; Mr. E. V. 
Collins, chief architect, George Wimpey 
and Co., Ltd.; Mrs. M. Smith, London 
Council of Social Service; Mr. J. P. Macey, 
housing manager, Birmingham Corporation; 
Mr. A. Davies, chief architect, Basildon 
New Town. ; 





ing elections took place. Chairman—H. O. 
Thunniffen, vice chairman—R. D. Bleeker, 
treasurer—J. Visser, hon. secretary—A. van 
Eesteren, assistant secretary—K. Zeeven- 
hooven. Club headquarters are situated in 
a windmill which has been converted by 
s'x of the leading contractors’ plant com- 
panies in Holland. The address is ’S- 
Gravenhage. The Hague. 

A party of Dutch members will be 
attending the Lighthouse Club annual din- 
ner in November and U.K. members, when 
in Holland, are invited to visit the novel 
headquarters where every help and hos- 
pitality will be extended. 


A MUSEUM FOR LONDON 


The L.C.C. are to join with the Govern- 
ment, the Corporation of the City of 
London and the Trustees of the London 
Museum in a scheme for the establish- 
ment of a museum for London by combin- 
ing the London Museum and the Guildhall 
Museum, 

The capital cosis of providing an 
adequate building for a combined museum, 
which might be within the City of London, 
may be about £1,500,000, and annual 
running costs about £125,000. 


ROPEMAKERS SEE BRIDGE THEY 
HELPED TO BUILD 

Recently, 48 of the men who made the 
steel wire cables that hold up the Tamar 
road bridge between Devon and Cornwall 
went to see the results of their handiwork. 

They are employees of British Ropes, 
Ltd., Doncaster, whose directors felt it was 
only right that the men who had con- 
structed the cables—to tolerances pre- 
viously unheard of—should be given the 
opportunity of seeing them installed on the 
bridge. 
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Talking of Safety 
b 


HENEVER I am feeling particularly 
unhappy in my work I go off and 
visit my opposite number, Donald Page, 
whose town office is fairly close to mine. 
The only reason I feel better after seeing 
Donald is that his problems always seem 
to be worse than mine. If my accident 
rate takes a turn for the worse, Donald’s 
chart will be showing an upward jerk like 
a rocket take-off, When our chaps trip 
over something they sprain their ankles or 
take the skin off their knees—but not 
Donald’s men: they get carted off to 
hospital with fractures. 

It’s not that old Donald doesn’t try hard. 
He does—desperately, It’s just that things 
seem to happen that way. 

Two years ago, his people were doing a 
small exclusive estate job: one of those 
contemporary affairs amongst the silver 
birches. Donald had set his heart on 
making it a safety job; he went over there 
twice a week to read the Riot Act, and the 
district manager filled in on alternate 
days. The site was a treat; clear walkways, 
new equipment, guard rails... the lot. 

The local factory inspector visited the 
site on three occasions. The first time 
was a routine matter, and he went away 
looking impressed. The second time may 
have been ‘because he couldn't believe 
what he had seen the first time. There 
were no accidents; nothing more than a 
scratch or two—and even those were 
treated with prompt efficiency by the clerk: 
The agent had chosen a clerk with first- 
aid experience, because with Donald 
around he wasn’t taking any chances. It 
was all very pleasant in those pretty 
sylvan surroundings. 

They had just finished a chimney stack 
on the last house but one. Part of the 
scaffold was taken down, but one of the 
men went back the next morning to 
finish a bit of pointing round the corbel. 
He put a ladder against the stack and went 
up. Of course, the work was still green, 
and pretty soon it began to topple. Most 

“ Dragee,” who is a_ practising safety 
engineer, would welcome subjects for dis- 
cussion in this column. All names of persons 
mentioned in these discussions are entirely 
fictitious. Questions of law are expressed as 
the author's personal opinions and are not 
claimed to be authoritative.—Ep1tTor. 


* DRAGEE”’ 


of the stack went over. So did the ladder 
and the bricklayer. He ended up, badly 
knocked about, in hospital. That was the 
reason for the inspector's third visit. 

You won’t find anything in the regula- 
tions about putting ladders against new 
work. Perhaps accidents like that don’t 
happen very often—or maybe the authori- 
ties couldn’t imagine people being as dumb 
as all that. I happened to meet Donald 
the day after, while I was on my way over 
to the East Coast for a routine site inspec- 
tion, He was looking pretty upset. I felt 
sorry for him, and at the same time rather 
glad that I was on my way to a site which 
had never had any serious trouble during 
its 11 months of steady work. 

I reached the main entrance just as the 
ambulance sped out on to the highway, 
its gong clanging... . 

Our people were erecting a large section 
of a chemical plant. Somewhere near the 
middle of the great confusion of pipes and 
vessels stood a new, rectangular welded 
steel tower. The tower was about 30ft. 
high, and 12ft. by 5ft. in cross-section. It 
was divided crosswise, into five vertical 
compartments, each of which was lined 
with acid-resistant bricks, and the breadth 
of each compartment was lft. 7in. at the 
top. Earlier in the day the foreman, 
Jackson, had sent a man into the tower 
to coat the lining bricks with a special 
solution, The man took with him an ex- 
tension ladder, a plank, a bucket, a 
distemper brush, and the can of solution. 
He pushed these through the manhole of 
the first compartment, then went inside 
and erected the ladder with the idea of 
starting at the top and working his way 
down. 

The staging was of the simplest kind 
imaginable. After placing the ladder 
against the narrow end of the compart- 
ment he would climb up to a point just 
above the working position, then place the 
board—the length of which was slightly 
more than that of the compartment—in 
such a way that when one end was lying 
over a rung, the other end would be 
canted up slightly, and wedged firmly 
against the brickwork. 

This arrangement worked satisfactorily 
until he reached a position about half-way 
down. Having fixed his staging at this 


“Ah! Jenkins! I've been wanting to have a word with you for some time!” 
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level, he stepped off the ladder on to the 
board—and crashed to the bottom of the 
tower, 

That was the story, as Jackson described 
it, and together we examined the equip. 
ment. The ladder was sound, and so was 
the board. It was quite a while before we 
realised what had gone wrong, Jackson 
suddenly remembered that the side walls 
of the tank were inclined inwards, very 
slightly, towards the top. That was where 
the man had taken his measurement for 
the plank. As he went further down, the 
span would increase gradually so that 
eventually the board would be wedged 
almost horizontally between the walls, and 
would no longer bear the live weight of 
a man. 

Once again I was made to realise what 
experience has often taught me: where 
safety is concerned you can’t let up and 
you just can’t take anything for granted. 


HUNTING GROUP SCHOLARSHIP 
AT CAMBRIDGE 


_ The Hunting Group Scholarship, estab- 
lished at Cambridge University for post- 
graduate research into the applications ot 
aerial photography to a specific field of 
knowledge, has been awarded to Mr. 
Andrew Warren. The scholarship which 
is worth £500 a year, with an additional 
£100 travel allowance, is of three years 
duration. 

This is the first award of the scholarship 
for which, on this occasion, preference was 
given to candidates choosing the discovery 
and development of natural resources as 
their field of research, 

Mr, Warren, who takes up residence 
this month, is a first-class honours graduate 
in geography, of Aberdeen University, and 
has done work in Greenland and Pakistan. 
The selection committee was headed by 
Professor J. A. Steers, of Cambridge. 
Mr, T. D. Weatherhead, managing director 
of Hunting Surveys, Ltd., was the Hunting 
representative. 


NUCLEAR ENERGY SOCIETY 
TO BE ESTABLISHED 


On January 1, 1962, the British Nuclear 
Energy Society will be established. It will 
succeed the British Nuclear Energy 
Conference which was established in 1955, 

Announcing this, Sir Leonard Owen, 
chairman of the British Nuclear Energy 
Conference, says: “The Board of the 
Conference feels that the time has now 
come to provide a central forum for the 
discussion of nuclear energy and it is for 
this purpose that the British Nuclear 
Energy Society has been established. The 
Institution of Civil Engineers has made its 
premises in Westminster available as a 
meeting place, and a regular programme 
of Papers, lectures, symposia and informal 
discussions is being planned.” 


BOOKS RECEIVED 


Examples in Mechanical Engineering 
Science by H. McQueen. Publishers, Eng- 
lish Universities Press, Ltd. Price 8s. 6d. 
A text-book of mechanics and heat in the 
form of examination question papers of 
assistance to those studying for the re- 
vised National Certificate courses. 


The Slide Rule by T. G. C. Ward and 
G. W. Blakey. Publishers, English Univer- 
sities Press, Ltd. Price 7s. 6d. A book in- 
structing the student in the best methods 
of using a slide rule to deal with those 
calculations which come the way of the 
engineer and the technician. A wide range 
of typical calculations is included. 


Transportation Engineering by William 
W. Hay. Publishers, John Wiley and Sons. 
Price 94s. An introduction to transporta- 
tion engineering detailing the basic princi- 
ples and problems involved in the operation 
of all modes of transportation. 
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RECONSTRUCTION SCHEME 


Repair of Bridge Foundations 


HE scouring effect of the River 
Trent flowing at 7ft. per second 
beneath a bridge near the village of 
Alrewas in Staffordshire has presented 
an unusual problem to the contractors 
engaged on the reconstruction of 14 
miles of the A.38 trunk road between 
Lichfield and Burton-on-Trent. 

The contract provides for the recon- 
struction of the existing three-mile dual 
carriageway running north from Lichfield. 
At present the main road is a single 
carriageway including no fewer than six 
bridges in the length now under recon- 
struction. Four of ‘these bridges are to 
be demolished and rebuilt and two adapted 





Secondly, they had to drill holes through 
which new concrete could be pumped to 
spread under existing invert slabs, about 
12in, thick, extending across the width of 
the river between the piers of the bridge. 
For this underwater drilling Atlas Copco 
RH5713L rock drills were used, powered 
by a VT4 portable compressor. 

The two divers work an eight-hour shift, 
going under water for four hours, turn and 
turn about. They have already been at 
work for two months and it is estimated 
that they have another month to do. 

In addition to the reconstruction of the 
four bridges in this new length of road 
and the modification of the other two, 
the whole of the road is to be raised to 


A diver at work on the foundations of one of the piers of Wychnor Bridge 


to carry one of the carriageways of the 
new road. One of these two, which is 
known as Wychnor Bridge, carries the 
road over the Trent. 

When the foundations were examined, 
it was found that the river had undermined 
the faces of the piers to a depth varying 
from 6in. to lft. 6in. generally, and to as 
much as 5ft. 6in. in one part. The depth 
of the water on the north side of the 
bridge, where the scour has been most 
severe, is about 14ft., and to enable the 
foundations to be repaired, divers had to 
be engaged. Their first task was to drill 
probing holes through the bases of the 
bridge piers to ascertain whether scour had 
taken place, and if so, the depth of the 
resulting void. 


bring it above flood level, as this is an 
area of the Trent valley particularly subject 
to flooding. 


The contour of the two bridges which 
are to be modified is to be considerably 
smoothed out, and the new bridges which 
are to be built will constitute a great im- 
provement on the existing bridges which 
are all of the “hump” variety. 

Cost of the scheme is approximately 
£350,000. The work has been designed 
and is being supervised by the Stafford- 
shire County Council as agents of the 
Ministry of Transport. The county sur- 
veyor is Mr. F. Jepson, O.B.E., M.I.C.E. 

The general contractors are Tarmac Civil 
Engineering, Ltd. ° 


£1.9M. ARMAGH MOTORWAY CONTRACT 


HE Northern Ireland Ministry of 

Commerce have approved Armagh 
County Council’s acceptance of the 
£1,938,860 tender submitted by Thomas 
Lowe and Sons, Ltd., Carrydugh House, 
Carrydugh, Belfast, in association with 
Farrans, Ltd., Dunmurry, Belfast, for the 
construction of a further section of the 
T.3 Motorway between Verner’s Inn 
and Birches. 

Four and a half miles of two-lane dual 
carriageway motor road is to be construc- 
ted, and this will eventually be extended 
eastwards to connect up with the Belfast 
Southern Approach Road at Moira. 

The contract includes five overbridges of 


reinforced and prestressed concrete con- 
struction, and a sixth bridge at Verner’s 
Inn to carry the motorway over the River 
Blackwater. The latter structure will have 
a reinforced concrete deck of cellular slab 
construction, post-tensioned with 1 fin. dia- 
meter high-tensile steel tendons, supported 
on piles, 90ft. in length. 

Special peat removal techniques will be 
employed along the southern shores of 
Lough Neagh, where road construction is 
complicated by an area of bog land. 

The scheme has been prepared under the 
direction of the county surveyor, J. M. W. 
Johnston, B.A.I., A.M.I.C.E., and the 
bridges have been designed for the agent 
authority by Robert F. Earley and Partners, 
39 Victoria Street, London, S.W.1. 






NATIONAL JOINT 
CONSULTATIVE COMMITTEE 


HE first meeting of the 1961/62 Session 

of the National Joint Consultative Com- 
mittee of Architects, Quantity Surveyors 
and Builders took place at the R.I.B.A. 
last week, 

In accordance with the provisions of the 
new constitution the officers for the 1961/ 
62 Session were elected, including Mr. 
Cyril Sweett, senior partner ‘of Cyril 
Sweett and Partners, quantity surveyors, as 
chairman and Sir William Holford, presi- 
dent of the R.I.B.A., as vice-chairman, Mr. 
G. W. Grosvenor, who retired from the 
chair, remains as one of the officers of the 
Committee in his capacity of immediate 
past Chairman. At a sherry party after 
the meeting members of the Committee 
paid tribute to Mr. Grosvenor’s servicés as 
chairman over the past seven years and 
presented him with a wrist watch. 

Among new members welcomed to the 
Committee were Mr. E. C. Strathon, presi- 
dent, R.I.C.S., Mr. Alick Low,:F.R.LB.A,, 
Mr. W. D. Lacey, A.R.I.B.A., Mr. R. T. 


Walters, A.R.I.B.A., and Mr. Michael 
Simpson, A.R.I.B.A., chairman of the 
Junior Liaison Committee, which will 


henceforth be represented by an observer 
at the Committee. 

It was announced at the meeting that a 
Committee to consider ways in which joint 
training and education for the professional 
and contracting sides of the building in- 
dustry could be developed had been es- 
tablished at the instance of the N.J.C.C. 
Sir Noel Hall, now Principal of Brasenose 
College, Oxford and formerly Principal of 
the Administrative Staff College, Henley, 
has agreed to act as independent chairman 
of the Committee. 

The R.I.B.A. Board of - Architectural 
Education, the Board of Building Educa- 
tion, the Royal Institution of Chartered 
Surveyors and the Institution of Structural 
Engineers have nominated representatives 
to the Committee as- follow:— R.I.B.A. 
Board of Architectural Education: Mr. 
Edward D. Mills, Mr. William Allen and 
Professor Denis Harper; Board of Building 
Education: Mr. H. S. Oddie, Mr. P..M. 
Shepherd and Professor A. W. Hendry; 
Royal Institution of Chartered Surveyors: 
Mr. W. James and Mr. A. J. Culley; kn- 
stitution of Structural Engineers: Mr. L. E. 
Kent and Mr. D. T. Williams. 

It is expected that the Committee will 
begin its work early in the New Year.. It 
will report direct to the four constituent 
bodies and keep the N.J.C.C, informed of 
its progress. 


CALDER HALL OUTPUT EXCEEDS 
EXPECTATIONS 


Five years ago, Her Majesty the Queen 
opened Calder Hall, Cumberland, the 
world’s first industrial scale nuclear power 
station. 

Since then the Atomic Energy Authority’s 
four reactors at Calder Hall and the 
four similar reactors at Chapelcross, Scot- 
land, have exported to the National Grid 
5,920 million kilowatt hours of electricity. 
Of this total Calder Hall contributed 3,729 
million kilowatt hours. 

The experience gained from operating 
these reactors has been of major import- 
ance to the development of nuclear power. 
The eight Calder Hall and Chapelcross re- 
actors have now accumulated between 
them over 24 reactor-years’ operating ex- 
perience; and extensive investigation has 
revealed no reason to doubt that they will 
achieve their twenty years’ design life. 

The general conclusions to be drawn 
from the operating experience gained so far 
are: 

Heat and electrical output have consider- 
ably exceeded design expectations. 

Reliability in continuous operation and 
reduction of fuel-changing and mainten- 
ance shut-down periods have been such as 
to achieve load factors of over 85 per cent: 
although all fuel changing has to be carried 
out with the reactors shut down. This 
compares favourably with the best cap- 
ability of the latest coal-fired stations. 
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NASH TERRACE RESTORATION SCHEME 
WILL COST £12M. 


HESTER Terrace, Regent’s Park, 
London, one of the finest examples 
of Nash architecture, is to be renovated 
and modernised at a cost of £13 million. 
The interior of the 42 houses in the 
terrace, until recently used as offices, will 
be rebuilt as modern homes by Holland 
& Hannen and Cubitts, Ltd. Outside the 
terrace will retain its Nash frontage and 
will be rebuilt exactly in its original form 
where it is mecessary to fill gaps caused 
by bomb damage. Extra storeys which 
have been added to some of the houses 
will be removed so that the front elevation 
will be restored to its original design. 
Behind the terrace in Chester Terrace 
Mews, which is to be demolished, Cubitts 
are to build 44 new houses, an under- 
ground garage for 80 cars, a block of small 
flats and 10 shops. The scheme which is 
being undertaken for the Hallmark Group 
is to be done in four stages over a period 
of four years. It has been designed by 
Louis de Soissons, Peacock, Hodges and 
Robertson. , 
The structure of the terrace, built in 
1825, is now poor and the interiors will 
have ito be removed alternately so that 
one house provides stability to those on 
each side while internal demolition takes 
place. New floors, timber staircases and 
a lift will be installed in every house. 
Brickwork will be made good and timber 


BIRMINGHAM’S NEW HOTEL 
“TOPPED OUT” 

An important stage in the erection of 
Birmingham’s first multi-storey hotel, the 
new fourteen-floor building in Smallbrook 
Street, has been reached with the com- 


pletion of the roof. 

With luxury penthouse suites at the top 
and 250 bedrooms, each with private bath, 
television and radio, the hotel will be the 
biggest built outside London since the war, 

The completion of the roof was marked 
with the traditional “topping out” cere- 


mony, performed by Mr. N. Joseph, a 
director of The Strand Hotel, Ltd., the 
company which will operate the hotel when 
it is opened towards the end of next year, 
and Mr. W. Kirby Laing, chairman of John 
Laing Construction, Ltd., the contractors. 

The site has been developed by Ring- 
way Properties (North), Ltd., an associated 
company of the Property and General In- 
vestment Co., Ltd. 

Architects are James A. Roberts and 
Partners and the consultant architect for 
The Strand Hotel, Ltd., is C. Gordon Wills, 
F.R.I.B.A. Consulting engineers are Charles 
Weiss and Partners. 


INDUSTRIAL WATER AND 
EFFLUENTS GROUP MEETING 
The inaugural meeting of the new 

Industrial Water and Effluents Group of 
the Society of Chemical Industry will take 
place at the Royal Institution, Albemarle 
Street, London, W.1, on November 1, 1961, 
at 6.45 p.m. 

The group chairman, Dr. B. A. South- 
gate, Director, Water Pollution Research 
Laboratory, will speak in “The Industrial 
Water and Effluents Group.” The chair 
will be taken by Lord Fleck, president of 
the Society of Chemical Industry. 


SHEET COVERING FOR 
TIMBER ROOFS 

Two years ago the T.D.A._ began 
exposure tests on a variety of roof 
coverings with the aim of finding satis- 
factory skins for shell roofing. 

An account of this work, with some 
interim conclusions has now _ been 
published in Research Report C/RR/9— 
“Roofing Materials for Use on Timber,” 
by V. R. Gray, M.A., Ph.D., copies of 
which are obtainable from the Timber 
Development Association, 21 College Hill, 
London, E.C.4, Price 5s. each. 


lintels will be replaced by concrete. The 
roofs will be entirely reconstructed. 

All lest 10 of the houses in the terrace 
are to have basement garages, with access 
from the mews road behind, the level of 
which will be adjusted where necessary. 

The modernised houses will have a 
kitchen, cloakroom, and dining room on 
the ground floor, the first floor will be 
devoted entirely to a drawing room; the 
principal bedroom, a dressing room and 
bathroom will occupy the second floor, 
and the third floor will comprise four small 
bedrooms and two bathrooms. The whole 
of the terrace will be repainted and the 
roadway and balustrading to the front 
gardens will be renewed. 

Demolition of the western half of 
Chester Terrace Mews from Albany Street 
to the main rear wall of Chester Terrace 
is complete, and the other end of the mews 
will be demolished as the remaining leases 
expire. The 44 new three-storey houses 
have been arranged in two cul-de-sacs 
entered from ithe park and the space 
between them will be paved and planted 
with trees. A typical house will have three 
bedrooms, two bathrooms, a living room, 
dining room and study. All the houses 
will have garages. 

The consulting engineers for the scheme 
are R. T. James and Partners, and the 
quantity surveyors are Sydney A. Paine 
and Partners. 


INTERNATIONAL EXHIBITION TO 
BE LAUNCHED 


The largest international exhibition 
ever to be held in Britain will occupy 
both Olympia and Earls Court, London, 
from April 23 to May 2, 1963. 

To meet changing European trading 
conditions the Engineering, Marine, Weld- 
ing and Nuclear Energy Exhibition is to 
be transformed into an international exhi- 
bition using the 1,000,000 sq. ft. of the 
two buildings combined. 

The exhibition will be called The London 
International Engineering Exhibition and 
has been timed partly to overlap the 
Hanover Fair in West Germany. The joint 
organisers are F. W. Bridges and Sons, Ltd., 
who have run the Engineering, Marine, 
Welding and Nuclear Energy Exhibition 
since its inception and Industrial and 
Trade Fairs, Ltd., who organised the 
British Trade Fair in Moscow earlier this 
year. 

This will be the first occasion on which 
both Olympia and Earls Court have been 
used together for an international exhibi- 
tion. A total of some 1,200 exhibitors are 
expected to take part. 


STEELWORK FOR WEST BURTON 
POWER STATION 


Some 25,000 tons of structural steelwork 
will be fabricated by Braithwaite and Co. 
Structural, Ltd., West Bromwich, and the 
Cleveland Bridge and Engineering Co., 
Ltd., Darlington, for Europe’s biggest 
power station to be built at West Burton, 
Nottinghamshire. 

Merz and McLellan, of Newcastle, are 
the consulting engineers for the project, 
which has been the responsibility of the 
Central Electricity Generating Board’s 
Northern Project Group. When commis- 
sioned, the generating capacity of the 
station will be 2,000 mg. 


Obituary 
It is with regret that The Contract 
Journal records the death of the following: 
Mr. Sidney Malvern Holloway, A.R.I.B.A., 
county architect of Huntingdonshire. 
Mr, Joe Arthur Haigh, aged 60, surveyor 


and water engineer to Cromer (Norfolk) 
U.D.C. for the last 16 years. 
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£1M. REFUSE DISPOSAL WORKS 
AT BIRMINGHAM 


AS briefly reported last week, the 
£373,159 tender of Heenan and 
Froude, Ltd., Worcester, has been 
accepted by Birmingham City Council 
for provision of the plant and chimney 
of a new refuse disposal and salvage 
works to be built at Castle Bromwich, 
In recommending acceptance of the 
tender, the council’s salvage committee 
stated that they had given careful con- 
sideration to the proposals in the light of 
the present necessity for restricting capita] 
expenditure to the minimum, but having 
regard to the acute situation they faced 
in the problem of disposing of the city’s 
refuse, they felt it their duty to seek 
immediate action to secure the provision 
of the new works. 


Layout 


The site at Castle Bromwich covers 10 
acres, and the layout of the plant is divided 
into two independent lines from the first 
process at the reception hoppers to the 
point where the gases leave the in- 
cinerators. 

The plant as a whole has been designed 
to deal with 350 tons of crude refuse in 
two shifts of eight hours. After passing 
over a weighbridge at the works entrance, 
the refuse collection vehicles will ascend 
an inclined road to the reception house 
where loads will be tipped into two re- 
inforced concrete hoppers having a total 
capacity of 350 cu. yd. 

From this point, elevating conveyors will 
transport the refuse to the screens for the 
fine dust to be removed and stored for 
automatic loading into lorries, which will 
be done within the building to prevent 
dissemigation to the outside atmosphere. 
This rnaterial will be tipped for land 
reclamation. The refuse will then be 
mechanically conveyed to the section 
where salvage operators will recover those 
materials which can be re-used in industry, 
The extraction of ferrous scrap and its 
subsequent baling is mechanised, as also is 
the baling of materials such as paper, fibre- 
board and textiles. 

From the screen room the refuse will 
pass to the incinerator block where the 
charging of the 12 incineration furnaces 
and the subsequent withdrawal, cooling 
and storage of the clinker will be dealt 
with entirely by mechanical means. 

An electrostatic precipitator will control 
smoke and grit emission from the chimney. 


Piled Foundations 


The cost of the building and civil 
engineering work on the project represents 
the major portion of the total expenditure. 
The nature of the site is such that virtually 
the whole of the works will have to be 
set on piled foundations. 

The buildings include a main block 
housing the refuse handling and incinera- 
tion plant and providing garage accommo- 
dation for refuse collection vehicles. A 
staff amenity block will also be provided. 

The estimated cost of the building and 
civil engineering work including the pro- 
vision of water and electricity supplies, is 
£657,450 plus £74,000 for professional 
charges. The total estimated cost of the 
complete new works és £1,104,609. 


£330,000 MEXICAN ORDER 
FOR DIESELS 

An order worth over £330,000 for 
diesel-alternator sets for the Commission 
Federal de Electricidad of Mexico has just 
been received by the Diesel Engine 
Division of English Electric Co., Ltd. 

The equipment consists of ten com- 
pletely self-contained mobile generating 
stations, which are to operate in tempera- 
tures varying between 77 degrees F. and 
113 degrees F. and at altitudes between 
sea level and 7,220ft. They will be used 
as local sources of power. 

Delivery of the stations starts in five 
months. Some of the engines may | 
arranged to run as dual-fuel units, using 
natural gas. 
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KUWAIT MUNICIPAL CENTRE NEARS 
COMPLETION 


‘a administrative and municipal 
activities of Kuwait are to be 
housed in an imposing modern centre 
which is rapidly approaching com- 
pletion. 

The centre consists of a four-storey cen- 
tral block with a penthouse, flanked by 
two three-storey wing blocks. The main 
facades are completely clad in Wallspan 
aluminium alloy curtain walling, and the 


in-filling consists of double panels of anti- 
sun glass to provide insulation from heat 
and to reduce solar glare. Horizontally 
pivoted ventilators provide adequate 
natural ventilation. 

Main contractors for the centre are Os- 
man, Ahmad, Osman #nd Co., Cairo, work- 
ing under the instructions of the architect, 
Sami Abdul el Baqi and the Kuwait Public 
Works Department. 







Kuwait municipal centre 


SIX HOTELS PLANNED IN PAKISTAN 
Start on First at Karachi 


WORK began recently on the erection 
of the 7 million dollar “Karachi 
Intercontinental” hotel, which is the 
first of a series of six luxury hotels 
to be built in Pakistan by Pakistan 
Services, Ltd., a consortium of com- 
panies. 

The consorkiun 
comprises Inter- 
continental Hotels, 
Ltd., a subsidiary of 
Pan American Air- 
ways, Pakistan Inter- 
national Airlines, and 
Haroon Sons, Ltd. 
The architects are 
William Tabler and 
Co., of New York, 
who are responsible 
for hotels of the 
Intercontinental and 
Hilton Groups. 

Karachi _ Inter- 
contimental wli 
accommodate 20,000 
guests annually and 
will have 10 floors 
and 300 rooms. It 
will be centrally air- 
conditioned. 

Four of the six 
hotels will be built 
in West Pakistan, at 
Karachi, Lahore, 
Rawalpindi anda 
Peshawar. These 
should be in opera- 
tion by the end of 
1963. The two 


others, at Dacca and Chittagong in East 
Pakistan, will be completed later. 

Of the £7.5 million cost, £3.37 million is 
a dollar loan from the Export/Import Bank 
of Washington, guaranteed by the Indus- 
trial Development Bank of Pakistan and re- 
payable in 20 years at 53 per cent. interest. 





Artist’s impression of the Hotel Karachi Intercontinental 
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HONG KONG RECLAMATION 
SCHEME 
r VHE Hong Kong Government is looking 
into the possibility of reclaiming a large 
area of the foreshore and seabed off the 
densely populated district of Wan Chai. 
The proposed reclamation, covering 
about 100 acres or more, may extend 
roughly along a line from the east arm of 
the Naval Dockyard tidal basin to the 
causeway to Kellett Island. If carried out, 
it will be bounded on the seaward side by 
a rubble mound and seawall nearly a mile 
long. It will provide a large area for the 
dumping of excavated materials from both 
private and Government projects. It may 
be used for this purpose for several years 
before it is filled to the required level. 
Part of the reclaimed land may then be 
used for a new waterfront road. 
According to a report received by the 
Public Works Department from the U.K. 
Department of Scientific and Industrial 
Research, the proposed Wan Chai reclama- 
tion will not seriously affect tidal flow in 
Victoria Harbour. Two years ago, the De- 
partment of Scientific and Industrial Re- 
search began investigations at the Hydrau- 
lics Research Station at Wallingford, Berk- 
shire, to ascertain the effects of proposed 
and possible future reclamations on tidal 
streams in the harbour. 
A working model of Hong Kong harbour 
was built at the Research Station to help 
in the investigation. 


STEELWORK FOR CARIBBEAN 
STORE 


Sanders and Forster, Ltd., London, have 
designed and are to supply all the struc- 
tural steelwork for a new department 
store at St. Lucia, Windward Islands. 

Designed by Mence and Moore, 33 Aber- 
crombie Street, Port of Spain, Trinidad, for 
Minvielle and Chastanet, the three-storey 
building is being erected at the corner of 
Bridge Street and William Peter Boule- 
vard. With an area of approximately 
60,000 sq. ft., on three levels, the new 
store will be served by escalators and a fea- 
ture of the design will be a cantilevered 
canopy projecting 15ft. at first floor level 
on three sides of the building. This 
canopy will in turn support a suspended 
ceiling on its underside, which will be 
made up of decorative aluminium panels. 

The steelwork will be mainly of welded 
construction, connections between stanch- 
ions and beams being by means of end 
plates welded to the beams, and connected 
to the stanchions by high strength friction 
grip bolts. The low sloped roof trusses will 
support a corrugated aluminium sheeted 
roof with a wide centre valley gutter. 

The walls of the building will be of 
hollow clay. tile construction cement ren- 
dered both sides. These hollow clay tiles 
are from Barbados where a recent new in- 
dustry has produced one of the best types 
of tile seen in the Caribbean area. The 
floors will be formed by using a combina- 
tion of a special hollow clay tile and pre- 
cast concrete beam at 20in. centres, the 
span being 20ft. 


EAST AFRICA 


According to local reports state Barclays 
Bank D.C.O. from Portuguese East Africa, 
the project for the sewerage scheme of 
Beira will soon be submitted to the Home 
Government Department concerned for 
approval. 

The total cost of the scheme will be 
approximately £1,250,000—and if it is 
approved by the Government, work might 
commence before the end of this year. 


STEEL PIPES FOR KUWAIT 


The South Durham Steel and Iron Co., 
Ltd., Stockton-on-Tees, have been awarded 
a contract by the Kuwait Gas and Electri- 
city Board for the supply of 55 miles of 
24in. and 26in. diameter steel pipes in 
lengths of 49ft. for the conveyance of fresh 
water to the town of Kuwait. 




















































































































































































































































































































































2136 THE CONTRACT JOURNAL October 26 196] 


Nov. 20 
L.M.B.A. President “At Home” at the 
Building Exhibition, 3.30 p.m. 


Nov. 21 
Annual banquet of the National Federation 


FOR THE DIARY 


Oct. 26 Nov. 3 


Institution of Civil Engineers, Great George Annual dinner of Mid-Southern branch of 
Street, London, S.W.1. Traffic Engineering the Contractors’ Mechanical Plant Engineers, 


Group discussion on “Practical Traffic Sur- Red Lion Hotel, Henley-on-Thames, of Roofing Contractors, Grosvenor House, 
veys”, introduced by B. L. Allen. 7.30, p.m. London, — 
Presentation of L.M.B.A. Medals by Field- Annual dinner of the quantity surveyor 
Oct. 27 Marshal The Viscount Slim, K.G., at Fish- members of the Royal Insiitution of i 


Chartered Surveyors, Grosvenor House, 
Park Lane, London. 7.30 p.m. 


Nov. 22 


Annual general meeting of the National 
Federation of Roofing Contractors, London, 


Nov. 23 
Meeting of the County of London branch 


Meeting of North West branch of the Con- 
tractors Mechanical Plant Engineers. Visit 
to Shell Refinery, Stanlow, Cheshire. 
Meeting of the Birmingham branch of the 
Institution of Plant Engineers, Imperial 
Hotel, Birmingham, 7.30 p.m. “High 
Pressure Hot Water Heating,” by P. Nov. 7 
Marshall and K. J. Luntley. Institution of Civil Engineers, Great George 
—— Golfing Society Dinner, Savoy Street, London, S.W.1. Presidential address of the Faculty of Building at the Building 
~ ee by Sir George McNaughton. in Centre, Store Street, Tottenham Court Road, 
Oct. 28 Meeting of the Manchester and District 7 p.m, Debate on the motion: “That This 
oy g ‘ branch of the Contractors Mechanical Plant House Approves the Minute of the Joint 
Annual general meeting of the Institute of Engineers, Woodcourt Hotel, Brooklands Consultation Committee that Paid Meal 
Building Estimators at the Kensington 


Road, Sale. 7.30 p.m. aks § cceed One 
Palace Hotel, De Vere Gardens, London, " : P preans Should not Exceed One Hour per 


W.8, at 2.30 p.m. Nov. 8 


Oct. 31 
Annual dinner of the British Road Tar 
Association, Grosvenor House, London. 
Meeting of the London branch of the 
Institution of Plant Engineers, Royal Society 


mongers Hall, at 3 p.m. 

Meeting of the Institution of Highway 
Engineers at 11 Upper Belgrave Street, 
London, S.W.1, 5.30 p.m. “The Economic 
Justification of Roads,” by C. T. Brunner. 





Nov. 24 


Meeting of the Midlands branch of the 
Contractor’s Mechanical Plant Engineers, 


Meeting of the Reinforced Concrete Asso- 
ciation at the Royal Society of Arts, John 
Adam Street, London, W.C.2. “Shrinkage ) § 
and Creep in Concrete,” by A. M. Neville. Wilson Arms, Knowle. 7.30 p.m. Film and 
Meeting is to be preceded at 5.45 p.m. by Lecture, by R. Bigwood, British Lift Slab, 
n ; an extraordinary general meeting to con- Ltd. 

of Arts, 7. p.m. “Tower Cranes—Their Use sider resolutions amending the Memorandum 

in Multi-storey Construction,” by A. G. and Articles of the Association. Nov. 25 

Stone. — sli : Annual dinner of London branch of the 
Institution of Civil Engineers, Great George Nov. 10 Institution of Plant Engineers, Waldorf 
Street, London, S.W.1. “Western Avenue, Scottish Motor Exhibition, Kelvin Hall Hotel, London, 

Lagos: The Design and Construction of a Glasgow. Nov. 10-18 : ; 

’ : : Nov. 28 


Soil Cement Pavement”, by C. M. Johnston. Di . 
dance of the Yorksh 
L.M.B.A. lecture on the Common Market, er Codaeenaas 7 ee Mid-Southern branch of the Contractors’ 
Mechanical Plant Engineers, Brains Trust, 


at the Royal Institution of Chartered Sur- Engineers. s 
veyors, at 6.30 p.m. Grosvenor Hotel, Caversham, Reading, 
Nov. 29 


Conference on “Oil Hydraulic Power 
Transmission and Control” at the Institu- 
tion of Mechanical Engineers, 1 Birdcage 
Walk, London, S.W.1. Nov. 29-30. 


Nov. 30 
Annual dinner and dance of the Institution 
of Water Engineers, Park Lane Hotel, 
London. 
Annual dinner and dance of the Derbyshire 
branch of the Contractors’ Mechanical 


Nov. 1 Nov. Il 


: : Mecting of the Glasgow branch of the 
OF Rewistered, House Builders st the Man Contractors’ Mechanical Plant Engineers, 
fair Hotel. Leadce. W 1. More’s Hotel, India Street, Glasgow, 7.30 


Meeting of North West branch of the Con- om. Pim mow ty Rotemoyee. 
tractors Mechanical Plant Engineers, “Land- 
fall”, Canning Dock, Liverpool. 9 p.m. Film 
show and talk “Lubricants”. 


Nov. 13 


Factory Equipment, Heating, Ventilation 
and Thermal Insulation Exhibition, Earls 
Nov. 2 Court, London. Nov. 13-18 


The House-Builders Conference at the Annual dinner of the Lighthouse Club, 
Connaught Rooms, London, W.C.2. Grosvenor House, London. 


Institution of Civil Engineers, Great George Plant Engineers, Victoria Restaurant, 
Street, London, S.W.1. Informal discussion Nov. 15 Chesterfield. 

on “Foundation Design and Construction”, Building Exhibition, Olympia, London. 

introduced by D. J. Henkel. Nov. 15-29. Dec. 1 

Meeting of the London branch of the Meeting of the South Western branch of Winter general meeting of the Institution 
Contractors’ Mechanical Plant Engineers, the Institution of Highway Engineers at of Water Engineers, at Institution of Civil 


Red House Hotel, Redbridge, Wanstead, Imperial Hotel, Exeter. “Quarries and their Engineers, London. 


7.30 p.m. Relationship with the User,” by J. S. Bent. 
Dec. 4 
a — — ; oo Royal Smithfield and Agricultural 
Machinery Show, Earls Court, London. 
Dec. 4-8. 
Dec. 5 


A G.140_ telescopic 
tower crane, manu- 
factured in France 


London Master Plasterers Association 
annual dinner and dance, Grosvenor House. 


Dec. 7 





by Jules Weitz S.A., 
has been _ specially 


Annual dinner and dance of the Midland 


i i i branch of the Contractors’ Mechanical Plant Th 

oe eae = Engineers, Town Hall, Sutton Coldfield. We 

the contract for the Meeting of the London branch of the Ra 

University of Sussex Contractors’ Mechanical Plant Engineers, a 

davdcauinat “hbat Hendon Way Hotel, Hendon Circus, N.W. “" 
; 30 p.m. | 

Brighton. The crane to 

has a basic height of Dec. 8 

43ft. rising to a maxi- Federation of Master Builders’ London 

mum height of 240ft. Region “Ladies Night,’ Grosvenor House, 

by use of 20ft. —_ London. 6.30 p.m. 

scopic sections, an 

98ft. saddle jib with Dec. 12 

a two and four fall London Association of Master  Stone- 

block system. It is —r —— dinner and dance, Park 

seen in the photo- ane Hotel. 

graph lowering a sec- Dec. 14 

tion of inforced es . . 

concrete shell vault eg ie ie Soseire each oti 

cast by the Modular 2% ~ ; 

Concrete Co., Ltd. Dec. 20 

Basil Spence and The Institute of Sewage Purification— 

Partners are the Metropolitan and Southern Branch sym- 

architects; Ove Arup posium on the treatment of industrial and 

and Partners the con- sewage sludges at Friends House, Euston ; 

sulting engineers; and Road, London, N.W.1. 


Reynolds and Young 
the quantity sur- 
veyors. The main con- 
tractors are James 
Longley and Co., Ltd. 


Jan. 23 4 


L.M.B.A. annual general meeting and lunch, 
Park Lane Hotel. 


Jan. 26 


London Master Plasterers Association 
— general meeting, Charing Cross 
otel. 
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The illustrations show an Overflow 
Weir Channel under construction. 
Rawloops were used to form the 
anchor for supporting the studs, the 
shuttering being placed progressively 
to obtain the required contour. 


a 


Pate 





ONE OF THE 
FORMWORK 
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LOWER THE COST 
OF RAISING 
THE SHUTTERING 


Whether you use wood or steel shuttering, 
Rawloops make the assembly and striking of 
formwork easy and rapid. The initial 
anchorage is provided by a row of Rawloops 
cast into the ‘‘kicker’’. In consequence, 
heavy strutting is no longer required, and 
the overall cost of the job is greatly reduced. 
Rawloops and other Rawlplug formwork 
devices are fully described, with illustrations, 
technical data and diagrams, in the com- 
prehensive brochure ‘‘Lower the Cost of 
Raising the Shuttering’’, gladly sent free on 
receipt of your business card or letter heading. 


We are indebted to the Daer Water Board, Elvanfoot, Lanarks for their kind permission to use these photographs 
and to Messrs. Burnie, Deacon and Gourlay, Consulting Engineers for their valued co-operation. 


RAWLEOOPS 


-NO STRUTTING 
AFTER INITIAL POUR 





DEVICES BY THE RAWLPLUG COMPANY LIMITED " CROMWELL ROAD * LONDON, S.W.7 


8734 
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PATENTEES AND SOLE MANUFACTURERS 


RAPID METAL DEVELOPMENTS LTD. 209 Walsall Rood, Perry Barr, Birmingham 2b. Telephone : Birchfields 6021. 
London Office : 47 Victoria Street, $.W.1. Telephone : Abbey 4077 
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to tell you how many 
Buildmaster Tower and Climbing Cranes have been sold, 
nor to give a list of users. 
It is simply to remind you that the 
Buildmaster Cranes are acknowledged leaders 
in their field, and to request that you 
find out all about Buildmaster 
before you buy or hire a Tower Crane. 
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Buildmastér tower cranas by 
.BELSON 
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TARMAC SLAG 


WILL DO THAT JOB WELL 


Be the job large or small, be it foot-path, 
motorway or general road work — bases, base courses 
and wearing courses — Tarmac Slag will put 


the job on a firm foundation. 


TARMAC SLAG 
COVERS THE GROUND FOR YOU 


TARMAC ROADSTONE LIMITED 


Head Office and Central Division 
Ettingshall, Wolverhampton 
Telephone Bilston 41101 


Northern Division 
Bowesfield Lane, Stockton-on-Tevs 
Lelephone Stockton-on-Tees 65101 


Southern Division 
25/28 Buckingham Gaw, London, 5.W.1 
Teiephone Victoria 6877 
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Whatever the weather 
conditions, Fablon Polythene 
film on-site means progress 
as planned. 


Post this coupon now for illustrated leaflet to: 
FABLON LIMITED, Berkeley Square House, Berkeley Square, 
London, W.1. 


NAME 


ADDRESS 


' saves vital man- 
hours, money and materials 


> Perfect protection for plant and materials 
> As temporary glazing 


> As a separation medium 


> Tough — all-weather proof 


Transparent Fablon Polythene film is supremely tough and 
resistant to tearing. Non-absorbent. Unaffected by alkalis, 
aqueous Salt solutions, most acids. corrosive sub-soils. 
Exceptionally lightweight and flexible. Avai!able in full range 
of gauges and widths. 


FABLON LTD.., BERKELEY SQUARE HOUSE, BERKELEY SQUARE, 
LONDON, W.1. Tel.: MAYFAIR 8030 
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ALL-BRITISH RANGE 


Traditional and Vibrating 

Greens Griffin Range . . . the only complete range 
of road rolling equipment that is all-British in 
design and manufacture. Greens Griffin rollers are 
proved in public service, tough, hardwearing 

and right-for-the-job. 


Tandem Vibrating Roller 27/30 cwt. 

This compact little roller is powered by an 
air-cooled diesel engine. It is capable of tackling 
many jobs hitherto thought to be the preserve 
of much larger machines. 


GREENS Griffin Rollers 


(8 cwt. to 13 tons) 
Thomas Green & Son Ltd., P.O. Box 45, North Street, Leeds 2 
Telephone: Leeds 20357 (6 lines). Telegrams: Smithfield, Leeds 
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Eddimatic Roller 


Pneumatic Tyred Roller 
7-12 tons 


Traditional Rollers 
2-13 tons 


Trailed Vibrating Roller 
34 tons 


Pedestrian Controlled 
Vibrating Rollers 
8 and 12} cwts. 


“Greens Griffin” 
Regd. Trade Mark 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


OOOO 


RANES FOR HIRE, 
C 1Scwt. GM Neals Fully Mobile Diese! 
18ft. Straight and 20/40ft. Telescopic Jibs. 


1scewt. Jones KLIS Self-propelied Diesel Cranes, 
15/20ft. Straight Channel Jibs. 

2-ton Neals Diese! Mobile Cranes, on pneumatics, 
28/30ft. Straight Lattice Jibs. 

ston Neals NMS Diesel Mobile Cranes, on pneu- 
matics, 30/35ft. Straight Lattice Jibs. 

s-ton Jones Diesel Crawler-mounted Cranes, 30/40ft. 
Straight Lattice Jibs. 

a-ton Jones KL44 lesel Crawler Cranes, 30/45Sft. 
Straight Lattice Jibs. 

«ton Jones KL44 Diesel Mobile Cranes, on pneu- 
matics, 30/45ft. Straight Lattice Jibs. 

smith 21, approx. 10-ton capacity Crawler-mounted 
Cranes, 7Oft. Box Lattice, with 10ft. Fly Jibs 


also available. 
$100 oes length Yibs 
us n e 
re 5 Lorry-mounted Cranes, 


Diesel Lorry-mounted Cranes, 


. various 
length Jibs. 
Hire your Cranes at most competitive rates from the 
Crane Specialists: 
MOORE'S PLANT, _ LIMITED, 
105-129 Markfield Road, Tottenham, N.15. 
Tel.: TOTtenham 0401 (10 lines). 


L ALE, LIMITE D. 
OFFER FOR IMMEDIATE SALE: 

three Euclid TS24 MOTOR SCRAPERS, new 1959 

and in first-class order. 

Allis-Chalmers HD21__TRACTOR, with  Bulidozer. 
5W Monighan EXCAVATOR, 120ft. Boom, Syd. Bucket. 
Jwo Benford 18/12 MIXERS, Lister Diesel. 

19RB EXCAVATOR, with 40ft. Dragline. 

Three 6-ton Bedford LORRIES with Telecrete bodies. 
N.C.K. 405, with Dragline and 60ft. Crane Equipment, 
long and wide tracks, new 1960. Excellent. 
DUDLEY VALE, LTD., 

9 Palace Street, London, S.W.1. Tel.: ViCtoria 0252. 


ULLDOZERS, MECHANICAL LOADING 
B SHOVELS and TRAXCAVATORS, etc. TIPPING 
LORRIES, 5/7-ton, for HIRE.—HENRY FROUD, LTD., 
Harrow Manor Way, Abbey Wood. S.E.2. Tel.: 
woOlwich 9558-9. 


R SALE.—We have a few DRAGLINE BUCKETS 
for Lima or similar machines, 2'ayd. and 2yd., 
fete with Dressings. 

_ PLANT SALES, LTD., 


25 Castlereagh Street, London, W.1. PAD. 2663/5. 


INGET 14/10 NT/3 Reversing Drum, 14/10, NT/G, 
W 10/7, / Sie: MIXERS; 1Scwt. DUMPERS: 
VIBRATING POKERS. All ex stock. — HAWLEY 
PLANT, LTD., Dartford. Telephone 21166. 


LANT HIRE: Earthmoving, Site Clearance, 
P Excavations for Roads, etc. 

DOUGLAS HAMILTON, LTD., 
Tunbridge Wells. Telephone: Southborough 1538. 


A\JANTED, Jumbo Hydraulic GRAB CRANES. | 
Write Box P.5046, ‘* The Contract Journal. 


LEAL IEE ELS NCI CATE 


TOKEN FOR PLANT 
HIRE YOUR 


Excavators, Dozers and Scrapers, Dinkum 

Major Diggers and Drott Shovels, Trenchers, 

Dumpers, Rollers, Concrete Mixers, Pumps, 

Compressors, Rammers, Vibrators, Hoists, 
Generators, etc. 


TOKEN CONSTRUCTION 
COMPANY, LIMITED 


PLANT DEPOTS 
STATION ROAD, VALMAR ROAD, 


p’°? 7. 











THATCHAM, BERKS. CAMBERWELL, S.E.5. 
Tel: Thatcham 3243/3370. 


Tel: Brixton 5103. 








SIDEBOOM TRACTORS 
TRACO7. HD10, HD14, Dozer or Scrapers. 
D4, DG, DS, Dozer or Scrapers. 
TRACTO-SHOVELS: 
. Hose. with 1% cu. yd. Bucket. 
HD9G, with 2'4 cu. yd. Bucket. 
EXCAVATORS: 


10RB, 19RB, all equipments. 

J.C,B. Hydra-Digga, all equipments. 
DUMPERS: 

Aveling, 4'2 cu. yd. 

Rob Roy, 1Scwt. 
ROLLERS: 

S-ton and 8-ton, Diesel. 
and 10-ton, lorry - mounted, 
30-60ft. Jibs. 


3in. L. and F. Diaphragm. 
3in. Centrifugal. 
MIXERS: 
5/3%2, 7/5, 10/7, 14/10. 


TIPPING LORRIES: 
Austin 6 x 4. 


All inquiries to: 
G. CAR 


ER & SONS, LTD. 
YOKESFORD HILL, ROMSEY, HANTS. 
Telephone: Braishfeld 395/6/7. 


Cranes, | 








CLASSIFIED ADVERTISEMENT 
RATES: 


PLANT AND MISCELLANEOUS 
Four lines or less 14/-, and 3/- for 
every additional line. 

Box number I/- extra. 
Display £2 10s. per single columninch. 


EVENOAKS HYDRAULIC 
Dinkum Digger, No. 
Loader, 
tyres, 


PLANT, LIMITED. 
1954, Fordson Diesel Skyhi 
three Buckets and Dozer Blade, good 
in good working order, new clutch May, 


£475. 
10/7 MIXER, 
_ order, £80 
Weer, 3 MIXER, Villiers petrol, recently overhauled, 


Winget CD7, Diesel, good working 


30. 
Kent Distributors Road Machines Dumpers, Monorail, 
Loadadump, Lister LD and D Engine Spares stocked. 
Plant Repair Specialists. Arc and Gas Welding. Hire. 
Rye Lane, Dunton Green, Sevenoaks. 
Telephone: Dunton Green 409. 


OR $2 6.6 
J.C.B. EXCAVATOR Mk. |, with Front Shovel, 
1955, £475. 

Whitlock POWER SHOVEL, on Fordson Major, ‘syd. 
Bucket, 1959, first-class order, £650. 


Shawnee Scout EXCAVATOR and Loader, on Fordson 
Major, 1960, excellent working order, £1,350. 
B. S. BIRD AND CO. (GLOSTER), LTD., 
Mercia Road, Gloucester. Te!l.: Gloucester 25031/2/3. 
OR SAL &. 
17RB, base machine, electric start, price £400. 
Three D4s, 7J type, fitted Angledozing Equipment, 
good condition, price £550 each o.n.o. 
STOCKPORT PLANT HIRE, LTD., 
Telephone: Stockport 7214. 


VAILABLE FOR HIRE: EXCAVATORS, BULL- 
DOZERS, DUMPERS, MIXERS, Coles CRANES, 
All classes of LORRIES, including Low-loaders. 

AMEY'S AGGREGATES, LTD., 
Lower Wootton, Boars Hill, Oxford. Oxford 35421. 


ARMAC LAYER for HIRE. Any district. Reason- 
able transport charges. Under own power for 
radius of 50 miles. Now free.—Apply E.K. PLANT, 
LTD., Folkestone 51651. 


etc. 


‘OR SALE, 410 Ransomes and Rapier EXCAVATOR. 
WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Telephone 639081 (10 lines). 
OR SALE, MINI-MOBILE, 16cwt. capacity (new), 
by Butters. 
Write Box P.S060, ‘‘ The Contract Journal.” 





FOR SALE 
One International TD24 TRACTOR, fitted with Cable 
Angledozer and power control unit, in good 
working order, £1,950. 


One International TO9 TRACTOR, fitted with Hydraulic 
Dozer, £450. 


Inspection by appointment. 


THOS. W. WARD, LTD., 
Albion Works, Shetheld. ‘Phone 26311, 


WEITZ GIO TOWER CRANES 


FOR SALE 
BRAND NEW 
£1,700 each 


TOWER CRANES SERVICES 


BENHAMS HOUSE, HORLEY ROW, 
SURREY 
Telephone: Horley 1147 


— a ee 


Ext. 425. 
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L's RAILWAY MATERIAL FOR SALE. 
3,000yd. 2S5ib. B.S.S. TRACK, 24in. 
1,000yd. 20!b. B.S.S. TRACK. 
New Lister Diesel LOCOS., from £455. 
One Montania Diesel LOCO., 234-ton, 
20 1tyd. TIPPING WAGONS. 
2yd. 24in. gauge TIPPING WAGONS. 
Maco Pressed Steel Lay-on SWITCHES. 
Maco Pressed Steel Lay-on TURNTABLES. 
POINTS and CROSSINGS and TURNTABLES. 
WHEELS and AXLES, all gauges. 
Maco AXLEBOXES. 
PLATELAYERS' BOGIES, 4ft. 8'2in. gauge. 

M.E. ENGINEERING, LTD., 

457 Finchley Road, London, N.W.3. 
Mengilim, London. "Phone: HAMpstead 7481-2-3. 
F Or SALE. 

EXCAVATORS: 
20RB, No. 6440, Ruston VQBN, Dragline, £500. 
5/20 Smith, fitted Dragline, £450. 
2/10 Smith, Dragline and F/S, £200. 
Ruston No. 4 (original owner Noah), Dragline, £75. 
SHOVELS: 


gauge. 


24in. gauge. 


Bray 460T, practically new. Offers. 

Bray aaan new Torque Converter, 1959 machine, 

Weatherill Model 4H, Ford Diesel, £250. 

BTD6, Drott 4-in-1, 1959, £1,875. 

MISCELLANEOUS: 

TD14 TRACTOR, Hydraulic Blade, Winch and 6yd. 
Onions Scraper, £850. 

1ORB, less engine, for spares, £50. 

Muir-Hill 4'2yd. DUMPER, Perkins Engine, £550. 

All the above are our own property, and may be 
inspected within a 30-mile radius of Stamford. 


WINDER PLANT AND ENGINEERING, 
ala S8 Exeter Gardens, Stamford 2680. 


A™ COMPRESSORS for SALE.—Bellis and Morcom 
2.450 c.f.m., 100 p.s.l., 50-h.p. 3 
$00/2,S500 c.t.m. unused Holland Rotary; 525 c.f.m. 
Holman Type 1605 Broomwade 400 c.f.m. EH245; 
300 c.f.m. EH240; 200 c.f.m. D023; 80 c.f.m. D21, 
new 1950; also numerous others of all makes; and 


AIR RECEIVERS from f1ft. to 9ft. dia., 100Ib. to 
1,000Ib. w.p.—- FRED WATKINS (ENGINEERING), 
LTC., Coleford, Gios. ‘Phone: Coleford 2271/5. 





KOR COMPRESSOR HIRE SERVICE. 
a From 1-Tool to 12-Tool (70 c.f.m. to 625 c.f.m. 
f.a.d.). Lorry-mounted and Portable. Full range of 
Pneumatic Tools.—HUBERT C. LEACH, LTD., High 
on cree, Herts. Tel.: Waltham Cross 25161 
( nes). 


VWANTEO for contractors’ depot, MOBILE CRANE. 
Good second-hand condition and reasonable 
price. Capacity 6 tons upwards. 

Write Box P.S045, ‘‘ The Contract Journal." 











ANTED, 24 x 5 or 32 x 6 Roller-bearing 
GRANULATOR. 
Write Box P.S047, “ The Contract Journal.” 
FOR SALE 


Lima 2400 EXCAVATORS, with Dragline and Forward 
Shovel. Choice of four. 

Marion 111M EXCAVATORS. Choice of two. 

tima 1201 EXCAVATORS. Choice of two. 

Ruston 100B EXCAVATOR, Diesel/Electric. 


All machines in excellent condition, may be seen 
working, and are open to any inspection and trial. 
Immediate delivery. 

Call, write or "phone: 

A.R.C. MOTOR CO., LTD., 


Redhill Works, Arnold, Nottingham. Tel. 26-3331/S5. 
RT 


| PLANT HIRE 
1 &SALE 
| Excavators 
| Bulldozers 
Scrapers 
Mixers 
Pumps, etc. 
* 
Spares from 
stock. 
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HEAVER’S PLANT HIRE (CHICHESTER) LTD. 


OFFER FOR IMMEDIATE HIRE 


EXCAVATORS 
TRACTOR SHOVELS 
MOBILE CRANES 
ROLLERS HOISTS 


CHICHESTER DEPOT 


SHOPWYKE ROAD, 
CHICHESTER, 
SUSSEX 


Phone: CHICHESTER 2929/5967 





COMPRESSORS 
CONCRETE MIXERS 
DUMP TRUCKS 


BULLDOZERS 
SCRAPERS 
DUMPERS 
TRENCH SHEETS 


PORTSMOUTH DEPOT 


FISHER’S GROVE, 
FARLINGTON, PORTSMOUTH, 
HAMPSHIRE 


Phone: COSHAM 176968/9 


FOR IMMEDIATE '|HIRE 


DIESEL ROLLERS 50 cwt — 10 tons 
RING BIDFORD-ON-AVON 3202/3 


BOMFORD & EVERSHED LTD., EVESHAM, WORCESTERSHIRE 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 


— 
ELECTED STOCK ITEMS. ALES PLANT REGISTER, LTD. AZEWAY PLANT HIRE, utp 
y 20-ton PORTASILO, £400. OFFER FOR IMMEDIATE SALE: OFFER FOR SALE EX STOCK. . 
Dinkum | Major DIGGER/POWER SHOVEL, 1958, ails asa MISCELLANEOUS: one All Plant offered is the property é this Company 
. ' . °. ingle Drum DIESEL H, 3-ton, 's cu. yd. Heavy-duty Double-rope ABS. R 
Dinkum seaalor DIGGER/POWER SHOVEL, 1959, unused, £595. Millars CONCRETE MIXERS, all models. —— 
Dinkum’ Major DIGGER /COUNTERWEIGHT, 1959, | KUE-KID,. (36, 36024, Chg MER: motor and starter, a “rarive, Ste under the hook. £5,675, fomr-anen 
1150. . | LOW-LOADING TRAILERS, -ton, 6/7-ton, 7/8- egson PS and RA S. 
Benford W MIXER, with Weighbatcher and Drag- ton, 8 10-ton 10/1 2-ton, 42/1e-ton, Ex Ministey. USED MACHINERY: 
scraper, electric drive, little used, 1960, £975. Also TRAILER-MOUNTED TANKS, 250, 500, 304 N.C.K., A.E.C. Diesel, fitted 6Oft. and tft. fy 


1959 Drot 4-in-1 SKID-SHOVEL, very good, £2,200. 750 tl Jib extra ballast. First-class machine. 
Alien T6K LORRY CRANE, Diesel, 30ft. Jib, £2,750. | ay go 29nd 900 S80" pe sei Compressors, | 19RB. 4865, Ruston N.Q.N.G., fitted Dragiine, rosy 
Chaseside 800TC, 1959, 1 cu. yd. Bucket, Cab, | Dorman Diesels, on pneumatics, good condition, | Priestman Wolf 1118. 1956, Dorman Diesel, fitted 
KL22 Di i i £22S each. ragline. +200. 
Jones KL22 Diesel CRANE, pneumatics, 24ft. Jib, m ‘, 10RB, 12000 Series, Skimmer/Backacter. £6 
Pt A.B.G. 2-ton and 4-ton VIBRATING ROLLERS, 1959/ 1ORB, 18000 Series, Skimmer/Backacter, £1 O60. 


‘ » . . 60. Price on application. 
Rapier 8'2-ton Diesel/Electric CRANE, £3,750. June, 1959, J.C.B. Extra Buckets, 6 
Neals NM. 2-ton Diesel CRANE, pneumatics, 30ft. | AVELING-BARFORD | 8/10:ton DIESEL ROLLER, SHOVEL. ’£i-400. . So 
Jib, £1,150. GREENS '9/11-ton ROLLER.” Sorinklers. Cab and | Orott Skid 4-in-1 SHOVEL, August, 1959. wei 
Rapier 410 EXCAVATOR, Diesel, Skimmer, Trencher cnastiey 1989 eect chan ab ae 300 an maintained. £2,000. 
and Shovel, £950. MARSHALL '8/10-t¢ ROLLER Sa Sane Seek’ eas Caterpillar D7 TRACTOR, rebullt as new, guaranteed 
10RB EXCAVATOR, 11419, Diesel, fitted Trencher, Sprinkt Re on 61947 et ton ank an 90 days, ex M.O.S. £2,600. 
0. : PARKER, PEGSON BO DOENT 1410 5 9/108 4 C.P.T. Two-tool, Lorry-mounted COMPRESSOR. £125 
Priestman Wolf A3165, Diesel, 18in. tracks, Skimmer / si. «a ' ADBENT 16in. x aD Broomwade — Two-tool COMPRESSOR, pneumatics, 
Backacter, £750. Ruskeneaee and 12in. x 7in. PORTABLE DIESEL Lister Diesel. £150. . 
Liner 4ft. 6in. Roller PAN MIXER, Diesel, over- | c : G AND SCREENING PLANTS. Price on 1954, 6/8-ton Aveling-Barford ROLLER, Fordson 
hauled, £225. | xenneoy ae ; Diesel, T.R.V. model. £850. 
Road Machines 14 cu. ft. Twin WEIGHBATCHER, ee 19 CRUSHER. Details and price on Socwt. Avelina-Gartord Ruston Diesel, fitted water 
125. ° - nk, etc. . 
C.P.T  3-tool Diesel COMPRESSOR, electric start, | NORDBERG tt. Ses clara, CRUSHER: Price on | Greens Uniroll Pedestrian ROLLER, petro! driven 
pneumatics, £450. 7 PARKER ° . . P 
C.P.T. 1-tool Diesel COMPRESSOR, trailer, £200. ARK 24in. x Gin. ROLLER-BEARING GRANULA- 4-ton Aveling-Barford ROLLER, Ruston Diesel. £425 
i R, D 2DL TORS, 1957/58, £625 each. 21/14 Stothert and Pitt High-dischar ; 
ee | INTERNATIONAL BTDG DROTT 4-in-1, March, 1960, | || Weighgear. Overhauled. £47520 NER: fitted 
* ae , wate ear, very good working order, ‘ . ragline Equipment, unused. £ . 
Ce Ee vn inar, recs, a6.ced oon, | SBE eoeutiie Toteeee atte 28hao% ORB, Back Salonee Welattin © TPsraune . 
in. a ,000 g.p.h., A ‘ -ton Hopper, aterpillar D4 2 RACTOR, Hydraulic A 
Sykes ay Portable PUMP, Diesel, 45 9.P new 1958. £1,500. B.C.U., with Onions 4 cu. va Scraper. tna 
1712 cu. ft. CONCRETE PLACERS, 1959, £300 each. good order. £1,250 


+t .V.O. ROLLER, £650. ; 0 ea 250. 
Greens, 7-ton Ti MROPE SHOVEL, electric start, £275. | EUCLID 9.7 REAR DUMPERS. Price on application. | 6yd. ciuston SCRAPER, very little used, ex M.OS. 





Bray BL25 Crawler SHOVEL, 1 cu. yd., Cab, 1957, | tee en mitmubewicopmlu~s~: <<.  *s Diesel. £225 
£1,450. ° le : ° 
-h RS, all sizes, from £40. 10B3 McKIERNAN-TERRY PILE HAMMER, £500. HDSG TRACTOR SHOVEL, rebuilt. £1,450. 
a nan LIAM MEL WOOD, LTD. APPLEBY-FRODINGHAM PILING, No. 3, 49/SOft. megs Machines eee wine BATCHER. £50. 
Chandier’s Ford, Hants. ‘Phone 2981. cane 1990 fons. price on application. : go  ® Wesserwolt, 
CRAWLER TRACTORS FOR SALE. re nk. vei Agents for Millars Machinery, Pegson Rammers and 
Ransomes-Rapier 410, very good condition, £400. EUCLID 15-ton REAR DUMPS, Rolls-Royce Engines, umps, Warry Hoists and Ace Machinery. Details trom: 
1.H.C. TD14 Traction CRANE, 3-ton lift, £950. 1957. Price on application. ; GAZEWAY PLANT HIRE, LTD., 
MONORAIL EQUIPMENT, complete with Trucks, SCAMMELL 8 cu. yd. DUMPERS, 4-wheel drive, Anchor Wharf, Windmill Lane, Thames Ditton, Surrey. 
Stands and Rails, £200. y : Meadows Engines, £2,500 each. Telephone: Emberbrook 2800/6142. ¥ 
Ferguson Diesel ao fitted with H.D. Industrial GALION TYPE 603 DIESEL GRADERS, 1955/56, OR SALE, 10RB, 19RB and 22RB SKIMMER 
Loaders, £ each. each. : . and 
Onions _4yd. SCRAPER, single wheel, £100. : CATERPILLAR D8 2U TRACTOR, 23000 Series, | ajc. TRENCHER, FACE SHOVEL and DRAGLINE. 
1.H.C. TD9, with Ruston Pin type Dozer and Logging Hydraulic Bulldozer Equipment, £2,950. SHOVEL CORENCHER ACE SHOVEL JIBS, 33RB FACE 
Winch, £750. CATERPILLAR D7 3T TRACTORS, 13000/15000 LUFFING SHOVEL and DRAGLINE, Priestman Wolf 
Allis-Chaimers HD14, with Hydraulic Blade, £800. Series, Hydraulic Bulldozers. . 
1.H.C. TD6, with Sapper Blade, £400. Ce. en 9U sone Hydraulic Bull- : Write Box P.SO64, ‘‘ The Contract Journal." 
NELSON M. GREEN, are : werqter OR SALE, LOW-LOAD! TR rom 3 tons 
Kirkby Underwood, near Bourne, Lincs. FOR  A_ COMPREHENSIVE LIST OF PLANT FOR F to 12 tons; ieser-oar Pumps COMPRESSORS 
Telephone: Dowsby 285. SALE AND HIRE—SEND FOR VALES FREE PLANT | equal to new, from £425: TANKERS, from 100 gaily 
a REGISTER. to 950 galls; GENERATING SETS, from 113-kVA 





\NTED, 19RBs, 22RBs, 33RBs and 
ee sca PxcAVATORS, fitted with Dragline Further details: 14 Lower Grosvenor Place, London, upwards, Diesel and Petro! driven; large stocks of 


or Face Shovel Equipments. Machines must be in S.W.1. Victoria 7531, 3501, 8080, 9886 (15 lines). ex M.O.S. Equipment. Send for lists.—S. T. BELTON 


good condition. Immediate inspection and settlement. TOR SALE. Two Atlas 4-tool VTS COMPRESSORS, "Phone 2590/2690 





(TRACTORS), LTD., Tower Road, Boston, Lincs. 

Write GRAYSTON PLANT AND ENGINEERING on 220 cu. ft. per min., in guaranteed first-class ; : 
LTD., 32 Stewarts Road, S.W.8. Macaulay 6688. | Condition, 1959 and 1960 m/f, any trial, £1,050 ANTED, Two BTD6 DOZERS, Priestman Cub 
i i > poe ia or cnerect), two SORB eri Write Box P.5038, ‘‘ The Contract Journal.” ma and Drott Hydraulle 

tors ue to completion of contract), / mab eae : : : , ° a 

EXCAVATORS, with equipments. These machines are OR SALE, One Winget 5TH  Diesel-driven Write Box MN.775S, “ The Contract Journal.” : 
in excellent condition. Reasonable rates of ween CONCRETE MIXER, in good condition, £130. NTERNATIONAL HARVESTER 5-ton 8-411 
satisfactory hire period. — Apply R. G. HO GOULD AND HOBSON, 53 Waterdell, Leighton MOBILE CRANES, ex stock.—HAWLEY PLANT, 


(ENGINEERS), LTD., Contractors, Brierley Hill, Staffs. Buzzard. Tel.: Leighton Buzzard 2664. -TD., Dartford. Telephone 21166. 


















CHURCH HILL PLANT HIRE CO. LTD. 


(New ownership: ‘Matbro’ Group of Companies) 


FOR HIRE 


DROTTS, J.C.B.s, MASSEY FERGUSONS, 
BRISTOL DOZERS, ROLLERS, DUMPERS, 
FORK TRUCKS, PUMPS, MIXERS, SCAFFOLD- 
ING, LADDERS, ROADFORMS, etc., etc. 


Station Works, Station Road, Burgess Hill, 
Sussex. Telephone 3420 


4/3 MIXERS ‘Half-Bag’ 


FOR HIRE 


30/- PER WEEK 


PETROL OR ELECTRIC—! PHASE 


JOHN MACNAMARA & CO. LTD., 
Bush Rd., Deptford London, S.E.8. Bermondsey 3275-1435 





BIG CRANE EXCAVATORS 


Several for Sale 


A.R.C. MOTOR Co. Ltd. 


REDHILL WORKS, ARNOLD, NOTTINGHAM 
Telephone: 26-3331/5 
























BY ORDER OF CUBITTS FITZPATRICK SHAND 
WARMSWORTH, Nr. Doncaster. 


WALKER, WALTON & HANSON 


will SELL by AUCTION on 
TUESDAY, 7th NOVEMBER, 1961 
approximately 420 lots comprising: 


CIVIL ENGINEERING PLANT 
AND EQUIPMENT, MOBILE CRANES, 
MOTOR VEHICLES, STORES, ETC. 


RUSTON BUCYRUS “19 R.B.”, “20 R.B.” and “37 R.B.”. PRIESTMAN “CUB” and 
SMITH EXCAVATORS, LIMA 1201 EQUIPMENT. MICHIGAN “175A” SHOVEL, 
INTERNATIONAL “BTD.6” and “BTD.20”" DOZERS & DROTTS, CATERPILLAR 
“D.7 and D.8s”, SCRAPERS, VIBRATING AND TANDEM ROLLERS. A.B.G,. 24ft. 
CONCRETE COMPACTOR AND FINISHER, COMPRESSORS, AVELING-AUSTIN 
GRADER, HOLMAN VOLE AND HALCO STENUICK DRILL RIGS. FORDSON 
TRACTORS, DUMPERS, MIXERS, PUMPING AND GENERATING SETS, 


also 
CARS, LAND-ROVERS (including Diesel Canteen Vans), REFUELLERS, TIPPERS, 
DUMPCRETES, TRAILERS, ETC., 
and 
PATENTED STEEL ROAD FORMS, STEEL WAY BEAMS, RAILS, STANTON 
SPUN IRON PIPING, TIMBER, SECTIONAL WOODEN BUILDINGS, STEAM 
CLEANER, SCAFFOLD TUBE CLEANER. PNEUMATIC DRILLS. HAMMERS, 


PAINT, LABORATORY EQUIPMENT, LEVELS, THEODOLITES, PYE “RANGER” 
RADIO TELEPHONE, OFFICE FURITURE AND EQUIPMENT, ETC. 


Sale to commence at 10.30 a.m. 
ON VIEW: Monday, 30th October to Saturday, 4th November, 1961. and Monday 
6th November, 1961, 8 a.m, to 5 p.m. and also on the morning of sale. 


CATALOGUES: price 1/- (P.O.’s only) may be obtained from the 23rd October 
onwards from the Auctioneer’s Offices, Byard Lane, Bridlesmith 
Gate, Nottingham. Telephone: Nottingham 54272 (7 lines). 


Henry Boor Puant 
FOR 


JOHN DEERE 1010 LOADING SHOVEL. 
JOHN DEERE 1010 LOADING SHOVEL, 
with 35 Ripper. 

JOHN DEERE 1010 LOADING SHOVEL, 
with 51 Backhoe. 

New machines ex stock. 


HENRY BOOT AND SONS (PLANT), LTD., 
Drenfteld, SheMeld. Tel.: Dronfield 3206. 


Alse at Atiantic St., Broadheath, Altrincham. 
Tel.: Altrincham 1701 



































































































NEALE, WRIGHT 


& COMPANY LTD. 
for 


CONTRACTORS’ PLANT 


Thwaites Dumpers 

Parker Mixers 

Pegson Pumps 

A.C:E. Vibrators & Hoists 
Stothert & Pitt Rollers 
Pegson Rammers & Rippers 
Post Hole Borer 


NEW &.SECONDHAND 
PLEASE SEND YOUR ENQUIRIES 


H.0.: Coventry Road, Cubbington, 
Leamington Spa. Tel.: Spa 924 & 925 
; London: Tel; FiNchley 4322 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 
' 
o, | SALE. : OR SALE AN 
§ Le) HIER E. A ° LIMITED 
; F % one caterpillar D4, 2T Series, L.P.C. Dozer and Tscwe i Seht GE, Diesel-driven DUMPERS. KINGSTON OPER FOR SALE: - 
'Yv. ’ cwt. iner 1- - 
one Wanomee K90, base machine and Winch, 1954, 1Scwt. Thwaltes ‘Dlesstoriven, DULIPERS. ee ay ish sstinnaapmen ass wacanacient 
= on Caterpila HT4 SHOVEL, with Ripper and Blade, ae a irorites “Blont hine Motins. 10RB Bagge 14000 Series, choice of equip- 
30cwt. Benford Diesel-d 
one Priestman Walt 1114. 6000 Series, Skimmer/ Muir-Hil Syd. DUMPERS 1000" Bes 1b Otece 1ORB EXCAVATOR, 7796 Series, Backacter/Skimmer, 
' ngines, good condition. One Caterpillar 04 6U TRACTOR, Hydraulic Dozer, 
iy one Priestman sso '* 7000 Series, Skimmer/ c.p.T. 2-tool Diesel-driven COMPRESSOR. "e Sverhauled, £1,300. Winch ‘and 4yd. Scraper 
50° Bac ace Jer 10, 1800 Series, Skimmer/Backacter, | 142in. to 3in. Centrifugal and Lift and Force PUMPS. available. 
wt One Se. up ’ ’ ° Aveling -Bartord sEALFOOZER. sl One Muir 3yd. Je DUMPER. Diese! Perkins P6, 
y ulic or risto ractor. good tyres and general condition, le 
one Neals 2-ton CRANE, Tyne N, ex Council, 1951, sn cCUTH MIDLANDS ENGINEERS, ; Benford ‘2yd. DUMPERS, Petter Diesel Engines, 
One Le Tourneau 12ft. Tandem SHEEPSFOOT ROLLER, | ipston-on-Stour. Tel. 612 and 624. Severst sana ialanmntcudie eoch.. aon 
LL ‘ £425. . Feo HIRE AND SALE: ARMSTRONG-WHITWORTH Further details: S 
fell Gas Fas Kaen 12R. SHEEPEFOOT ROLLER, unused, | UT REUMATIC POKER-TYPE ConcherE KINGSTON (MACHINERY SALES), LIMITED, 
; £525; s7 Motorised SCRAPER, 7 cu. yd., 1958 a Twickenham Road, Hanworth, Feltham, Middx. 
ee i One OPTON otorise ’ u. yd., ' rete en Pears Cont ncven of Armstrong- Tel.: FELtham 4084/5. 
} neumatic . 9 
> I One Le Tourneau Model X SCRAPER, 4 cu. yd., £275. ing Concrete Breakers, Light Picks, By ANTED BY AXWORTHY. 
eS. j One Blaw Knox 12 cu. yd. SCRAPER, unused, £2,500. | Drills, Pumps, Backfill Rammers and Tampers, Hoses EXCAVATORS—especially ORE" and 24RB, with 
cs, { One Blaw Knox 9 cu. yd. scraper unused, £2,200. and Accessories. We hold a large stock of Spares and Face Shovel. 
oe j Gane Wallis and Stevens 3-ton ROLLER, Petrol, osee can sive a 48- -hour repair service. New and Second- | TRACTORS—Caterpillar and_ International. 
" One Dixon 25/S0cwt. ROLLER, Petrol, electric start, ne eee oe ana: Saw ee a ae 
r k £ . HUBERT C. LEACH, LTD., 131 High GRA OEE wontite and Galion 
e Muir-Hill 108 DUMPER, P6 Engine, £275. gh Street, Cheshunt, 
en, ; bs Clipper Consawmatic SAW, little used, £700. ae Tel.: Waltham Cross s5t67 (S tines). WORTHY AND COMPANY, — 
, j One Allen-Parsons 12/21 TRENCHER, 1Sin. Buckets, or SALE. Straight Road, Old Windsor, Berks. 
- i Diesel, &1.03e. c Just delivered from manufacturers—Single Opera- Telephone: Windsor 3434 or 3384. 
| ESCENT PLANT, tor 300-Amp. Diesel-driven Stationary ARC Telegrams: Axworthy, Windsor. 
209 Crescent Road, Barnet, Herts. Tel.: Barnet 2309. WELDER, powered by Ford 4D Engine. Cost Jt: Pie 
00D USED PLANT FOR SALE. a £888 10s. Offered at loss of £150. OtNew Motorised ,PAYSCRAPERS for immediate 
ones 
. 1960 ‘Massey-Ferguson 703 EXCAVATOR, com- Jones, Super dacut, capacity Zeit-proneiea mopine | Nene tater 
ery ne = Shove ait a be oe ee 00, | or mounted on four pneumatic tyres, complete oth ee Ta and wis “TRACTORS, fitted with Drott 
5 . t 2f . ovels. 
.S. two years. ni oh emenueeie. ll wo 2ft. oMaTnew  ohoTHEns: £350 ex works. BTD6, 8120, TD9, 1TD14, TD18 and TD24 
1957 co eae. ses _ an” vet. Matbro_ House, Beddington Lane Croydon TRACTORS, with Buligraders and/or ae 
over two years. a cee Tel.:_THOrnton Heath 3402. TORS “oun an WRB EXCAVATORS. with ul 
1959 (late) Bristol DIGLOADER, in first-class order. M4%e¥- FERGUSON INDUSTRIAL DISTRIBUTORS. Meeker 2 i. we a 
4 over. two veers. we ee One only Massey-Fe om 7021710 T DIG io tae gee _ "Grant Britain. 
it fie’ service in Great Britain. 
nd BROWNS INDUSTRIAL EQUIPMENT, LTD.. SHOVEL, 10 question oak twee on oo 
4 ‘ * out. Ca Generous transport terms to all parts of England. 
- Leighton Buzzard, Beds. Tel. 2062/3/4/5 (4 lines). Seen working. Choice of Buckets. Price £1,350" LUMLEY (PLANT), LTD., ' 
. ANTED, WANTED, WANTED. COLLEGE MOTORS, Stratford-on-Avon 4242, Ashford (Middx.) 4191, 
” Heavy EARTHMOVING MACHINES and EQUIP- Ashton Gate, Bristol, 3. Cardiff 33972. 
=" Maney of att ee ee ee ners eae coat ee Grams: “ Colmotrac."’ Tel.: Bristol 662266 (3 lines). RAY BL30 LOADING SHOVEL, 1960, 1112 cu. yd. 
iE Write giving full details and location, to A.R.C. OR SALE, Hadfield and jacks CONE CRUSHER, Bucket, disc brakes, lighting equipment, p.a.s., 
CE OTOR CO., LTD., Redhill Works Arnold, Nottingham. No. 329, Size 6, Style A, 80 tons per ho 2191 cab and number plates, £1,650. — WILLIAM G. 
olf Telephone: Nottingham 263331/5. down. in very Good condition. Has not been used for Se ta ee OS 
—— ecpeeemeepnerece six years.— LIAMS AND CO. (CRWBIN eee 
CoN TRACTORS PLANT FOR HIRE. QUARRIES), pres 4 Queen Street, Carmarthen. ANSOMES AND RAPIER 410 EXCAVATOR, fitted 
ns 7- Ei tocl ROLLER. MONORAIL” TRANSPORTER Telephone 7781 with Perkins P4 Diesel Engine, Skimmer and 
ns ton ese 4 
ANTED, . Sachacts Equipment, in good working order, £450. 
- fOXERS. PUMPS, etc. eee — Wie Townson ten, oe ons, 50, yy 2 of ee A BU, A, CE... Se 
ik AND SONS, LTO., Higher Swan Lane, Bolton. Tel.:  1¥d. to 2yd. capacity considered. Quick dacnion Se tn ee ee 
of Bolton 62121. =. ae See ton ana “on ACKER Vibro Plate Type BUPNSO, 20in. x 24in. 
’ * ote os e —G 
: 7 KA NG. in the Lancs. ong Cheshire ares? Bridgend 4163. 2 * | pixon<eLANT), 30/38 ‘Bell Hill Road. St. George, 
, oolfenden’s are your people, ~ . . , 
- Light or heavy Lorain, Michigan, Quick-Way, Neals. OR SALE, 6,000Ib. capacity Diesel -driven | Sristol. S-__Tel.: Gristol S6GOS. 0 
ub Lifts up to 30 wWarcunbeese to 150ft. WILLIAM O SEAROHE TTD. ah a adax on SALE, = a a —— 
: ’ eha oad, cavator. ove uipmen available. 
ik Anfield, Liverpool, 4. Tel.: Stoneycroft 3755/9087. Leeds, 12. Tel. 639081 (10 lines). PLANT SALES, LTD., 25 Castlereagh Street, London, 
UY OR SELL THROUGH UNICORN.—All Mining, OR SALE, SO tons Appleby-Frodingham No. 4 | W-'- Telephone: Paddington 2663/5. __ 
4 Quarrying, Contractors’ Plant, Ancillaries, etc. STEEL SHEET PILING, 75ft. lengths. ‘OR HIRE IN THE MIDLANDS: 10-ton_ Lorry- 
iT. Our Register will produce what you want.—Send your JOSEPH PUGSLEY AND SONS, LTD., mounted CRANES, Jibs to 75ft.—L. NELSON 
F inquiries or details of equipment for disposal to Bristol, S. Tel.: Bristol 56037. AND CO., LTD., Lugtrout Lane, Solihull, Warwickshire. 
is eee ne REGISTER, Box, Wilts. Telephone: ARINE PLANT FOR aA trees of craft Telephone: Sheldon 4005. 
= . a v4 for constructional work, boring operations, ‘OR SALE, HD14, new tracks, carefully maintained 
) RGENTLY REQUIRED, SHEET STEEL PILING. diving, etc.—THOMAS BROS., 62 Sussex Road, East and in excellent working order.—MEE MULREY, 
° 2a a = section Conpeeres.— rns Ham, E.6. Telephone: Grangewood 6697 or ‘3151. LTD., 365/369 Olton Boulevard East, Birmingham, 27. 
| oe ee nee odin OR SALE, 955 TRAXCAVATOR, in excellent condi- | Te: ACO 177. 
WANTED. U-shaped TIPPING WAGONS, '2 to 1 tion throughout, fitted lighting equipment. Price LOGGETTS PLANT HIRE.—Fieet of DIGGER- 
d., 24in. and 18in. gauge. — JOSEPH £3,400. — T. A. JOHNSEY, LTD., Walsall Street, LOADERS for immediate HIRE.—2 Burtons Road, 
PUGSLEY AND SONS, LTD., Bristol, 5. Newport, Mon. Tel.: Newport, Mon., 71638. Hampton Hill, Middx. Tel.: Teddington Lock 1138/9. 














| HIRE Bell PLANT | BARGAIN OFFERS— 


ONE J.C.B. HYDRA-DIGGA/LOADALL 65, complete with two Backacter Buckets and 
Front Bulldozer Blade. This machine was new July, 1959, and is fully works 
secomditioned amd QUATATREEd GO TOW 2.....ciccccccccccccccccsccedescctdesdcbadecdiecetad £1,750 


ONE J.C.B. HYDRA-DIGGA/LOADALL 65, complete with two Backacter Buckets and 
Front Bulldozer Blade. This machine was new May, 1958, and is fully works 
reconditioned and is guaranteGd a5 NEW ...........ccccccccscscccsveveccscdssestasobecee £1,500 


ONE J.C.B. HYDRA-DIGGA, with Front Major Loader, Bulldozer Blade, and two 
Backacter Buckets. New Oct., 1957, and is fully works reconditioned and 
BMG OAOR. DOMUBOR a's 5. isesan ede <tibdeccs coves docecadabeddetedesthscvacscne steed bese dcads mente £1,150 


ONE B.T.D.C. INTERNATIONAL, No. 8034, with Bulldozer Blade. New Feb., 1959. 
This machine has only done four months’ work, and is fitted with lights, cab, 
CE RI BO BO oes ain dacc suds dcicnis + .nc davevecpnetassenseiecernetedeanameneagiaidgadiaal £1,500 
















Drotts, Excavators, Compressors etc. 


HARROGATE 84800 
ROAD ROLLERS 


FOR HIRE OR SALE 


10 CWT. to 10 TONS 
with or without drivers 
HALTRAC LIMITED 
Bourne Works, Weimar Street, $.W.15 
PUTney 4185 


SEARCH 


FOR SALE 


1959 CHASESIDE Loadmaster 700, p.a.s., 
1 cu. yd. Bucket, road lights, cab, etc. 
veimiehaehen £1,550 

Ex Demonstration BRAY 455 Tractor Shovel, 
153 cu. yd. Bucket, disc brakes, p.a.s., 





























10cwt., 15cwt. and 1-ton DUMPERS, all Diesel driven and in perfect mechanical 
nent: CUTER: WONG  BOOGs:<cinnas cng casitesquns cues dedde<dnstesnacscceneupsehae from each £100 


ONE WEATHERILL OVERLOADING SHOVEL, No. 4HTW, complete with cab, 
lighting, etc., and in perfect mechanical condition. Tyres as new. First registered 
FOR: FOO. ann cians. Qecta pasted cccvesessesvat ghavcccsnsgesnsdasesquedhOeai ood Dkseagecdaveauan’ £750 


ALL THE ABOVE MACHINES CAN BE TESTED AT 


















Leyland Engine, cab. Choice of two 
TRRCRINES, GREER  crocccscevecsoocccces £4,750 
1957 WEATHERILL 2HCRQ Shovel, 34 cu. yd. 
Bucket Very good condition ...... £875 





(NEWCASTLE) LIMITED 


GREAT LIME ROAD, WEST MOOR, 
NEWCASTLE UPON TYNE. Telephone: 665405 


1950/1 ee Rope-operated Loading 
Sho’ £185 














Further details from: 


WILLIAM G. SEARCH LTD. 


WHITEHALL RD,, LEEDS 12, Tel: 639081 (10 lines) 


t Holdsworth eeps 


HOLDSWORTH (Yorks) LTD. 10 PARK SQUARE, LEEDS 1. *Phone: 32861 








HIRE 
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LLIOTT BROS. (WORTLEY), LTD. 
N.C.K. 304, Backacter, Thornycroft NR6 Engine, 
former property of Corporation, £2,600. 
Ruston 21, 34yd. Dragline or Crane, £1,100. 
10RB, any equipment, VRON 3-cyl. (hand start), £600. 
10RB, any equipment, VRON 3-cyl. (elec. start), £650. 
N.C.H. '2yd. DRAGLINE CRANE, Backacter or Face 
Shovel available, £450. 
Ransomes and Rapier 423, Dragline, £650. 
8-ton ROLLER, Barford-Perkins, £550. 
Smith 2/10s, any equipment, choice of six, £200-£500. 
Caterpillar D6, 3cyl., Cable Angledozer, £600. 
Fiat SSL, Angledozer and Winch, £600. 
MULEDOZER, oe 4D, Hydraulic, Cab, lights, 


etc., £300. 
24x 14 Foster CRUSHER, automatic lubrication, £500. 
Heavy Duty SCREEN to fit above, 8ft. x 4ft. (2-deck), 
with motor, £450. 
§.C.B. Mk. 1, £500. 
Two tyd. and 1'2yd. Self-dumping GRABS, £200 


each. 
Meadows DIESEL ENGINE, 6-cyl., seen running, £150. 
A.E.C. DIESEL ENGINE, 6-cyl., seen running, £100. 
Leyland DIESEL ENGINE, 6-cyl., £100. 
14/10 Blaw Knox Diesel High-discharge MIXER, 


£100. 
Coapy CONCRETE PLACER, with Pipeline and Com- 
pressed Air Cylinder and Discharge Box, £1,000. 
Fowler Challenger D/D WINCH, £90. 
Sulzer 4 stage Gin. PUMP, electric, £120. 
Simplex 24in. Diesel LOCO., £175. 
All Smith 2/10 SPARES and EQUIPMENTS. 
Drott TEETH. 30s. each. 
35-32 and 16RB_ FACE SHOVEL EQUIPMENTS. 
N.C.K. SPROCKETS, DOGS and TRUCK FRAME. 
Fowler Challenger I11 and VF SPARES. 
Caterpillar D6 3-cyl. SPARES. 
All machines in full working order, and can be 
tried at these works. 
Glen_ Works, Deepcar, near Sheffield. 
Telephone: Stocksbridge 3276. 
Deepcar is six miles west of Shefheld, on A.616 
(Woodhead Road). 


URPLUS PLANT. 
STONE CUTTING SAWS—236in. Diamond Stone 
Cutting Saw; 42in. Diamond Stone Cutting 
Saw, new 1960; 48in. Cross-cut Diamond 
Saw, by Anderson-Grice, Ltd.; One Clipper 18in. 
Diamond Stone Cutting Saw, new 1960. All 
complete with motors. 

STEEL-FRAMED BUILDING, with Corrugated Steel 
Sheeting, 100ft. long x 26ft. wide, 16ft. Qin. 


to eaves. 
ELECTRIC OVERHEAD CRANE, 2-ton, cab con- 
trolled, with 100ft. runway. Can be seen working. 
5-ton Butters DERRICK, SOft. Jib, hand or com- 
presed air operated. Independent slewing gear. 
A.E.C. Matador, 4 x 4, with Winch, in good order. 
For further particulars, apply: 
PENGWERN AND GWYDYR QUARRIES, LTD., 
Lianrwst. Telephone 571/2. 


OAD ROLLERS.—Aveling-Barford Diesels, 6/8-ton 

and 8/10-ton models; also Marshall 8/10-ton 
Diesel; some with Scarifiers. Aveling-Barford YS 
30cwt. Petro! and 60cwt. Diesel.—A. M. COLE, 
Eastgate, Sleaford, Lincs. Tel. 463. 


“CAUDLE” itp. 
Hire or Sale 





MOBILE CRANES 

D.7 TRACTORS with DOZERS 
LINKBELT L.S.90 ?yd. DRAGLINE 
TD. 18 with HYDRAULIC ANGLE DOZER 
ONIONS 9 yd. SCRAPERS 


MORRIS VERSATILE 5 ton CRANE 
10 R.B. EXCAVATORS 
CATERPILLAR D.4 ANGLE DOZERS 
MOBILE SITE OFFICE 

FORD DIESEL 7 ton LORRIES 

4yd. LE TOURNEAU SCRAPER 


Coventry Road ~- Sheldon 


Birmingham 26. 
TELEPHONE: SHELDON 517! (5 lines) 





LANT FOR SAUL &, 

Seven Stothert ani Pitt 7/5 MIXERS, with 5/1 
Lister Diesel Engines. Extremely clean machines. 
from £50 each. Various other machines. 

One Sykes 4in. WATER PUMP, with Ruston 2VSH 
Engine, complete with: Hoses, £175. 

25/30cwt. FOOTPATH ROLLER, by Dixon Hawks- 
worth, Ltd., powered by Ford 10 Engine, 1957 
machine, Sprinklers, etc., £225. 

Two C.P.T. MOBILE COMPRESSORS, with Ruston 
4VRHC and 3VSH Fngines, 105 c.f.m. and 210 
c.f.m, £150 and £265. 

Chaseside '2yd. Rope SHOVEL, P6 Diesel, 1200 x 24 
twin rears, 1951 machine, in 100 per cent. work- 
ing order, £225 o.n.o. 

Platypus CRAWLER DOZER, Perkins P4 Diese! Engine, 
complete with cab, good working order, £295. 

Two 1Scwt. MOBILE HOISTS, by British Holst and 
Crane Co., Petter AVA1 Diesel Engine. Recon- 
ditioned. £75 each 

David Brown TRACTOR UNIT on_ pneumatic tyres, 
fitted Power Logging Winch, £195. 

Aveling-Barford 4-ton Diesel L4 ROAD ROLLER, ex 
Ministry, very good condition, £525. 

One D6 Caterpillar ANGLEDOZER, 3-cyl. engine, ex 
Ministry. Cheap to clear. 

Six ‘ayd. G.F. Diesel Side and Front 
DUMPERS. From £75 

One D4 Caterpillar ANGLEDOZER, 1951 machine, 
complete with Winch, etc., In 1956 condition. 

4-wheeled MOBILE SITE OFFICES, some complete 
with drawing table, etc. Would be a credit to 
any site, from £75 each. 

Bristol 22 DOZER, reconditioned P3 Engine. Machine 
completely overhauled, track and blade in very 
good condition. 

Aveling-Barford 3-ton ROLLER, 

Engine, 


Tipping 


fitted with 2-cyl. 
interchangeable grass 
Condition outstanding. 


Aveling-Bartord 
rollers, water sprinklers. 
G. H. DUNNING, 
Ballards Yard, High Street, Edgware. Edgware 2572. 
_Open week-ends. 


OR SALE. 
Two Lima 1201 JIBS, complete, 80ft.; also one 
“A"' Frame, excellent condition, £300. 

Also large stock of Lima 1201 New SPARE PARTS, 
less SO per cent. list price. 

New Cummins L ENGINE SPARES, less 50 per cent. 
list price. 


Write Box P.5008, ‘‘ The Contract Journal.” 


OBILE CRANES FOR SALE, HIRE and SPARES. 

Coles, Ransomes, Morris, etc.—ROBERT DIXON, 

LTD., Authorised Coles Repairers, Hunsdon, Herts. 
Telephone: Standstead Abbots 301/3. 


ANTED, 802 Lima, with Dragline or Crane 
Equipment. —- ROADS AND RUNWAYS, 26 
Victoria Street, London, S.W.1. Tel.: ABBey 4905 
or Bridgend 4163. 
OW-LOADERS for HIRE, up to 14-ton capacity, 
18ft. well bed.—DOUGLAS-HAMILTON. LTD. 
Tunbridge Wells Telephone: Southborough 1538/9 


OR SALE, Three D4s, Serial Nos. 2T2881/3595S/ 

7/5934, fitted L.P.C. Angledozers, £600 each. 

BUCKTON, LTD., Stockport Road, Ashton-under-Lyne. 
Tel.: Ashton-under-Lyne 1848. 











POWER 
RAMMERS 


HIRE| 


—— ™ COMPRESSORS 


TET ALE 
ys) Ht8 aL) 


65 EFFRA RD. LONDON S.W.2 
TELEPHONE BRIXTON 4081 


Gm) cs 22 















LANT 
Priestman 


FOR SALE. 
Cub EXCAVATORS, Mks. Ill, jy 


an . 

10RB EXCAVATORS, 5000, 15000 and 17900 Series 

wa Models HT4, 955, Nog 
an . 

Wickham 13 cu. ft. Diesel OUMPER. 

Caterpillar 07, Model 4T, with Cable Bulldozer and 


P.C.U. 
Caterpillar O08 TRACTORS, Model 1H, with P.C.u 
E.R.F., Articulated, with 15S-ton Low-loader, powered 
by Gardner SLW. 


ROBERTSON PLANT, LIMITED, 
Barkway (Tel. 277), Herts. 


OR SALE.—jUBILEE TRACK;  Side/End-Tipping 
; FLAT BOGIES; JIMCROWS; CROw. 
i ROADFORMS; 34in. M.S. BARS; Octagonal 
JUMPER DRILLS, 4ft. Gin. x 1'2in.; A/F; C 
SOLID STONE DRILLS, Sft.; S-ton JACKS; TU 
BENDERS; CHAIN BLOCKS; SHOT IRIN 
MACHINES: Scissor Type LIFTING GRIPS: STEEL 
SHAFTS, 7'2ft. x 1'4in.; Galvanised JOINTING 
PLATES, grooved three oval holes, with Bolts; 2,000 
H.S.S. Flat RAIL DRILLING BITS; 200 CATERPILLAR 
ADJUSTABLE JACKS; 40 Pairs STEEL WHEELS) 
AXLES, 36in. gauge.—JAMES H. WILLIAMS, 4 Dock 
Chambers, Cardiff. Telephone 31752. 
9, D8, TO18 and TD14 BULLDOZERS and 
; Scrapers, Motor Graders, Excavators and new 
Tippers for HIRE or SUB-CONTRACT work, 
Particular attention given to finish and compaction. 
New and modern _machines in first-class condition. 
Good operators. Technical staff available to analyse 
programme and price complex projects. ’ 


DICK HAMPTON, 


Broadview Farm, Blacknest, Alton, Hants. 
Telephone: Bentley 3241. 


ee 
OR SALE from our own stock.— Lima 2400, with 
120ft. Dragline Boom, 7yd. Bucket, driven by 
Caterpillar Diesel D397 Engine. This machine was 
new in May, 1959, and is one of the latest to come 
into this country, and has only been worked as a 
Oragline. Here is a real opportunity for a serious 
buyer who requires a machine of this size, and is not 
looking for the cheapest machine, but the best at 
a fair price.—PLANT SALES, LTD., 25 Castlereagh 
Street, W.1. Paddington 2663. 


OR SALE, 1'2 cu. yd. Conder SCRAPER, in perfect 
condition; also CONCRETE VIBRATOR, by 
Johnson, for roads up to Qin. thick. This is surplus 
plant, in good working order.—H. MASSEY, Builder, 
Holebottom Sawmills, Failsworth. FAI 3483. 














OR SALE. — New and used Bristol! Diese! 
CRAWLER TRACTORS, with Angledozers, Loading 
Shovels and Trench Diggers.—Demonstrations without 
obligation from the Main Dealers, H. A. SAUNDERS, 
LTD., 14-20 The Butts, Worcester. Telephone 26651. 


QLOGGETTS PLANT HIRe.—For DINKUM DIGGERS, 
Pp modern machines.—2 Burtons Road, Hampton 
Hill. Midax  Tel.: Teddington Lock 1138/9. 


N™ Ransomes and Rapier CRANES.—WILLIAM G. 
SEARCH, LTD., Whitehall Road, Leeds, 12. 
Telephone 639081 (10 lines). 





DROTT SHOVELS 4-IN-! 
DINKUM DIGGER MAJORS 
BRISTOL DIGLOADERS 
MUIRHILL 3 YD. DUMPERS 
EARTH BORING MACHINES 
PRIESTMAN E ‘CAVATORS 
VIBRATING ROLLERS 


HIRE FROM 


ACWORTH 
(PLANT HIRE) LTD. 


207 HIGH STREET, WALTHAM CROSS 
HERTS. WALTHAM CROSS 26211 











6 CWT. TO 10 TONS 













<a 
DIESEL COMPRESSOR 
105 TO 600 C.F.M. 








hire your plant from 


Cambridge 


TELEPHONE 47296-7 


MODERN DIESEL ROLLERS 


AND DIESEL COMPRESSORS 
EXCAVATORS AND BULLDOZERS 
DUMPERS, MIXERS, PUMPS, ETC. 





Prompt 
Delivery 
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HE CHEAPEST EXCAVATORS in the country 
¥ are available from AXWORTHY: 
10RB, several available, any equipment. From £500 


each. 

19RB, from 5000 to 21000 Series, 
From £1,300 each. 

22RB, from_15000 to 24000 Series, any equipment. 
From £3,650 each. 

24RB, from S000 to 8000 Series, Shovel or Dragline. 
From £1,500 each. 

24RB, 6000 Series, base machine. £600. 

33RB,; from SOOO to 14000 Series, Shovel or Drag- 
line. From £2,950 each. 

37RB, from 2000 to 9000 Series, Shovel or Dragline 
From £2,750 each. 

38RB, from 19000 Series, Shovel or Dragline. From 
£8,000 each. 

43RB, from 4000 to 14000 Series, Shovel or Drag- 
line. From £3,500 each. 

54RB, from 9000 to 22000 Series, Shovel or Drag- 


any equipment. 


line or base. From £9,000 to £18,000 each. 

54RB, 14000 Series, base machine, £6,000. 

110RB, new 1957/59, Face Shovel. From £30,000 
each. 

Priestman Cub, from pre-war to Mk. V, all equip- 
ments. From £200 each. 

Priestman Wolf, from 1940 to IIA and IIIB, all 


equipments. From £250 each. 
Priestman Tiger, from A7000 to A9000 Series, any 
equipment. From £2,250 each. 
Priestman Panther, from 1936 to 1953, 


Dragline 
From £250 each. 





N.C.K. 304, from 1600 Series to 31000 Series, Shovel 
or Dragline. From £2,500 each. 
N.C.K.405 (two available), new 1959, 

Dragline. 
N.C.K. 605, new 1957, Crane or Dragline, £13,750. 
smith 2,10, 13000 Series, Backacter. Offers. | 
Smith 21, new 1954, any equipment. Offers. 
Ransomes-Rapier 410, various machines. From £300 
each. 

Ransomes-Rapier 423, from 1946, Shovel or Dragline. 
From £600 each. 
Ransomes-Rapier 424, new 

From £2,250 each. | 
Ransomes-Rapier 440, from 1952, Dragline or Crane. | 
From £1,500 each. 


Crane or | 


1954/55, any equipment. 


Lima 802, 1201 and 2400, from 1948, Dragline, 
Crane or Face Shovel. 
Marion 33M and 111M, from 1944, Dragline or 


Face Shovel. 


Pp. and H. 255A, 655A, 955A and 1055, from 1948, 
Dragline, Crane and Face Shovel. 

North West 80D, 4000 Series, Face Shovel and 
Dragline. 


Manitowoc 3000, 3000 Series, Dragline/Crane. 
Manitowoc 2000, new 1950, Dragline/Crane, 20-tons. 
EQUIPMENTS: 

Ransomes-Rapier 424 DRAGLINE, complete, £325. 
24RB DRAGLINE, complete, £275. 

Lima 802 FACE SHOVEL, high lift or standard, £600. 
AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 

Straight Road, Old Windsor, Berks. | 
Telephone: Windsor 3434 or 3384. 
Telegrams: Axworthy, Windsor. 


URPLUS PLANT (all types) and MATERIALS 
reguiarly PURCHASED in small or large parcels. 
Rapid inspections, prompt payment.—E. H. CHURCH 
AND CO. (EDMONTON), LTD., 68-70 Penge Road, 
South Norwood, S.E.25. Tel.: SY¥YDenham 3131-3. 


OR SALE, Brand New GF _ 1-ton DUMPER, 
Mk. X!. Current model at 10 per cent. discount. 
One machine only. 
Write Box P.4997, ‘‘ The Contract Journal." 


OHN DEERE 1 cu. yd. CRAWLER LOADERS 
available, LONG or SHORT HIRE. Keen rates. 
RINGWAY CONTRACTORS, LTD., Horsforth 4805. 








ANTED, Lister JP4 and JP2.—G. H. HOWARD, 
94 Greenford Road, Harrow, Middlesex. Tel.: 
(Day) BYRon 3209; (Night) Chalfont St. Giles 2554. 


OR SALE, 3-ton Light MONOTOWER, 7Sft. Jib 
(new), Butters make. 
Write Box P.SOS7, * The Contract Journal." 


\VANTED, DINKUM DIGGER, or similar. Condi- 
tion immaterial. Would part exchange 1947 Cub. 
Write Box P.5041, ‘ The Contract Journal." 


VALES PLANT REGISTER LTD. 
14 Lower Grosvenor Place, Victoria, London, S.W.! 
VICTORIA 3501, 7531, 8080, 9286 (15 lines) 
Watford Works: Cow Lane, Garston, Watford. 


Telephone: Garston 3266/7/8. 
ESTABLISHED FOR OVER 40 YEARS 


LORRY- 


MOUNTED 


Capacities: 4°5°6* 10+ 15+ 20+ 224-25 tons 


GPRAYston PLANT AND ENGINEERING CO., LTD. 
From our own stock we offer for SALE the 


following: 
E.1339.—10RB EXCAVATOR, 11600 Series, with 
Skimmer, rebuilt, £1,175. 
E.1337.—19RB EXCAVATOR, 20000 Series, with 
Dragline, £3,400. 
E.1370.—19RB EXCAVATOR, 17000 Series, with 


Skimmer /Backacter, £2,725. 
OP.234.—22RB EXCAVATOR, 22000 Series, Dragline 
Equipment, £4,700. 


E.1385.—22RB EXCAVATOR, 18000 Series, with 
Dragline Equipment, £3,725. 

E.1362.—N.C.K. 304 EXCAVATOR, 1600 Series, 
long and wide tracks, Dragline Equipment, 
£2,900. 

OP.2S0.—N.C.K. 304 EXCAVATOR, fully crane 
rigged, £2,450. 

OP.252.—-N.C.K. 304 EXCAVATOR, 1511 Series, 


Dragline Equipment, £2,300. 
E.1384.—N.C.K. 304 EXCAVATOR, 31000 Series, 
with F’S Equipment, £3,000. 


E.1371.—N.C.K. 405 EXCAVATOR, new 1960, Drag- 


line Equipment, Dorman Diesel. Price on 
application. 
E.1366.—Smith 21 EXCAVATOR, new 1956, F/S 


Equipment, Gardner Diesel, £3,300. 


E.1321.—24RB EXCAVATOR, 18500 Series, with 
Dragline Equipment, £3,250. 

E.1351.—33RB EXCAVATOR, 4800 Series, Dragline 
Equipment, £1,975. 

E.1359.—37RB EXCAVATOR, 7500 Series, Dragline 
Equipment, rebuilt, £4,400. 

OP.240.—43RB EXCAVATOR, 5000 Series, Dragline 


Equipment, late type engine, very good condition, 


£3,250. 
E.1286.—S4RB EXCAVATOR, 22300 Series. with 
Dragline, £16,750. 


D.174.—Three Shawnee Poole REAR DUMPS, new 
1960, £1,600 each. 

OP.225.—BTD6 TRACTOR, 
new 1958, £650. 

T.1094.—Fowler Challenger Mk. 
Side Boom Crane, £2,350. 


c/w Hydraulic Bulldozer, 
3 TRACTOR, with 


-1064.—Coles 6-ton MOBILE CRANE, 19ft. 3in. 
jib, Diesel/Electric, £3,150. 

-1031.—Pingon P18 Rail-mounted TOWER CRANE, 
new 1960, £3,000. 

174.—8/10-ton Aveling-Barford Tandem ROLLER, 
new 1956, very good condition, £1,500. 


TS.34.—Michigan Models 175A and 75A_ Tractor 
SHOVELS, spare wheels and Cab. Price on 
application. 

C.1049.—7-ton Anderson-Grice 120ft. Jib Electric 
DERRICK CRANE, £3,450. 

C.1048.—-10-ton Butters 120ft. Jib Electric DERRICK 
CRANE, £3,950. 

C.1066.—Morris 4'2-ton  Diesel/Electric MOBILE 
CRANE, 15Sft. jib, £495. 

C.1041.—Neals NMS 3-ton MOBILE CRANE, with 
2Sft. jib, £2,200. 

C.1057.—6-ton Crawler CRANE,’ Type QMC, 45ft. 
Jib, Ruston Diesel, £1,650. 

Cc 

¢ 

R 


OP.248.—10/12-ton Wallis and Steevens ROLLER, 
National Diesel Engine, Canopy, Scarifier and 
Sprinklers, £825. 


OP.242.—33RB FACE SHOVEL EQUIPMENT, £800. 

OP.226.—FAIRLEAD and BUCKET for 802 Lima 
Excavator, £350. 

OP.246.—C.P.T. 125 c.f.m. COMPRESSORS, 
pillar Engine, £250 each. 

OP.251.—C.P.T. 210 c.f.m. COMPRESSORS, Ruston 
Diesel 4VRH, from £425. 

OP.249.—C.P.T. 500 c.f.m. COMPRESSOR, Ruston 
6VPH Diesel, pneumatic, £975. 

D.177.—Several 9.7 cu. yd. Euclid REAR DUMP 
TRUCKS, £1,750 each. 

RMP.35.—Galion GRADER, Type 603, 


Cater- 


International 


Diesel Engine, new 1955, £1,050. 
QP.556.—36in. x 24in. Kue-Ken JAW CRUSHER, 
Type 95, cw drive pulley, new late 1960. 


Price on application. 
GRAYSTON PLANT AND ENGINEERING CO., LTD., 
32 Stewarts Road, London, S.W.8. 

Tel.: Macaulay 6688 (10 lines). 


OR HIRE in West Country.—Modern TOWER 
CRANES, DIGGERS, SHOVELS, CONCRETE 
MIXERS, COMPRESSORS, DUMPERS, ctc.—P. A 


KENT (PLANT HIRE), LTD., Brixham 2514 and 2751. 


A Ch 


IMPLE-FAST-SAFE 
WESTLEIGH 
DEVELOPMENT 
COMPANY 
LIMITED 


73 LEADENHALL STREET, 


LONDON y .CcCs® 
Telephones: AVEnue 9676 & 1120 





CRANE HIRE 


JIB LENGTHS: 25’ to 140’ 








——— 


N EAGRON (CONSTRUCTION), LTD. 
OFFER FOR SALE: 


BROOMWADE 1-tool COMPRESSOR, 60 cu. ft. capa- 
city, Perkins P3 Diesel Engine, fast towing 
chassis. Overhauled. New 1952. £165. 

BROOMWADE Model 6W 300 cu. ft. Stationary 
COMPRESSOR. electric motor and starter. New 


BROOMWADE 380 .f.m._ Rotary COMPRESSOR, 
Leyland Diesel Engine. New 1959. 

MILLARS Dual Purpose Semi-portable ASPHALT 
PLANT, 10 tons per hour. 

BLAW KNOX Universal WEIGHBATCHER, Three- 
compartment Aggregate Bin, 20-ton Cement Silo, 
reaper Weigh Hopper, Loading Elevator. New 

GOODWIN WASHING, SCREENING AND CRUSHING 
PLANT, 90 tons per hour. New 1960. 

POYSER 30in. x 92ft. CONVEYOR, electric motor. 

JONES KL66 6-ton MOBILE CRANE, 40ft. Lattice 
jib. New 1957. 

N.C.K. Model 605 112 cu. yd. EXCAVATOR, rigged as 
Crane, 100ft. Jib, Power Boom Lowering, Dorman- 
6KD Diesel Engine, extra long and wide tracks. 


COLES "Mi. ‘det 

odel L810 Jason 6-ton Lorry-mounted 
CRANE,  45Sft. Cantilever Jib, Thornycroft 
Amazon Chassis. New 1960. 

ALLEN 121'2-ton Lorry-mounted CRANE, 7Oft. Jib. 
New 1959. 


COLES Model 12310 Atlas 20-ton Lorry-mounted 
CRANE, 90ft. jib, Coles Chassis. New 1954. 

LIEBHERR Model 15H Climbing TOWER CRANE, 
66ft. Lufing Jib. New 1957. 

BUILDMASTER_ Model 250 3-ton Electric Rail- 
mounted Travelling TOWER CRANE, 75ft. 6in. 
Luffing Jib. New 1954. 

BUILDMASTER Model 360 3-ton 86ft. Luffing Jib 
TOWER CRANE, electrically powered. New 1956. 

BUTTERS S-ton Two-motor Electric DERRICK CRANE, 

civoe 208 See, Savio. New 1948. 

-ton Goliat verhead Electric Travellin 

CRANE. New 1952. 7 


ANDERSON-GRICE Colossus GANTRIES, 30-ton 
capacity, 16ft. interval span. New 1958. : 
22RB_ 34 cu. yd. EXCAVATOR, Face Shovel and 


Dragline. New 1959. 

N.C.K. Model 304 3, cu. yd. EXCAVATOR, 40ft. 
Dragline Equipment, Thornycroft NR6 Diesel 
Engine, long and wide tracks. New 1953. 

BENFORD 18/12 cu. ft. Reversing Drum CONCRETE 
MIXERS. Weighgear and Hand Scrapers, Petter 
Diesel Engines. New 1960. 

DELMAG DS and D12 PILING HAMMERS, complete 
with Hanging Leaders. 

ACROW SCAFFOLD TUBE CLEANING AND PAINT- 
ING MACHINE. New 1960. 

A.C.E. Comet MOBILE HOIST, Petter AVA1 
Engine. New 1957. 

PRIESTMAN 15/12 Hook-on Self-dumping GRABS. 
New 1950 and 1958. 

PORTASILO Model P30 30-ton CEMENT CON- 
TAINERS, 250ib. Dispensing Hoppers. 

ROAD MACHINES 1Scwt. Drayton DUMPER, Petter 
AVA1 Diesel Engine. New 1957. 

EUCLID Model B3TD 22-ton REAR DUMP TRUCKS, 
Cummins Turbo-charged Diesel Engines. New 


1957. 
BL460 2'syd. LOADING SHOVEL, 


Diesel 


BRAY Model 
four-wheel drive. New 1959. 

INTERNATIONAL BTD6 Crawler Tractor, Drott 4-in-1 
Bucket. New 1959. 

CATERPILLAR 933 42A Series 1'2 cu. yd. Tractor 
SHOVEL, Side-tipping Bucket. 3,000 hours only. 

STOTHERT AND PITT Vibratory CONCRETE COM- 


PACTING AND FINISHING MACHINE, 20ft. 
beam. Unused. 
ALLEN-PARSONS 16/60 TRENCHER, 2ft. Bucket 


Line, Dorman 4DWD Diesel Engine. New 1953. 
STOTHERT AND PITT Model 28W 6%4cwt. Vibrating 
ROLLER. New 1959. 

New KINGSLAND 1'2in. Diesel and Electric BAR 
CROPPERS available ex stock, Dagenham Depot. 
New NEAGRON TRENCH SHEETS, 13in. wide, 6/14ft. 
long, 8'2ib. per foot run, available ex stock, 
4s. 2d. per square foot, delivered. 
Agents and Stockists for new WOODS Electrically 
operated PROPANE HEATERS. 
Further details: 
Abbey House, Victoria Street, London, S.W.1. 
Telephone: ABBey 5152, Sullivan 7626 (10 lines). 


LT TS 


DIESEL ROAD ROLLERS WANTED 


Aveling-Barford and Marshall 6/8-ton and 10/12-ton, 


with Scarifiers, Sprinklers, Driver's Cab, etc. Post- 
war models preferred. Particulars, cash price or 
exchanges: 

A. M. COLE, 


Eastgate, Sleaford, Lincs. Telephone 463. 


—aa 


BRISTOL 
DIESEL CRAWLER TRACTORS 


AN OUTSTANDING BARGAIN 


| only NEW D.44 Duplex Dozer-Loader. 

Slightly different from current produc- 

tion as it is of the “previous mark”. 
Spares common to both types. 

1 only at £1,550 ex-works. Current 
production price £1,800 ex-works. 
Other new and used top condition machines 
available. 


H. A. SAUNDERS LIMITED 
RADLETT - HERTFORDSHIRE 
Telephone: Radlett 568! 



















FREDERICK ATTWOOD LTD. 


257-273 Wood Street, 
Walthamstow, 
London, E.17 


COPpermill 1151 (7 lines) 
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PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 





ALES PLANT REGISTER, LTD. 


OFFER FOR IMMEDIATE SALE: 
CRANES: 


NEALS 2-ton NM DIESELS, 20ft. Jib, pneumatics, 
good condition, £850/£925 each. 

BUTTERS 3-ton 2-motor ELECTRIC DERRICK, 110ft 
Jib, good condition, £1,500. 

JONES SUPER 40 3-ton MOBILE, Diesel, 24ft. Jib, 
good condition, £975. 

STAFFA 3-ton MOBILE, Standard Jib, July, 1957, 
good condition, £1,350. 

SMITH S-ton STEAM LOCOS., up to 60ft. Jibs, £600/ 
£700 each. 
BUTTERS 5-ton ELECTRIC DERRICK, 120ft. Jib, new 
1951, Bogies, very good condition, £3,350. 
ANDERSON-GRICE 5-ton STEAM DERRICK, 100ft. 
Jib, good order, £1,150. 

NEALS QMC 6-ton CRAWLER, 45ft. Jib, new 1951, 
good working order, £1,650. 

COLES 6-ton MOBILE, 19ft. 3in. Cantilever Jib, 
aon Diesel, pneumatics, very good condition, 

MICHIGAN 5-ton TMCT16 LORRY-MOUNTED, 30ft. 
Jib, overhauled recently, £2,000. 

COLES 5-ton DIESEL MOBILE, 20ft. Cantilever, good 
working order, £1,500. 

NEALS QM 4/6-ton MOBILE, 20ft. Jib, Lister Diesel, 
oe pneumatics, good working order, 

LORAIN DIESEL LORRY-MOUNTED MC3, 30ft. Jib 
(extension extra), good condition, £4,500 each. 

BUTTERS 7-ton 2-motor ELECTRIC DERRICK, 120ft. 
Jib, overhauled, £4,350. 

ANDERSON 9-ton Single-motor ELECTRIC DERRICK, 
100ft./120ft. Jib, 1940, £2,500. 

GRAFTON 10-ton STEAM LOCO., 1945, good working 
order, £1,350. 

er MOBILE, 80ft. Jib, pneumatics, 1950, 

MORGAN 15-ton STEAM DERRICK, 120ft. Jib, new 
1958, Bogies. Price on application. 
COLES 20-ton MOBILE, 40ft. Jib, on pneumatics, very 
good order. Price on application. 
PINGON P20 CLIMBING/TRAVELLING TOWER 
CRANE, 82ft. radius, with rails, £2,500. 
Six WEITZ G10OHV TOWER CRANES, 49ft. Jib, 
69ft. Gin. height of lift, unused, £1,600 each. 

MORRIS 15S-ton O.E.T., S3ft. Gin. span, good working 
order. Offers. 

SMITH 3-ton O.E.T., 34ft. 8in. span, good working 
order. Offers. 

VAUGHAN 2-ton O.T.C., 31ft. 7in. span, hand 
operated, good working order. Offers. 

FOR A COMPREHENSIVE LIST OF PLANT FOR 
SALE AND HIRE—SEND FOR VALES FREE PLANT 
REGISTER. 

Further details: 14 Lower Grosvenor Place, London, 
$.W.1. ViCtoria 7531, 3501, 8080, 9886 (15 lines). 


OR SALE. 
Two Sykes 4in. Lift and Force PUMPS, no hoses, 
Petter Diesel Engines, £75 each. 
01 No. 26937, with Dozer, P.C.U., 
Ransomes and Rapier 2'2yd. TRUCK MIXER, in 7-ton 
Bedford Short-wheelbase Chassis, new August, 
1957, £1,000. 
Apply TILBURY CONSTRUCTION CO., LTD., 
Ruscombe Works, Twyford, Berks. 





ANTED, RUSTON EQUIPMENT, 10RB, 19RB 
and 22RB, incomplete or requiring repairs may 
suit.—Write Box P.SO062, ‘‘ The Contract Journal." 
‘OR SALE, One Whitlock Dinkum Mk. Il! DIGGER 
for County Crawler, in perfect order, £250. 
PLANT REPAIRS (BRISTOL), Fox Road, Gristol, 2. 


OR SALE, 20-ton capacity CEMENT SILO. 


WILLIAM G. SEARCH, LTD., Whitehall Road, 
Leeds, 12. Tel. 639081 (10 lines). 


ARUP & ARUP LTD - BILTON HOUSE 
54/58 UXBRIDGE RD - EALING W.5 





MOORE'S ROLLER 





or SALE. 
1955 }.C.B. DIGGER, with Front Shovel, £850. 
1956 J.C.B. DIGGER, Counterweight, £695. 
1955 J.C.B. DIGGER and Front Loader, straight fron. 
work, £475. 


eee cn’ HYDRA-DIGGA, with Front Shovel, 
1,250. 
1959 J.C.B. HYDRA-DIGGA/LOADALL 65, guaran- 


teed, £1,850. 

1961 ).C.B. 4 Hydraulic EXCAVATOR, demonstration 
machine, £2,550. 

New J.C.B. 2 Hydraulic EXCAVATOR, 2-lever machine, 
£2,780 plus Buckets. 

195S Dinkum Digger, overhauled, warranted, with 
Front Shovel, choice of six, £750. 

1959 County BULLDOZER, £1,250. 

Fowler VF, with Angledozer, £350. 

Air Pumps 2-tool Portable COMPRESSOR, £225. 

Holman Holpak 8_ single-tool COMPRESSOR for 
Fordson Major Diesel Tractor, £150. 

Blaw Knox 4yd. SCRAPER, modern type, £285. 

Drayton 3-wheel Diesel DUMPER, £85. 

Ferguson 35 TRACTOR, with Shawnee Heavy Duty 
Industrial Front Loader, £550. 

GF '2 cu. yd. Diesel DUMPER, £75. 

Bray BL430T 4-wheel drive LOADING SHOVEL, with 
Torque Converter, £1,950. 

1989, J aae Loadall 75, Hydraulic Front Shovel, 

Thwaites 3-wheel Diesel DUMPER, £105. 

1958 Drott SKID-SHOVEL, with 4-in-1 Bucket, £2,550. 

eee | Hydraulic Overloader LOADING SHOVEL, 

1960 Merton 2-way LOADER, 4-wheel drive, £1,650. 

a” Loadall 65 Hydraulic LOADING SHOVEL, 


1953 Rotary Hoe TRENCHER, £850. 

1954 Rotary Hoe TRENCHER, rebuilt, £1,150. 

New Rotary Hoe Super TRENCHER, with Pipelayer 
ex stock, £2,615. 

Aveling-Barford TRENCHER, £150. 

Reynolds DRAINAGE TRENCHER, £185. 

Caterpillar D7M, with Hydraulic Angledozer and Cab, 
good order, £2,250. 

DUMPER, 


New Thwaites Nimbus 
£327 10s. 

New Thwaites Orion 1-ton Diesel DUMPER, £435. 

New Thwaites Tusker 1'2-ton Diesel OUMPER, £585. 

New Blaw Knox 14/10 MIXER, with Dragshovel and 
Hydraulic Weigher, £1,297. 

New Blaw Knox 10/7 MIXER, with Dragshovel and 
Hydraulic Weigher, £1,150. 

New Blaw Knox Super SILO, 20-ton, £625. 

New Blaw Knox 5/3'2 Cleanline Diese! MIXER, £191. 

New Arden 4/3 cu. ft. MIXER, £92. 

Priestman Cub Mk. 4, Dorman Diesel Engine, electric 
starting, 18in. tracks, Dragline with side arm 
for ditching, good order. Can be seen working. 
£550. 

ERNEST DOE AND SONS, LTD., 
Industrial Division, Ulting, Maldon, Essex. 
Telephone: Hatheld Pevere’ 311; (night) 319. 

Therapia Lane, Mitcham Road, Croydon. 

Telephone: Thornton Heath 4095. 


RMomasres SOR TOWER CRANE for SALE, with 
88ft. or 100ft. Jib, British manufactured current 
production model ex hire ficet, in first-class condition 
and guaranteed. — ABELSON AND CO., Sheldon, 
Birmingham. Sheldon 2424. 


OR SALE, 19RB EXCAVATOR. 9000 Series. with 
Face Shovel Equipment, in excellent condition, 
engine recently overhauled. For quick sale, £1,450 
0.n.o.—Write: THE DON CONSTRUCTION CO., LTD., 
45a Market Place, Doncaster. 


OR SALE, HT4 Caterpillar TRAXCAVATOR, 154 

cu. yd. Bucket, recently completely overhauled 

by Levertons, £2,100 o.n.o. — Write: THE DON 

CONSTRUCTION CO., LTD., 45a Market Place, 
Doncaster. 


- BEN TURNER & SON 
(TRACTORS) LID. 


FOR SALES, SERVICE 
AND HIRE 


1Scwt. Diesel 

















MASSEY-FERGUSON 
INDUSTRIAL EQUIPMENT 


PHONE: 
RIPLEY (SURREY) 2481/2 





Wallis & Steevens 2} to 10 ton. 












ee 


ONTRACTORS' PLANT FOR HiReg 
HIRE PURCHASE OR SALE: . 
Selecton from our erates fleet of Modern 
ant. 
CRANES (standard gauge): 
12/15-ton Brownhoist, SOft. Jib. 
10-ton Grafton, Diesel, 34ft. Jib. 
8-ton Wilson, Steam, 35ft. Jib. 
S-ton Grafton, new Diesel conversion, 35ft. Jip 
S-ton Smith, SOft. Jib (two). 
CRANES (MOBILE ROAD): 
Lorain 10-ton, Lorry-mounted, extendible Jib, 
30/70ft. 
Ruston 10-ton, track-mounted, 40ft. Jib. 
ane _——. a ae “7 Jib, 1951, 
oles -ton ark » on hornycroft i 
Chassis. Oreset 
Jones 4-ton, KL44, Diesel, pneumatics, 24ft. Jip 
Jones 3-ton, Super 40. Three available. ; 
Jones 2-ton, Super 20 and 22. 
DERRICKS: 
S-ton Butters, 120ft. Jib, new 1956. 
— oe ge ae Electric, new 1949, 
-ton Smith, t. Gin. Jib, single motor. 
EXCAVATORS: , , we 
3-ton, 40ft. Jib, hand-operated. 
Two each 19RB and 10RB. 
ene nye. ares | Shovel, 1959. 
-C.B. ydra-Digga/Loadall, 7syd., 1 6 
LOCcOs: - ~_ 
Fowler Diesel Locos., 150-h.p. (two). 
Barclay 80-h.p.; Ruston 88-h.p., Diesel. 
Bagnall Steam, 14in. x 22in., oil-fired. 
Peckett Steam, 7in. x 12in. 
vente BOILERS: 
obil2, Oil-fired, Economic, on pneu 
(1,500!b. evaporation); Four 800ib. Mobile 
‘ pares: also, Static Coal-fired. : 
ochran Cross Tube an rane Boilers. 
AIR COMPRESSORS (on pneumatics): = 
ge “a in re Diesel. 
our c.f.m., 1 S.i.. Di 
ROLLERS: Pp esel Bioomwade. 
12-ton Aveling. 
9'2-ton Marshall. 
6-ton Huber. 
CONCRETE MIXERS: 
oo geite. piletel-driven. 
inge oller Pan ixer, Diesel, 4ft. 6in. 
Contractors’ Pumps, Roadforms, Flexible Hoses ain, 
to 10in.), Steel and Cast-iron Pipes up to 20in.. 
peewee tok on Engines, Portable Crushing 
' ig ailway uipment nd 
Scaffolding, Fittings, etc. ‘ae " a 


FRED. WATKINS (ENGINEERING), LTD., 
Coleford, Glos. Telephone: 2271 (5 lines). 


OVERTISER wishes to PURCHASE Modern 10 

19RB and 22RB Ruston-Bucyrus EXCAVATORS, 
not less than 18000 Series, any equipment con. 
sidered; condition immaterial. — Please write fui 


detalis and i oe 
acalls, ne orice to Gox QQSO0, “The Contract 


OR HIRE very shortly, Brand new  30RB 

EXCAVATOR. Hire rates discussed for reason- 
able period. 

Write Box P.S067, ‘The Contract Journal.” 


OR SALE OR HIRE, 85-h.p. Standard gauge 

DIESEL LOCOMOTIVE. weight 16 tons, by 

Motor Rail.—JOSEPH PUGSLEY AND SONS, LTD., 
Bristol, 5. Tel.: Bristol! 56037. 


OR SALE, BKSO '2yd. EXCAVATOR, fitted Back- 

acter and Skimmer, new 1951, reconditioned 

engine 1958. Can_be seen working.—Best offer to 
PERCY BILTON, LTD., Perivale 4448. 


OR SALE, 3-ton Hand DERRICK, SOft. jib, 
Butters make. 
Write Box P.5058, ‘* The Contract Journal.” 











| RANSOMES 410, ready for work ....... £450 | 
| 10RB DIGGER, with Face Shovel ...... £625 
BROOMWADE 3-Tool, Lister Diesel, in really | 
| SE OUGUIE acs. ecnducnsscehdunevenaass camel £275 
BRAY and WEATHERILL LOADERS from £475 | 
| ROUGHRIDER 1S5cwt. DUMPER, excellent £250 | 
1.C.B. DIGGERS, with Loaders, from £750 
| 10/7 B.K. MIXER, with Weighgear ...... £565 | 
| | 


TD14 TRACTORS, with Hydraulic Dozers 
PD. hecnccesccuduvenceaskunckaacepeehtemnsena £365 


BROOMWADE Rotary, 2-Tool, in first-class 


condition £725 


Sole West Midland Distributors for J.C.B. 
Excavators, Joy-Sullivan Compressors, and 
Blaw Knox and Allam Concrete Equipment 


MODERN PLANT 
SALES LTD 


WOLVERHAMPTON ROAD 
OLDBURY BIRMINGHAM 


ma PPP rt LY A 





Tel: 
TOTtenham 


0401 
(10 lines) 








-=e; 


oec,ri 
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THE CONTRACT JOURNAL 2143 
PLANT AND MACHINERY WANTED—FOR SALE—FOR HIRE 

ONCRETE MIXERS FOR SALE. ENERAL ROADWOR K, LT oD. XWORTHY OFFER FOR 

C 5/3'2 Wingets,. two or four steel wheels, fitted OFFER FOR SALE: Caterpillar D9, 18A and 19A TRACTORS. 
with petrol engines or electric motors. Checked, 8-ton_ Marshall ROLLER, fitted Perkins P4 Diesel Caterpillar D8 8R, 2U, 13A, 144 and 22A TRACTORS. 
and serviced ready for use. Choice of several. Engine, with Scarifier and Driver's Cab, year Caterpillar D7 7M, 3T, 4T and 17A TRACTORS. 

5/3'2 Liners, on four steel wheels, fitted with Petter 1951, excellent condition. Caterpillar D6 444 TRACTOR, new 1960, Caterpiliar 
and Lister -petrol engines and Petter diesel. Weatherill 4HTW OVERLOADING SHOVEL, year Hydraulic Dozer. Excellent condition (South 
Choice of several good machines. ; 1957. Wales), £5.500. 

5/3'2. Liner, high-speed trailer model, fitted with 1'2yd. Johnson DUMPERS, fitted Petter AVA2 Diesel Caterpillar D4 7}, 2T and 6U TRACTORS. 
Petter petrol or diesel engine. Engines, new 1958. Caterpillar 933, 955, 977, HT4 and No. 6 

§/3'2 Wall-Ace, on four steel wheels or four pneu- 7/S Millars CONCRETE MIXER, Type BL, fitted Diesel TRAXCAVATORS. 
matics. Choice of three machines, with Petter Engine, year 1959. Caterpillar DW20 TRACTOR SCRAPERS (three). 
petrol. or diesel engines. Overhauled and in good 10 7 ut Millars SONCRETE MIXER, fitted Diesel saree DW21 MOTOR SCRAPERS (nine), £7,500 
Cc . ngine, year 1 . each. 

5/3'2 Goodwin-Barsby, on four steel wheels or four 10/7 7NT Millars CONCRETE MIXER, fitted with Caterpillar 619 MOTOR SCRAPERS (two), £10,500 
pneumatics. Choice of several overhauled Weighgear, Diesel Engine, new 1959. each. 
machines. Petrol or diesel. 2in. Autodiesel Centrifugal PUMP, new 1959. Caterpillar 631 MOTOR SCRAPERS (four). 

5/3'2 Benford, on four steel wheels. Choice of 3in. Autodiesel Centrifugal PUMP. new 1959. International 15/20yd. PAYSCRAPERS (three), £5,000 
several overhauled machines, with petrol or Mitch R each. 
diesel engines. Many other machines in stock. itcham Road, Croydon, Surrey. 


New Barford 4.3 and S/3'2 Mixers from stock. 
W. V. DAVIES, 
Concrete Mixer Service, 
Shipston-on-Stour. Telephone 525 and 612. 


——_———— 
OR SALE, 10 Broomwade SVD128 COMPRESSORS, 

fitted with 3-cyl. Lister Diesel Engines, four 
pneumatic-tyred wheels, new _ 1955 onwards. Prices 
from £275 each.—-JOSEPH THOMPSON AND CO. 
(LIVERPOOL), LTD., Wakefield Road, Netherton, 
Liverpool, 10. Tel.: AlNtree 6262. 


TCOR SALE, Priestman Tiger FACE SHOVEL EQUIP- 

MENT, 5s cu. yd., new October, 1960, used few 
months only, cost £960, accept £2Z00.-Would HIRE. 
FRED. WATKINS (ENGINEERING), LTD., Coleford, 
Glos. ‘Phone 2271/5. 


7PHORNYCROFT, fitted Neals 3-ton Crane, driven 
T by Ford V8 _ Engine.——-RUFFORD MOTOR CO., 
LTD., Mile Hill Garage, Mansfield. "Phone 2314/5. 





LMRY-MOUNTED CRANE. 16/20-ton, Jib to 75ft., 


Diesel Electric, £5,600. —- MAXLINES, LTD., 
Corsebar Road, Paisley. Tel.: Paisley 7474. 
TOR SALE, S-ton STEAM LOCO., S4ft. Jib, by 
Butters. 


Write Box P.SOS6, ‘* The Contract Journal.” 
GIOTHERT AND PITT 28W Vibroli ROLLERS, for 
§ immediate delivery, £345 each.—ABELSON AND 
CO. (ENGINEERS), LTO Tel.: SHEidon 2424. 


“OR SALE, 33RB DRAGLINE, in 
order, £2,900. 
Write Box P.5063, 


good working 


“The Contract Journal." 


Transportation Ltd. 


Universal House, Southwark Bridge Road, S.E.!. 
WaAterioo 3303 


Telephone: THOrnton 


Or SAL E. 
Stothert and Pitt 2BW VIBROLL, as new, £275. 
Stothert and Pitt 32R Tandem VIBROLL, £250. 


Choice of two Winget 7THR MIXERS, Hydraulic, 
£165/£210. 


Parker 10/7 Tilting Drum MIXER, Diesel, £100. 

Parker 10/7 Closed Drum MIXER, Diesel, £150. 

Dinkum Major DIGGER, Fordson, £785. 

Benford Diesel DUMPER, AVA1, £185. 

GF 10cwt. DUMPER, AVA1, Diesel, £100. 
PLANT REPAIRS (BRISTOL), 


Fox Road, Bristol, 2. Tel.: Bristol 5-6009. 
19RB EXCAVATOR, with Backacter 


Heath 6989. 


OR SALE, 

equipment, Diesel Engine (elec. start).—WILLIAM 
G. SEARCH, LTD., Whitehall Road, Leeds, 12. 
Telephone 639081 (10 lines). 


OR SALE, TDS, Drott 4-in-1, 
excellent condition 
BRUNSTON CONTRACTORS 
Whickham 887071. 


1960, 
£4,900. 
iTD., 


new july, 
throughout, 
(NEWCASTLE), 


C.F. WILLIAMS (PLANT HIRE), LTD., Stockport. 
* For EXCAVATORS, ODrott 4-in-1 Machines, 
BULLDOZERS, etc.—'Phone: Stockport 7096. eta 


‘OR SALE, 3-ton Hand DERRICK, SSft. Jib, by 
Butters. 
Write Box P.S059, ‘* The Contract Journal.” 
Wet G10 TOWER CRANES for SALE, brand 
new, £1,700 each.—TOWER CRANE SERVICES, 
Horley 1147. 





Benhams House, Horley Row, Surrey. 


TW 










F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 









We can meet your Used Loading Shovel 
requirements either at our main Works 
at Welwyn Garden City or our Depots 
at Walsall, Manchester, West Hartlepool 
and Bothwell. 


1955 WEATHERILL Hydraulic Loader, Type 2H, 
powered by Fordson Diesel Engine and fitted 
with 34 cu. yd. capacity Scoop ........ £575 


1958 MUIR-HILL Loader, Type LH1, powered by 
Perkins P3 Diesel Engine and fitted with 
‘s cu. yd. Scoop. Repainted ........... £750 


CHASESIDE Loadmaster, Model 500, 
powered by Fordson Diesel Engine, with 
34 cu. yd. Scoop. Lighting equipment and 
towing hitch, 900 x 16 tyres at front, 1400 
x 24 at rear. Fully enclosed driver's cab £850 


1957. WEATHERILL Hydraulic Loading Shovel, 














1956 











Type 2HCRQ, powered by Fordson Diesel 
Engine, with %4 cu. yd. Scoop, 1400 x 24 
rear wheel and tyre equipment £900 


1959 WEATHERILL Hydraulic 2-way Overloader, 
with Fordson Diesel Engine and fitted with 

34 cu. yd. Scoop, 1400 x 24 tyres at rear 
£1,200 


1959  WEATHERILL Hydraulic Loading Shovel, 
Type 12H, powered by Fordson Diesel Engine 
and fitted with 34 cu. yd. Scoop. Complete 
with lighting equipment and towing hitch 

.... £1,250 


(Nov.) WEATHERILL Hydraulic Industrial 
Loader, Type S2, with Perkins P3 Diesel 
Engine and fitted with '2 cu. yd. Scoop. Fully 
enclosed driver's cab, lighting equipment, 
towing hitch. Machine very little used £1,250 


1959 WEATHERILL Hydraulic Loading Shovel, 
front wheel drive, Type 14H. with 34 cu. yd. 
6ft. Gin. wide Scoop with Digger Teeth, and 
powered by Fordson Diesel Engine, 1050 x 
16 steering and 1400 x 24 driving ntté 


1958 }.C.B. Loading Shovel and Trencher, powered 
by Fordson Diesel Engine and fitted with 
34 cu. yd. Scoop. In excellent condition £1,550 


Ask for fuller details of these and other machines 
from our most comprehensive stock. 


F. E. WEATHERILL LTD 


USED EQUIPMENT DIVISION 
Tewin Road, 
WELWYN GARDEN CITY, Herts. 


Tel.: Welwyn Garden 24221-5 


1960 











































Euclid S18 MOTOR SCRAPERS, G.M. Engines. 


International BTD6, TD9, TD14, TD18 and TD24 
TRACTORS 


International BTD6, TD9, TD14 and BTD20 Drott 
SKID SHOVELS. 


Allis-Chaimers HD7, HD10, HD14, HD19 and HD20 
TRACTORS. 


Allis-Chalmers HDSG and HD6G TRACTOR SHOVELS. 


Michigan SSA, 75A, 85A, 125A and 175A WHEELED 
SHOVELS. 


Euclid 43FDTS8W BOTTOM DUMP WAGONS and 
BV LOADER. 


Euclid 81FD 9.7y¥d REAR DUMP TRUCKS. 
AXWORTHY AND COMPANY, LTD. 
(Drotts for Hire), 

Straight Road, Old Windsor, Berks. 
Telephone: Windsor 3434 or 3384. 
Telegrams: Axworthy, Windsor. 
Concrers MIXERS for SALE.—7/5, 10/7, 14/10, 

18/12 and 21/14 Winget, Stothert and Pitt, 
Rex, Millars, Ransomes and Rapier, 
tilting and closed drurn types. Petrol, diesel and 
electric driven. Some with Built-in Weighers, Drag- 
lines and Dalli Scrapers. SO available. From £35 cack. 
W. V. DAVIES, Concrete Mixer Service, Shipston-on- 
Stour. ‘Phone 525 and 612. 


RAXCAVATORS for HIRE. Caterpillar 977, 955. 
All in_ first-class condition, with experienced 
operators.—-MOBILE HAULAGE, LTD., 230 Tottenham 
Court Road, London, W.1. Tel.: Langham 7833/5. 


Utcentey REQUIRED, SHEET STEEL PILING. 
any quantity and length considered. 
Write Box G.G.393, “ The Contract journal.” 


WANTED 


to purchase urgently for export. Lima 
1201 excavators. Best possible price 
offered. Condition immaterial. 


Write giving fullest details to : 
Box No. V.V.520, “ The Contract Journal” 


FOR LIMAS 


PLANT SALES LTD. 
25 CASTLEREAGH STREET, LONDON, W1 
Telephone: PADdington 2663/4 


for 


MASSEY-FERGUSON 


and Benford: 


























An outstanding machine 
with a BIG WORK output. 
With its rugged construction, 
great manoeuvrability and 
LOW PRICE it’s the BEST 
BUY in its class. 

For{Details and Demonstrations Contact ; 
Browns Industrial Equipment Lid. 
LEIGHTON BUZZARD, BEDS. 
Phone 2062 (4 lines) 


OORES DUMPER 


+ to 3 cu. yd capacity. 






























































































































> AND MACHINERY WANTED—FOR SALE—FOR HIRE 
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PLANT 

J 1. JOHNSTON AND COMPANY, LTD. 
. OFFER FOR HIRE: 

Neals QM _ 4/6-ton capacity MOBILE CRANES, 
24/40ft. Jibs, heavy duty tyres. 


Jones KL44 MOBILE CRANE, 30/40ft. Jib, pneumatics. 

Rapier 5S-ton, 6-ton and 7'2-ton capacity MOBILE 
CRANES. 

Neals G 1Scwt. capacity PORTABLE CRANES. 

jules Weitz GISHVA TOWER CRANES. 

Drott 1. cu. yd. Tractor SHOVELS. 

Rapier 3s cu. yd. Crawler-mounted EXCAVATORS, all 
equipments. 

OUMPERS, 1Scwt. to 22'2cwt. capacity. 

COMPRESSORS, 2-tool and 4-tool, portable and lorry- 
mounted. 

CONCRETE MIXERS, 5S/3'2 to 14/10 cu. ft. capacity. 

SWING WEIGHBATCHERS, 14 cu. ft. Double Bucket. 

Rapier Centrifugal PUMPS, 2in. and 3in. 

Wickham Diaphragm PUMPS, 3in. and 4in. 

Stothert and Pitt 6'2cwt. Vibrating ROLLERS. 

Johnson Poker VIBRATORS, 1'gin. to 3'gin. 


271 Uxbridge Road, London, W.12. 
Ne Tel.: Shepherds Bush 6941. 
OR SALE. 


One Onions EH 
D4 2T DOZER, £600. 
22RB, 15000 Series, Dragline or Shovel, 
19RB, 4000 Series, Backacter, £900. 
Caterpillar D7s, from £1,400; or keen rates for long 
HIRE (Midlands). 
ALLENS PLANT HIRE, LTO., 
The Uplands, Park Lane, Madeley, Shropshire. 
Telephone: tronbridge 2386. 


ARMERS Caterpillar D4, 7) Model. Done only 
400 hours since complete overhaul by agents. 
Wide tracks, lights, Dozer and No. 4 Swinging Tool 
Bar, 2'sin. x 2'4in. x 10ft. beam, 7'2in. x 412in. x 
9ft. Gin. beam, Ditcher and three Heavy Duty Sub- 
soilers, Four-wheeled Trailer, overrider brakes and 
K/O axles. Can be seen 20 miles from_ Edinburgh. 
Offer?—J. BROOKS AND SONS, Kilduff, Drem, North 
Berwick. Tel.: Athelstaneford 215. 


EQUIRED, 22RB and 19RB, with Dragline, Crane, 


13yd. SCRAPER, £950. 
£3,100. 


Backacter and Shovel Equipments. Other Sayd. 
or 34yd. machines considered. — ROADS AND 
RUNWAYS, 26 Victoria Street, London, S.W.1. Tel.: 


ABBey 4905 or Bridgend 4163. 


OR SALE, J.C.B. 4 EXCAVATOR, November, 1960, 
18in., 24in. and 34in. Buckets. Excellent condi- 
tion throughout. £2,250 or near offer. 
Write Box P.4925, ‘** The Contract Journal." 








SHAWNEE POOLE DUMP TRUCKS 
FOR HIRE 


We operate the largest hire fleet of these 
machines in England; consult us for all 
your requirements. 


Our hire fleet also includes D.8’s, D.7’s, 

D.4’s with Scrapers, Drott Shovels, Ex- 

cavators all sizes, Cat. 977 Traxcavators 
and 25 ton Low Loaders. 


PLANT HIRE OR CONTRACT 


IRVING AINSWORTH (MORLEY) LTD. 
MORLEY Nr. LEEDS 





Phone : MORLEY 1800-1-2 





ee eee oe EE 


hire it from... 


ABELSON 





OR 

Three 

where 

condition. 

International 

P.C.U. and Onions 4yd. Scraper, 

good condition. 

One C.P.T. 210 c.f.m. COMPRESSOR, Ruston 4VRH 
&ngine, on four new pneumatics, £375. 

One Ford Trader 4D ENGINE, needs slight repair, £40. 

One Muir-Hill 108 DUMPER, with Perkins P6, re- 
conditioned, £200. 

Several Benford %4yd. DUMPERS, very good condition, 


£125 each. 
All replies to 
W. BIRD PLANT HIRE, 
770 Hanworth Road, Hounslow, Middlesex. 
Tel.: Ashford (Middx.) 5183 or 3627. 


oR SAL E. 

Pegson SCALPING SCREEN. 
Pegson SCRUBBER G6ft. x _ 10ft. 
reconditioned. 

Michigan Excavator type LOADING SHOVEL. 
20in. Parker type SANDOR. 
Two Electric 10RB EXCAVATORS, with Face Shovel 
and Dragline Equipment. 
Details and prices from: 
JUDKINS, LTD., Tuttle Hill, Nuneaton. 


OR SALE. Y 
Priestman Wolf IV EXCAVATOR, complete with 
Backacter and Skimmer Equipment. This machine 
has recently been completely overhauled, and is 
cheap at £750. 

Priestman Cub !V DRAGLINE, 
Dragline Ditching Equipment. 
working on site. £700. 


SALE. 
International B6K3 
necessary, repainted, 
From £1,500. 
TDS ANGLEDOZER, c/w Onions 
£850. In very 


repaired 
first-class 


Drotts, 
and in 


One 


6in., completely 


complete with Side 
Can be seen 


Unit, new February, 


12-ton LOW-LOADER, Thames 
1960, and has only done nominal mileage, 
£1,700. 
DONALD VERNON (CONTRACTORS), LTD., 


Whitchurch, Salop. 
Telephone: Marbury 219 or Whitchurch 2194. 
AILABLE for HIRE with skilled operators, 
VSo-ton Heavy Duty CRAWLER CRANES tully 
rigged with 120ft. Booms complete with juries, fully 
insured.—PLANT SALES, LTD., 25 Castlereagh Street, 
London, W.1. Telephone: Paddington 2663/5. 


ANTE D: CATERPILLAR TRACTORS, 
not more 


W rraxcavators and EQUIPMENTS, > 
than five years old.—'Phone Rothwell 3258, or write 


JAW BONE WORKS, Wood Lane, Rothwell, Yorks. 


SLOGGETTS PLANT HIRE 


ROLLERS OF ALL TYPES 


2 Burtons Road, Hampton Hill, Middx. 
Telephone : Teddington Lock 1138/9 



















WANTED 


Angle blade and Braces 
FOR 
Caterpillar D8 135A Series 


BOX No. P4968, ‘‘The Contract Journal” 


fj 
SZ ag 


Tel: SHEldon 2424 








eee ZZ: - 
CONTRACTORS’ PLANT 


of all types 
FOR SALE OR HIRE 


METAL UNION (PLANT) LTD., 


75 VICTORIA STREET, LONDON, S.W.| 
Telephone Numbers: ViCtoria 4868/9, 7429, 2177/8 








THE ONLY EXCAVATOR FITTED BOTH WITH THE 
UNIQUE “CROSS ROLL” BEARING AND TORQUE 
CONVERTORS, AVAILABLE WITH CROWD 


TIGER VXT..2+ YO 
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—— 
a ee OM SHOVELS. 
haseside BOOTC, 1 cu. yd. 
(668 ce Cab, £1,450. = Torque 
aseside 700, 1 . . : 
ree t830. cu. yd., Cab, power Steering, 4 
haseside 500, ” ; « Di 
16880. 00, 78 cu. yd., Digger Bucket, Cab, j 
| ray C i ' 
i acne. rawier, 1 cu. yd., Cab, Ford Diesel, 
1 
3 sonniee 2yd., Diesel, Wire Rope Shovel, ex Council, 
ew Bray Four-wheel drive and Two- i 
Snovels always in stock. ee ; 
WILLIAM R. SELWOOD, LTD., } 
___Chandier's Ford, Hants. ‘Phone 2981. f 
Or KI RE a § 
» 4%4, 634, 10, 1612, 21 and § 
and’ Pitt’ Vibrating ROLLERS. <M Stothert = 
J.C.B.4 EXCAVATOR. b 
10ORB and 22RB EXCAVATORS. 
Portable and Mobile Rotary COMPRESSORS : 
3-ton and 6-ton Neals MOBILE CRANES. — ; 
Telephone inquiries to: 
METAL UNION (PLANT), LTD., 
75 Victoria Street, London, S.W.1. ViCtoria 4868/9 
OR SALE, 1959 DINKUM DIGGER Major 
definitely the best second-hand Dinkum Maior we 
pave ever, bas. aresin. £1,650.-—ERNEST DOE AND 
fain ae ing, ssex. Hatfield Peverej 311; 
LLEN 6 60 TRENCHER, fitted with Dorman 4DWD 
A’ et Praale No. 2097. No rome 
u o—wWrite: i 
Tel.: Maidstone 3804. an eet 
600 
SEMI-ROTARY WAGON TIPPLER, by Strach 
Henshaw, 35 tons gross capacity, rated at iso 
t.p.h, Standard gauge mild steel carriage 31% 
Discharging to concrete bunker. Tilting 
frames of mild steel welded, riveted and boited 
construction, mounted on concrete plinths. Drive 
located in pit, comprising 30-h.p 
400/440/3/50 cycles motor with starter, etc 
COMPLETE BALL MILL GRINDING PLANT, by 
International Combustion, comprising 8ft. x ‘48in 
chrome stecl-lined Hardinge Ball Mill driven by 
220-h.p. motor, with vertical feed hopper 
constant weight belt feeder, steel cyclone. 
double cone separator, motorised fan, etc. . 
STEEL SILEX LINED BALL MILL, approx. 4ft. 6in. x 
Gin. inside linings, lining approx. 3in. thick 
L pulley drive. Mill body has two rectangular 
palit aaa io ae and grinding media | 
t rids. estal mounted, i 
elation’ Guaas. ed, complete with 
PRIMARY CRUSHER or SLEDGING BREAKER ; 
Hadfield, S4in. x 36in., all-steel construction " 
four bolted sections, double toggle; jaws, cheek- 
plates, etc., in manganese steel; main frame 
bearings water-cooled, pitman cap water-jacketed ( 
automatic lubrication of bearings. Capacity at 
150/200 t.p.h. at 150 r.p.m. Approx. 
225S-h.p. required to drive. ( 
DOUBLE TOGGLE CRUSHER, by Broadbent, 16in. x 
pow = a, jaws. Cast-iron body, 
ings, fiywheels, in. dia. 
plain 48in. dia., fitted flat ( 
LABORATORY JAW CRUSHER, 6in. x 2in., body of 
cast-iron ribbed construction, pitman shaft fitted, 
16in. x 2in. flywheel and fast and loose pulleys. 
striking gear and Stauffer tubrication to 


bearings. 


No. 8 ATRITOR, by Alfred Herbert. Standard machine, 
driven by 25-h.p. 400/3/S0 cycles motor with 
Starter and contact breaker. Machine fitted 12in. 
tapered feed chute and rotary feed table, driven 
by vee belt from main shaft drive. Machine and 
motor mounted on common cast-iron bedplate. 


é 


SWING BEATER PULVERISER, by Christy and Norris, 


| OPE 


bearings with ball 
to drive. 

SINGLE ROLL COAL CRUSHER, 
Diamond, 
oscillating breaker plate. Arranged for vee belt 
drive from 
with starter. 
75 t.p.h. at 
some supporting steelwork. 

NIAGARA 
48in. x 100in., 
wire screen, 
front end, suspended on spring shackles at back 
end. Arranged for 
440/3/S0 cycles motor with starter. 


HORIZONTAL 


boited 
chain with cast-iron flights 3in. deep at 12'gin. 
pitch. Undermounted drive with S-h.p. 400/440/ 
3/50 cycles motor with starter and reduction 
gearbox. One 34in. pitch simple roller chain drive 
to head shaft. 
speed 
available. 

INCLINED MILD STEEL SCREW CONVEYOR, 


bolted-on top covers. 
3-h.p. motor. 
VERTICAL TOTALLY ENCLOSED SINGLE CHAIN 
AND BUCKET ELEVATOR, SSft. 
with buckets 10in. 
jection at 
5-h.p. 400/440/3/50 cycles motor with starter. 


External 


Rated capacity 5 t.p.h. 

N TOP COAL BUNKER, approx. 12 tons capacity, 
bolted construction 18ft. x 8ft. x 11ft. Qin. deep, 
all tapered sides, mounted on Gin. x . 
stanchions with top edge channel stiffener and 
2'2in. 
construction with external 
Gunite lined. Bottom 18 sa. 
giving approx. 


GEORGE COHEN 


WOOD LANE, 


And Stanningley, near Leeds. Tel.: Pudsey 2241. 


x 16in. 
running in 


screen grids with ‘'2in. aperture. 
enclosed heavy duty roller 
location. 30/60-h.p. required 


by British Jeffrey 
size 30in. x 30in., type 2. With 
15-h.p. 400/440/3,/50 cycles motor 
Capacity up to 220 t.p.h. at 6Gin., 
1'gin., largest feed size 22in. With 


SINGLE-DECK VIBRATING SCREEN, 
fitted with 'zin. aperture woven 
mounted on double-coil springs at 


vee belt drive from 6-h.p. 


DRAGLINK SCRAPER CONVEYOR, 
centres, mild steel trough, 


wide x 13ft. 
3ft. 3in. deep. Double 


construction, 


Rated capacity 150 t.p.h., chain 
12.36 f.p.m. Some supporting structure 


10in. 
long. Sectional trough with 
Discharge end drive from 
screw speed 38 r.p.m. 


x Sift. 34in. 


Final 


2'gin. centres 
x Gin. x Sin. x S4gin. pro- 
16in. pitch. Head shaft drive from 
internally 


8ft. sections, 
180 f.p.m. 


sheeting in 
Chain speed 


Qin. x ft. 4in. 





Bin. R.S.C. 


angle bracing, ‘sin. plate 
stiffeners, at present 
in. outlet with slide 
3in. ground clearance. 


and 3'2in. 


Sft. 


Sons & Company Limited 
LONDON, W.12. 
(Shepherds Bush 2070) 


_- a. | 
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A 
MAJOR 

ADVANCE 

IN 

SITE 
ACCOMMODATION 
STANDARDS 


Designed for use in single 
or multiple units 


Completely portable and fully 
equipped from a wide choice 
of optional items 


Provides a full range of office 
and canteen accommodation 


PORTABILITY 


Arrives on site fully equipped and ready for immediate 
occupation. 

“Lodastrut” telescopic legs enable rapid loading and 
off-loading by one man. 

Quick attachment of sling for lifting by crane. 


VERSATILITY 


Can be stacked up to 3 high on confined sites. 
‘‘Lodastrut” legs take standard scaffold fittings for tying 
into adjacent Portakabins or buildings. 

Can be adjusted to allow for variation in ground level. 








The 16-0’ x 8-0" Portakabin 
provides a new concept in 
portable site accommodation 











Covered by Patent Applications 


Home Sales Office: LAWRENCE ROAD -GREEN LANE-HOUNSLOW- MIDDLESEX 
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BRISTOL PD44 Angledozer. ‘SKATE’ Road Transporter Gear, 


From DOZER 

to LOADER in 

a matter of 
moments 


BRISTOL TERRIER COMBINATION 


BRISTOL PD44 Duplex. 
Dozer and Loader 


ie Sth i aie igitetialaaa 
ree ee 


BRISTOL Soft Land Trailer. 


BRISTOL 
DIESEL 
CRAWLER 
TRACTORS. 


Cheapest to buy ... 
Cheapest to operate.... 
Cheapest to maintain 


SMSTOL POMS Googe Ti Wy Nl 1) ee nee 


INDUSTRIAL TRACTOR DIVISION 
836-842 HIGH ROAD, NORTH FINCHLEY, LONDON N12 


TEL HILLSIDE 8822 15 LINES Cla tall Dutrax, London WN 12 
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BRISTOL EUROPR’ 


Excavator, 
Forward Loader and 
Overloader 


y 
a 
i 
i 
a 
Ss 
‘4 
Ed 





BUEN at): 
The worlds most versatile earthmovers 
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Reliability 


ima Bigqgway! 





Rugged strength to stand up to the roughest, toughest conditions... 

tread patterns scientifically designed for every sort of operation .. . built-in 
dependability to keep your machines always on the job: you can rely on 
DUNLOP Earthmover Tyres for the very greatest efficiency and economy 
Whatever your machines or your operating conditions there are tyres in 
the DUNLOP range to do a really first-class job for you! 


DUNLOP | 


TYRES 
@> = built better to last longer! 





CFH/LS9/502 






A NETWORK OF Ut ae 
DEPOTS THROUGHOUT mam 
BNE DOE 4 6 UD, . 


MARSH PLANT & MACHINERY CO. LID 
BRISTOL nay UD. 


F ENGL 1 


b Sal ¢ Shrewsbury 4695 


: ; jaan 10NS) OD. 
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move more—move faster with the 


* Versatile, manoeuvrable, effort- 


less, turns in 22’ 9”. 


* 9cu. yd. flat floor standard rock 


body with 70° tip ensures clean 
discharge. 

Five-speed gear box gives speeds 
up to 24 m.p.h. 

Climbs 1 in 4 fully laden. 

Wheel compensation, low centre 
of gravity ensures stability and 
safety. 

Site tested by many well-known 
Contractors over an extended 
period. 


EIMLG 


DUMP TRUCK 


(2 = =EIMCO (GREAT BRITAIN) LTD 
Team Valley Gateshead 11 England Tel: Low Fell 7-7241 


London Office: Princes House 190 Piccadilly London W1 Tel: REGent 2184 











68 RITE TSO TE I IO I on 


neni 





FOR MORE WORK 
at lower cost without breakdowns 


oft USUI 


Main Distributors for SCOTLAND 


REEKIE PLANT COMPANY 


ST. NINIANS STIRLING SOUTH ROAD CUPAR 
Tel. Stirling 5416/7 * Tel. Cupar 3360 


DEMONSTRATIONS SALES SERVICE HIRE PURLWASE PART EXCHANCES 


NOP TEST TR CLR eC mae iH ELT Fyeavatars nf Shovels 
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BECAUSE THE PEOPLE 
BUILDING IT WANT 2 MILLION 
WHY? GALLONS OF OUR GAS-OIL.., 


.+ ANP A HALF A MILLION OF 
MoTOR FUELS, LWWBRICANTS, 
PROPANE, KEROSENE, 

AND ANTI-FREEZE.-. 














THIS 6 PERHAPS THE MOST 
BORING NEWS I'vé EVER HEARD 
FROM SHELL-MEX AN? B.P, 


11S AN EXCLUSIVE 
~ CONTRACT..+>+ 







STIVL BORING...» . 


a 


Pal 
\>C ‘ 
GALLON 
CONTRACT | ie fa 
BORING! ae a 
BS | 3 


Two facts worth remembering: (1) Shell-Mex and B.P. 
have the exclusive fuelling contract for the construction work 
at the Central Electricity Generating Board’s nuclear power 
station at ‘Trawsfynydd. (2) To do the job properly, we 
helped to design the depot and to train the staff to operate it. 


SHELL-MEX AND BP, LTO — MORE POWER Tp THE WELSH neu) 


~ 
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It’s the NEW 


SUPER 
ROAD LUG 


for high speed on the highway © KEEPS ON GOING 
—more pull in the rough Sa oes, 
ey, v v 


This super-tough tyre gives you these important advantages: 


More Mileage. Wider centre rib has up to 40% more non-skid 
tread rubber than ordinary tyre. 
More Traction. Wider, deeper grooves and sharply angled — courte 


lugs provide sure traction anywhere. to 40% more non- 
ki jally t h- 
More Even Wear. Extended lugs put more rubber on the road. ’ = eee venies tie 
elf-Cleaning Action. Sharply tapered lugs keep tread from clogging. wonder the Super Road 
$ Cle € Action _— g P ; gging Lug gives so much 
improved Twinning Operation. Bolder shoulder lugs offer improved longer, more de- 
resistance to trapping between twin rear tyres. pendable service! 


Triple- ro 3-T Cord Body. Gives greater stamina and 


more remoulds. FY 


THE WORLD OVER, MORE TONS ARE HAULED ON GOODYEAR TYRES THAN ON ANY OTHER MAKE 
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' AK  , | eater 
A cut above Immediate delivery for 
the rest... 


beats all comers 

@ VIBRATING on quality and SS 
TAMPERS Oa performance !_ » | N OR 10% DEPOSIT 

Mi ~" Sh teal TERMS 


hig) 


Saseenesenseetneeemeeen 


@ PAN ri ee, Soe 
VIBRATORS ps oli ee ee WWW 
@ BAR v) | yen i a 
CROPPERS 
@ ROTARY 
FLOATS 
@ LIFT & FORCE PUMPS © INTERNAL 
VIBRATORS 
® EXTERNAL 
VIBRATORS 


N°2PORTASAW 


PORTABLE * ECONOMICAL * PETROL or ELECTRIC POWER 
Send coupon for leaflet on PORTASAWS to: 


THE LINER CONCRETE MACHINERY CO. LTD 
139 PARK ROAD, GATESHEAD, 8. 


Nam 
Address 


Telephone: 7250! 


HIRE WITH OPTION TO PURCHASE tanion Otiltes tantehidih Actin tek beliatins. mean 
ALLAM MACHINERY HIRE LTD. fous 


132-135 SLOANE STREET, S.W.1  teiephome: “LOnme 225 ( Himes) Birmingham, Manchester, Liverpool, Bristol, Leeds, Grantham, 
Torquay, Edinburgh, Glasgow, Dundee, Belfast, etc. 
SOOTLAND : 39 Gavendish Street Glasgew 0.6 Telephone: South 0:6 ’ : 


| 


—PERFECTION in PROTECTION: 


ALL WEATHER 
Another New STA-DR TRACTOR CAB 


Suitable for fitment to the INTERNATIONAL B6K3 “DROTT” SKID SHOVEL 
Gain EXTRA PROFITS by ensuring MAXIMUM WORKING HOURS 





Built to withstand vibration and heavy duty 
with the added advantages of :— 


%* All round Visibility % Opening Doors 
*% Sliding Windows *% Safety Glass 
For further particulars of this Model 


and ‘Sta-Dri’ Cabs for all popular 
wheeled type Tractors :— 


CONSULT YOUR LOCAL DEALER 


To: Bristol Metal Components Ltd., 
Whitefield Road, Bristol 5 


Please send me Brochures on Sta-Dri Cabs for: 





MANUFACTURERS : 

BRISTOL METAL COMPONENTS LIMITED 
Dept. “C”, Whitefield Road, Bristol 5 

Telephone: Bristol 651204. Telegrams: Sta-Dri, Bristol 








tte 
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REGD. 


SELF-ERECTING HOPPERS 


OFFER ALL 
THESE ADVANTAGES 


ee 
A i ~ 


One man can load and unload the Dumbo by means of the 
patented Cam and Winch loading system and no additional 
lifting device is needed. so 


RE ee 
ROBUST STEEL CONSTRUCTION -LESS DAMAGE PRONE 






































THE PATENTED AIR FILTER FACILITATES SPEEDY 
TS LU ar ees ee ee Lt 


AUTOMATIC WEIGHING—WITH ADDITIONAL 
DISPENSER CAN FEED TWO MIXERS 


Patent Numbers : 764310 & 764311 


2 a and 39 ton models avaiable from 
DUMBO saves tine and money onany contract 


Enquiries to : Regd. 


BELSON & CO. (ENGINEERS) LTD | AMALGAMATED LIMESTONE CORP. LTD 


Sheldon « Birmingham 26 Bulk Handling Dept - 15 Stanhope Gate - London W.1 
Telephone : SHEldon 2424 (10 lines) Telephone : GROsvenor 3611 (10 lines) 
Also at: ABELSON - Manchester - Tel: Ardwick 1328 and ABELSON : London - Tel: Macaulay 3407 


KOTLAND : J. & W. Henderson Ltd * Upper Quay * ABERDEEN ~* Tel: CENTRAL 29313 Johnstons & Paton Ltd * 8 Newton Place * GLASGOW C3 Tel: DOUGLAS 8114 
NORTHERN IRELAND: McNeill (Engineering) Ltd * 78 Duncrue Street * BELFAST 3 - Tel: BELFAST 745211/6 
EIRE: McNeill (Ireland) Ltd * Collinstown Cross * Cloghran * Co. Dublin * Tel: DUBLIN 371601/2 





THE 


IF you are concerned with accident prevention 
in the Building or Constructional Engineering 
industries, you should possess a copy of 


SAFETY ON THE SITE 
by 
B.A.C. WHYTE, M.INST. GAS E. 


post a lh free 


INDUSTRIAL SAFETY, 9 Gough Square, Fleet Street, E.C.4 


Please send me a copy of Safety on the Site. 
I enclose remittance for 21 /- 


Name 


Address 


12 TON RATCHET 
JACKS 
HEAD and TOE 
LIFT 


COMPLETE WITH 
HANDLES 


BRAND 
NEW 
£12 each 


VASS LIMITED 
Tel: AMPTHILL 3255-6 


L. W. 
AMPTHILL, BEDFORD. 


CONTRACT JOURNAL 
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CONCRETE STORAGE 
HOPPER 


Of sturdy all welded steel construction 
using 2” x 4” angles throughout, with 
heavy gauge back plate for long life. 


Easily controlled shutter operated by 
downwards pull of full width handle. 


Body designed to ensure free flow of all 
mixes of concrete. 


Also available to order mounted on wheels. 


Delivery chute may be extended a further 
9” by fitting our special extension unit 
available at slight extra charge. 


Standard sizes: | cu. yd.and2cu. yd. 
Full details from the actual Manufacturers: AU DAX 
CENTRAL AVENUE, WEST MOLESEY, SURREY 


"KINGSLAND" 
BAR CROPPERS 


For Sale or Hire 
Model D40 14” capacity 


Shears: 14” Rounds 
14” Squares 
24” x I” or 3” x 2” Flats 
2’ x 2” x 3” Angle 
Capacity based on 28 ton tensile strength 
Single or continuous mechanism 


Cutting speed: 40 Strokes per minute 
eight: 114 cwe. 


Purch: s: Prices: 5h.p. Electric motor £375. Petter AVA I Diesel engine £5% 
Distributors and Stockists : Delivery Ex-Stock — Dagenham Depot, Essex 


NEAGRON (CONSTRUCTION) LTD. Victor st 


Telephone: Abbey 5152 (5 lines). Sullivan 7626 (5 lines) §.W.1 


Tel: Molesey 6071 (8 lines) 


NOW AVAILABLE WITH 


We 


oe 
Batley Mu ciple 
investment —: ideal 


vanes, Hotels, Privene lock- ups etc. 
NEST Brochure. 


full 


Roller Shutter Doors! 


Any number in one block. 
Free advisory service availabie. 
Hinged or ‘Up & Over’ Doors. 
Extensive free delivery area. 
Erection service available. 
Purchased by over 300 Counci's 
3 years’ Guarantee. 
Accractive De‘erred Terms. 

an unequalled 
Estates, Public 
Send for 


prages provide 
Housing 


ST BATLEY LIMITED 


Road, Holbrooks, Coventry. Tel. 87253 
ington, Manchester, 4. 
123 Shepperton Read, London, N.!. 


OFFICE: 

293 BALLARDS LANE - 
Phone: HILIiside 5068-9 
Plant Manoger: Mr, E. G. H. Parnell 


FINCHLEY - N.I2 


CAMBRIDGE OFFICE 
Phone: WATERBEACH- 57! 


ROYSTON OFFICE:: Phone: ROYSTON 3007 


Back to back in 


Roof slopes tofreat 
one block or rear 


Collyhurst 2887 
Canenbur y 8793 


WARRINGTON 
Phone: PENKETH 2095 
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CHEGK THESE TECHNICAL ADVANTAGES 





| a, ' fee 


60° ANGLE OF TIP SLEDGE-TYPE CHASSIS 

























ines 
) Twin hydraulic two-stage rams give the Operator ten Compare the chassis of the Shawnee Poole with a 
—— seconds tipping time and a 60° angle of tip, ensuring conventional vehicle and you will see Shawnee 
quick and effective discharge of wet or dry loads. Poole's clean, sledge-type design is rugged and far 
less vulnerable to damage. Note the ample ground 
clearance. 
ats “= : 
=e 4 s 
th — | : : ss nr ieee : evonaine <A 
. ee ee ee ee ee oe ee ee) @e@eweeeeeese @ 
536 
rm POWERFUL AIR BRAKES OPTIONAL TYRES BIG TARGET AREA 
SE The Operator has full control of the Shawnee Poole Shawnee Poole offers a wide range of optional tyres The big 70 sq. ft. target area makes loading easier 
ST through the powerful compressed air brake system, to suit all site conditions and to ensure the best and faster with all types of loading equipment. 
” In addition to norma! braking control, correct performance under the worst conditions. Your 
application of the air brakes increases steering Dealer will gladly recommend the correct tyre for 
Pp ’ 
control under certain conditions, your particular job. 





Thousands of hours of user experience prove the technical 
advantages of the Shawnee Poole System of mobility and 
economy in earthmoving and industrial haulage. In addition, 
there is the safety of the Shawnee Poole coupling with its 


low mounting points, its three plane articulation and low 
centre of gravity. 


Easy maintenance is yet another feature, and remember the 


hundreds of Shawnee Poole users who are proving daily SYSTEM OF MOBILITY 
that the Shawnee Poole System is the simplest and most 


economical method of hauling earth. Ask us for a Job Survey AND ECONOMY IN 
on your site. 
EARTHMOVING HAULAGE 


The Shawnee Poole System is manufactured under British and Foreign Patents granted and pending 


J. D. TRACTORS LTD 


CHART ROAD, ASHFORD, KENT 


SERVICE—Te/ephone: ASHFORD 1777 
SALES—Te/ephone: WINDSOR 19173 


Your Dealer in: 
Kent, Surrey, Sussex 
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MME PROBLEM HOW 9? aa 


THE ANSWER 


mc HOW...4994 | et 


Photograph by courtesy of British Railways 


‘ Scene: Main Line, 2 a.m. — 
Sunday morning on the main line Newark-Retford, 
blanketting and drainage of main tracks; this is 
another job entrusted to Eagre where planning and 
timing is most essential. 


SE 


SURVEY « DESIGN : SUPPLY + INSTALLATION 
AND MAINTENANGE OF RAILWAYS 


REMEMBER CHAMBERLAI 
Eagre has been employed continuously by British 
Railways for the past twelve years. Eagre also 
works for the National Coal Board, Central 


f | ' Electricity Authority, Gas Board, Dock & Harbour 
0 r a Board and numerous other undertakings. 


Materials are supplied from Eagre’s own resources. 
Whatever the magnitude of your enquiry in con- 
nection with Railways consult: 


CHAMBERLAIN PLANT LTD. 
eS cae EAGRE CONSTRUCTION CO. LTD. 


CROWN WORKS, SOUTHBURY ROAD, ENFIELD, MIDDX. Tel: HOWard 4994 


rounito| 
rm. uation 


EAST COMMON LANE: SCUNTHORPE 
LINCS. TELEPHONE 4513 (SIX LINES) 
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... Precast Concrete Piles 


Preferred by constructional engineers for their 


unchanging supremacy, Stent Precast Concrete 
Piles have proved their qualities wherever used. 
In standard sizes —12” x 12” (in lengths 15 ft. 
to 40 ft.) and 14” x 14” (lengths 15 ft. to 55 ft.) 
Other sizes made to order. 


Write in for full details 


BARBOUR INDEX FILE No. 114 


STENT PRECAST CONCRETE LIMITED 
Chequers Lane, Dagenham Dock, Essex. Dominion 0971 (4 lines) 


Protective Clothing 


ty TIMEG 


Make sure your operatives are fully pro- 
tected against the hazards of the Winter. 
TIMEG protective clothing is available 
IMMEDIATELY from stock. 

The huge range includes: 

PVC RAINWEAR, RUBBER BOOTS, 
DUFFLE COATS and every item of 
protective clothing. 


= ae 
SPECIALIST ADVICE GIVEN FREE BY OUR 
EXPERT STAFF. 


Write Call or ’Phone for details. 


TIMEG Lo. 


102 WARDOUR ST., LONDON, W.! 
Telephone GERrard 4411/2 
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“BEAM CLAMP” 


(Patent applied for) 


A new adjustable Beam Clamp combining light weight, exceptional strength, and reasonable price. 


Spigots fitted for use with up to three rows *k No loose parts to get lost 


of props 


2K Takes the place of both lightweight and 


Provides infinite adjustment from 5” to 2’ 9” heavyweight types 


*k Adjustment and final clamping carried out * Recently tested and adopted by leading 
without use of tools Civil Engineering Contractors 


Full particulars from actual manufacturers : 


AUDAX - CENTRAL AVENUE ~- WEST MOLESEY - SURREY ~- Telephone: Molesey 6071 (8 lines) 


LET US SOLVE 

YOUR SHORT BORE 

PILING PROBLEMS. 

READY TO TRAVEL 

WHEREVER YOU NEED 
IT 


DAY & NIGHT SERVICE 


Daytime ’Phone: 


WALTHAM CROSS 26211 


Night Service Phone: 


BRENTWOOD 5474 


CHESHIRE HI 


AVAILABLE FOR HIRE 


‘ 
whe 4 


GHWAY EARTH BORING MACHINE AVAILABLE WITH 9”, 12”, 14”, 16” or 24” AUGERS 
(MAXIMUM DEPTH 20’) 


207, HIGH STREET, 
R | m (rawr a) | . WALTHAM CROSS, 


HERTS. 


ALSO AVAILABLE: DROTTS, DINKUMS, MOBILE COMPRESSORS, 3 YD. DUMPERS & EXCAVATORS 
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eee OOS  e6Ule Oe 
From every point of view 


...a@ major asset! 








FOR SHEER QUALITY, PERFORMANCE 
AND EASE OF OPERATION 
THIS 250 C.F.M. COMPRESSOR IS OUTSTANDING 


The ARMD 250 
mobile rotary compressor 


ATR PUMPS LIMITED - RAYNES PARK + LONDON S.W.20 - TELEPHONE WIMBLEDON 944) 





BUILT TO EXPECT ROUGH TREATMENT 
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ack & Pollitzer 


SAY. 


“Experience has shown that the com- 
pactness and manoeuvrability of the 
Hydrocon Crane with a jib length of 
over 50 feet provides a crane of out- 
standing merit where these features 
are an important factor in operation.” 


EWING MOBILE CRAN 


. Largest jib of any 5 ton crane—56 
feet. 

. The only 5 ton mounted crane to 
go under 9’ 6” low bridge. 


. Self-contained jib transportation, 
does not interfere with crane 
operation. 


. Standard 5 ton crane—ready for 
work—for less than £6,000. 


. No clutches—no electric motors. 

6. Fast winch speeds—precision con- 
trol. 

. Road speeds exceed 40 m.p.h. at 
14 m.p.g. 
COMPLETE SERVICE FACILITIES 

THROUGHOUT THE COUNTRY 
SPARES OFF THE SHELF 


DEMONSTRATIONS 
ARRANGED ANYWHERE ANYTIME 
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YET ANOTHER ADDITION TO 
THE OUTSTANDING RANGE 
OF ROB ROY DUMPERS 


boa Dy 


A 15 cwt. DUMPER 
with no equal in 


PRICE, PERFORMANCE DELIVERED 
and RELIABILITY ) 


AMES F. LOW & CO. LTD., MONIFIETH, DUNDEE, SCOTLAND. Telephone: Monifieth | 
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Deutz crawlers keep going in conditions which 

bring others to a stop. Basic rightness of design keeps 
drawbar pull always flexible, always there. Deutz 
crawlers are manufactured in two sizes, the DK75 

(65 h.p.) and the DK100 (100 h.p.) and are powered 

by the Deutz air-cooled diesel engine, most 

highly proved air-cooled diesel in the world today. 


A reminder of what air-cooled means. Even at —68°F 

or at +140°F a Deutz diesel will start easily, 

warm up quickly, deliver steady, economical, horsepower. 

It means there’s nothing to freeze, nothing to burst, 

nothing to boil. Less cold running, no corrosion, B R } | i) a 
less maintenance. Over half a million air-cooled 

Deutz diesels are now in use throughout the world. 


All this spells economy to the contractor. If you are interested in speeding 
up work, beating difficult— particularly wet—conditions, saving on fuel, 
maintenance and replacement costs, then take a good look at a Deutz. 
Demonstrations, gladly, through sole agents. 


FOR ECONOMY 


KLOCKNER- 
HUMBOLDT- 
DEUTZ AG. 


ERPEGB HEH @ LIMITED 


1-6 Essex Street, The Strand, 
Lendon, W.C.2. Telephone: COVent Garden 1464 


i 
i 
i 








Behind schedule ? 













@ End breakdowns and TE ba) 


through worn-out or inefficient 






equipment. Let a Smith Excavator 






get its teeth into the job! Then 





you’ll know what peak operational 
efficiency really means. Then you’ll 
have a machine to be proud of and 


serve you well for years! 
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P 


Di 
Modern 


entres of 
earning 


Schools and Universities demand the highest quality in 

a door — doors designed to withstand the hardest wear — doors like 
LEADERFLUSH. That is why LEADERFLUSH FLUSH DOORS were 
specified for Churchill and Emanuel Colleges, Cambridge; 

Worcester College, Oxford; Nottingham, Leicester, Durham and 
Southampton Universities, the Universities of London and Manchester; 
Eton and hundreds of schools of every kind. 

For good looks, fine finish and above all hard wear specify 
LEADERFLUSH FLUSH DOORS. 


Write for full details today 


Leacter fflecodse (Doors) LTD, TROWELL, NOTTINGHAM 


Telephone: likeston 4111 (G6 lines) 


LONDON OFFICE: BUSH HOUSE, ALDWYCH, LONDON W.C.2 Tel: COVent Garden 2243 
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the 
‘your mind- 
when you choose 


MERTON 


loaders 


Frontloaders 
2-way loaders 
Overloaders — 


MERTON make the lot! 


MERTON ENGINEERING CO LTD 


Faggs Road - Feltham - Middlesex 
Feltham 3045 
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Track 


Marshalls 
can 
take 


it— 
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Better Batters—fast! That's the 
revolution Track-Marshalls have 
brought to motorway construction. 
Conventional trimming by drag line 
and hand has been out-dated as slow 
and costly. Fast-moving fine-grading 
Track - Marshalls are proving — often 
on1in1 curved slopes — that their 
stability and excellent weight dis- 
tribution give quicker, better results 
where other crawlers merely churn 
the topsoil. 


UP VO ONEiN-O 


HERE’S WHY 


LOW CENTRE OF Gravity The 
Track - Marshall hugs the ground. Its 
weight is evenly distributed. 


MARSHALL SONS & COMPANY LIMITED * GAINSBOROUGH * LINCOLNSHIRE 


A micuty push There's real might 
behind the Track-Marshall’s blade 
— 13,000 Ibs of sustained push. 


AY tester) 
Te 


IT’S compact Too Track-Marshalls 
can ride the dumpers — fast trans - 
portation meets and beats schedules! 


Dt iq 

re 
a 

<i] }) 


vy 





KEEPS ON CLIMBING Sump transfer 
pump maintains top engine perform- 
ance even on one-in-one gradienis. 








1 
2 
3 
4 
5 
6 
7 
8 
9 


heheheh 
ao re— & 


. SLIDING SIDE WINDOWS 

. ENGINE THROTTLE CONTROL 

. LEFTSIDE STABILIZER CONTROL 
. LIFT RAM CONTROL 

. BUCKET CROWD CONTROL 

. DIG RAM CONTROL 

. SLEWING CONTROL 

. RIGHTSIDE STABILIZER CONTROL 
. HYDRO FLUID THERMOMETER 

. OPERATING INSTRUCTIONS 

. HYDRAULIC PRESSURE GAUGE 

. SLIDE-ASIDE REAR WINDOWS 

. FOOTPLATE 


NOTHING CUMBERSOME or top-heavy about the Dinkum but 
superb design and low overall weight and height. 


TREMENDOUS TRACTION and manoeuvrability in confined areas 
and ability to work in wet and heavy conditions. 

NO TIME LOST in getting in and out of the cab for levelling up on 
slopes but instantaneous levelling up from the operator’s seat with 
hydraulic stabilisers adjustable from 6 feet 6 inches to 13 feet 
6 inches wide. 

PERFECT VISIBILITY from a De-luxe roomy cab—one with 2 
sliding doors, 6 slide aside windows—and which locks up. Cosy 
in winter, cool in summer. 


WILL EXCAVATE CLOSE UP TO WALLS without danger to operator. 


Separate trouble-free hydraulic systems for excavator and shovel. 


THE SMOOTH CONTROLLED SLEWING and fast working is only 
possible with the Dinkum system of hydraulics which enable 
several control valves to be operated simultaneously. 


UNIQUE DESIGN allows exceptional accessibility for maintenance 
of machine and power unit. 


PRESSURE GAUGE AND THERMOMETER in front of operator 
enables him to check that machine is operating at maximum 
efficiency. 

LARGE PINS AND BEARINGS, universal joints at ends of rams and 


banjo couplings at hose ends reduce maintenance costs. 


THERE'S NOTHING TO COMPARE WITH A DINKUM FOR 
RELIABILITY, LOW COST OF UPKEEP AND SPEED IN OPERATION. 


. SOCKET OPERATOR'S SEAT 


(SEAT REMOVED FOR 
PHOTOGRAPHIC CLARITY) 


. TOOL BOX 3 
. UNINTERRUPTED ViSiBIl 








ULL A 


ja class 


| itself 


Clean 


straight 


fast 
sides 


orkin in 
. anda 


level 


Snes RI 


Be asa 






es 
a 


bottom 









pe 


in trenches 


i 


paces 


ee ae, 


ee 
Sanat 


up to 


ao 


aaggrt 
gs 


i‘ : ae | M 
Cag go aah ee pets 





a ae, S - 
a oer 
Fine ti ee ee 
. . “ ¥ 
. 
a 
a % 
als ae 
Ca ae # 
re px b Ss * * 


THE CONTRACT JOURNAL October 26 196| . 
‘ ‘ 


THE FANTASTICALLY STABLE 


ERA LE 


3GO' SLEWING BLUSU Re 
PLUS NLL THESE EQUIPMENTS 


* FACE SHOVEL 
* BACK ACTER adi 
¥ SCRAPER BLADE 

¥ LOADER 

* SKIMMER LOADER 

* DITCHER 

* TRENCHING GRAB 

* BORING GRAB a 
* RE-HANDLING GRAB 

* PAVING STONE SKIMMER 


* cou en t all adds up to 


‘oo ae 
excavator tHar's 
ce YEARS AHEAD! 




















SOLE U.K. DISTRIBUTORS 


- MOORES | 


rc ne 
PT 


Tel TOTtenham 0401 (10 lines) 


105-129 MARKFIELD ROAD, TOTTENHAM, LONDON, N.15. 
Grams: ‘‘Morplanlim'’, Southtot, London. 
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CCL Tremix Vibrators have a substantially higher efficiency and performance rating and 
give better compaction and finish to concrete than any other make. 

The simplicity of design and the high quality of materials. used in the manufacture of 
CCL Tremix Vibrators ensures greater reliability and lower maintenance costs. 

The 1”, 14”, 2” and 24” Pokers can be interchanged from one drive onto. either Electric or 
Petrol Motors. aa 

You can quite easily prove that the CCL Tremix Vibrator is the best by writing or 
telephoning us to arrange a 7 day free trial on any site you wish to nominate. 

For full specifications write for the CCL Tremix Vibrator Manual. 


CABLE COVERS LTD., 
VIBRATOR DEPARTMENT, 
ST. STEPHEN’S HOUSE, 
WESTMINSTER, S.W.1. 
ELMBRIDGE 7241 


CCL TREMIX Vibrators may 
be hired from Plant Hire 
Organisations. 


For the advancement of prestressing techniques 


= 
= 
= 
3 
= 
= 
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CALDWELLS 
FIRE “ond Sieger SPADE 
POUTIEALE S| |S SPADES 8 


by the makers of Kinylon and Kinrod Grilles 


“The Best in the Woriq” 
solve the problem 


of fires that could cost you more than any insurance would cover, 
Absolutely fire-proof, Kinnear Fire Shutters save useful wall space and 
need no ugly floor or overhead tracks. Adaptable to any surround, 
they remain unseen when not required for duty. Manufactured to 
London County Council and the Fire 

Officers’: Committee regulations. 


ilcloteonntiaiess 30°) Seas UNEQUALLED FOR STRENGTH AND DURABILITY 
ARTHUR L. GIBSON & CO. LTD., TWICKENHAM, MIDDLESEX. 


oainerce ae Ea: Se STOCKTON HEATH FORGE 
CALDWELLs, LTD. WARRINGTON 


ESTABLISHED 1770 Ref.119D 


THE NON-EXPLOSIVE METHOD 
OF BREAKING OR LOOSENING 
HARD MATERIALS 


ECONOMICAL — SAFE — EXPEDITIOUS 


Brick, Stone, Concrete, Rock Excavations, Underwater 
Work, Steelwork Slags (hot or cold), Tunnelling 
and Trenching, Rotary and Vertical Kiln 
Encrustations, Loosening Bulk 
Fertilisers also Pitch 
and Sulphur. 
~ 
CAN BE USED IN THE OPEN OR ON ENCLOSED PREMISES WITH MINIMUM OF TRANSMITTED SHOCK 
Safe in Inflammable Vapours 


Represented in Scotland by Murray & Burrell Ltd., Galashiels 


CARDOX (GREAT BRITAIN) LTD., 84/90 CHISWELL STREET, LONDON, E.C.1 
Telephone : MOOrgate 9691 
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OR/AND 2= anility 


Even on the steepest gradients, rugged, 


mobile Shawnee Poole Rear Dump 


tole Haulers maintain high production 


figures. The Shawnee Poole System 


. saves you up to 50% in total operating 
Guts cycle time a ee ere ee 
costs and increases production. 
oe o a 
Eliminates expensive 
_ x Ask for a Job Survey on your site 
site pre pa rati on The Shawnee Poole System is manufactured under 


British and Foreign patents granted and pending. 


et 


oo 


WILDERSPOOL CAUSEWAY, WARRINGTON 
Telephone: WARRINGTON 34484 


Your Dealer in: 
Lancashire, Cheshire, Derbyshire, Anglesey, 


Caernarvonshire, Flintshire, Denbighshire 
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The watch below As the big pipe Is Inched 
across the sea-bed, It’s reassuring to _ x 
remember that Universal Divers are | = LG Eerie ~ 


handJing the underwater contracts on this 
job. Universal are widely experienced 


é@ 
in all types of sub-marine contracting, 
and really have this sort of thing taped. 
Call them in on your next big pipe job. 


UNIVERSAL DIVERS LTD. 


40 NORTH JOHN ST., LIVERPOOL 2 
CENtral 4226 
Also at Newcastle and Weymouth 
| improves the mix and 


forms a positive water barrier in 





Portland Cement Concrete and Renderings 


for better concrete 


Write for the ‘PUDLO' waterproofing compendium to— 


KERNER-GREENWOOD & CO., LTD. 
KING’S LYNN Telephone: King’s Lynn 2293 
SOLE PROPRIETORS AND MANUFACTURERS 


Illustrated is the 8/10 Ton version. The rear axle gear has 
been designed to facilitate itseasy removal for quick loading 
by the release of a simple locking device and by pulling the 
whole axle backwards. The frame is then lowered to the 


ground by the hydraulic jacks provided. of 
This trailer has been built for carrying the lighter types 


Write for your free copy of colour leaflet number 4407. er = contractors’ plant such as excavators, 
5 ulldozers, etc. 


Full range of ar —_ 
AN CRANES (Dereham) LIMITED up to 200 Tons Capac 
awl A DEREHAM - NORFOLK - ENGLAND - TELEPHONE: DEREHAM 278-9 


London Office: 8 York Buildings, Adelphi, W.C.2. Telephone: TRAfalgar 1781 
7 RAT ot Re Rs 





<6 


es 


§ ecobeberk x3 <= 


October 26 1961 





BEDFORDSHIRE 


pon HILL QUARRIES (ELLIS AND EVERARD), 
{1D., near Leicester. (Tel.: Coalville 1226/7/8; or 
ion: ViGilant 2530.) (For details, see Leics.) 
GERFIELD, F. J.. AND CO,, LTD., 261A Finchley 
oad, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts. (See London.) 
MSAND AGGREGATES, LTD., Northampton 
Quarries, Rushden (2354/5). (See Northants.) 

uve. PRODUCTS (HUNTS.), LTD., Little Paxton, 
gt Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
le Paxton, St. Neots, Hunts.; and Blunham, 


ty N, G. F. X., LTD. (See Buckinghamshire.) 
INGHAM GRAVELS, LTD.,  Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 


for details, see Nottinghamshire.) 
ND AND GRAVEL CO., LTD., 22 The 
(Tel.: St. Ives 2441/2/ 


8, G., CA’ GE, 35 Magrath Ave., Cambridge. 
(fel.: 59966, 53969, 50353 (night).) (See Cambs.) 
ofiELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
fits at: Leighton Buzzard, Bedford. Building sands. 


BERKSHIRE 


pON HILL QUARRIES (ELLIS AND EVERARD), 
{1D., near Leicester, (Tel.; Coalville 1226/7/8; or 
: ViGilant 2530.) (For details, see Leics.) 

BROS., S. and L., LTD,, 126A High Street, 
Winchester. (Tel.: 2264.) (See Hampshire.) _ 
of, HARRY A., LTD., Buckhurst Hill, Cheapside, 
ascot, Berks.  (Tel.: Ascot 1026/7.) Sand, all 
grades of washed aggregates, hardcore, clinker, 
ashes and hoggin. 
J. AND SONS, LTD., Botley Works, Oxford. 
(fel: Oxford 41081/2/3.) Sand and ail grades 
of washed aggregates. Pits at Radley, near 
Abingdon. (Tel.; Abingdon 441.) 

FIELD, F. J.. AND CO., LTD., 261A Finchley 
se London, N.W.3. (Tel.: HAMpstead 8044/8.) 
for all road aggregates, kerbs, setts. (See London.) 

> - (EWELME), LTD., Ewelme, Oxon. 
ffel.: Ewelme 20 and 37.) London Office (Tel.: 
Uxbridge 36511/2/3). All grades washed aggre- 
gates, Path hoggin, broken stone, building sand. 
wines, H. (WITNEY), LTD., Oxford Road, Witney. 
(fel: Witney 42.) All grades washed aggregates, 
jardcore, pitching and broken stone. Cotswold 
wilding and walling stone. 















. Ives, Hunts. 





and 


“ings 
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3 wt AND CO., LTD., Cardiff Road, Reading. 
(fel: 50458.) Pits at Theale. (Tel.: Theale 373.) 
Ss QERINGHAM GRAVELS, LTD., Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 
(for details, see Nottinghamshire.) 
wi AND CO., LTD., 2C Buckingham Avenue, 
Sough. Sand aggregates, hardcore, ashes, bulldozing 
bulk excavation. (Tel.: Slough 20361/2/3.) 
! BALLAST CO., LTD, (Tel.; Paddington 5064), 
155A Porchester Terrace North, Paddington, W.2. 
WLAND AGGREGATES, LTD., Eversiey, near 
Basingstoke, Hants. (Tel.: Eversiey 2250.) Washed 
awd pit sand and .all aggregates. 
uh OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel.: 85.) Concrete aggregates, 
tuilding sand, path gravel, hoggin, etc. 


BRECKNOCKSHIRE 


wH ROCKS STONE AND LIME CO.,, 
Presteigne, Radnor. (Tel.: Presteigne 352.) 
Herefordshire for details.) 

wor )6©SAND AND GRAVEL SUPPLY 
Admaston, Wellington (Tel.;: 961), Salop. 


BUCKINGHAMSHIRE 


0) URDON HILL QUARRIES (ELLIS AND EVERARD), 
\1D., near Leicester. (Tel.: Coalville 1226/7/8; or 
tondon; ViGilant 2530.) (For details, see Leics.) 

KESTER STONE CO., LTD., Stratton Audley, 

Bicester, Oxon. (Tel.: Stratton Audley 391/2.) 

Manufacturers and suppliers of all grades limestone, 

tarmacadam, dry, pitching stone, hardcore, etc. 

HARRY A., LTD., Buckhurst Hill, Cheapside, 
Berks. (Tel.: Ascot 1026/7.) (See Berkshire.) 
SERFIELD, F. J,, AND CO., LTD., 261A Finchley 
t London, N.W.3. (Tel.: HAMpstead 8044/8.) 
| for all road aggregates, kerbs, setts. (See London.) 
ATER, W. W., (WILLESDEN), LTD., Rush 
» Denham, Bucks. (Tel.: Denham 2241/2/3.) 

» S. (EWELME), LTO., Ewelme, Oxon. 
fel: Ewelme 20 and 37.) London Office (Tel.: 
Usbridge 36511/2/3). All grades washed -aggre- 

‘Mites, Path hoggin, broken stone, building sand. 

WINES, H, (WITNEY), LTO., Oxford Road, Witney. 

(Tel; Witney 42.) All grades washed aggregates, 

) fardcore, pitching and broken stone. Cotswold 

wuilding and walling stone, 

ML AND. CO., LTD., Brentford, Middlesex. (Tel.: 

isleworth 4455), Road, High 

Wycombe. (Tel. 5121), and at Gerrards Cross. 

» PitS.at. Wraysbury (Middx.), and t!ver (Bucks.). 

METIGAN, G. F.. X.,; LTD., High Street, Newport 

/Magnell. (Tel.: 126.) Graded and single-sized 

Sravel aggregates to B.S.S. Pits at Newport Pagnell 

‘ind Broughton, adjoining M.1 flyover. 

WERINGHAM GRAVELS, LTD.,  Hoveringham, 

Nottingham. (Tel.: Lowdham 3171—15 lines.) 

(For: details, see Nottinghamshire.) 

AND CO., LTD., 2C Buckingham Avenue, 
Slough. Sand aggregates, hardcore, ashes, bulldozing 
ind bulk excavation. (Tel.: Slough 20361/2/3.) 
WDON BALLAST CO., LTD. (Tel.: Paddington 5064), 

ISSA Porchester Terrace North, Paddington, W.2. 

SAND AND GRAVEL CO., LTD., 
Westhorpe Pit, Little Marlow, Bucks. (Tel.: 
Marlow 379.) 


RT MACEY, LTD., Gordon Road, High Wycombe. 
(Tel.: High Wycombe 2591/2.) 


vailable CAMBRIDGESHIRE 


city. WADON HILL QUARRIES (ELLIS AND EVERARD), 
{TD., near Leicester. (Tel.: Coalville 1226/7/8; or 

nm: ViIGilant 2530.) (For details, see Leics.) 

UNGERFIELD, F. J.. AND CO., LTD., 261A Finchley 

, London, N.W.3, (Tel.: HAMpstead 8044/8.) 

for all road aggregates, kerbs, setts. (See London.) 


lines.) 










LTD., 
(See 


co., 
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CAMBRIDGESHIRE 


DICKERSON, M. (CONTRACTORS), LTD., Gloucester 
Street, Cambridge. (Tel.: Cambridge 56973/4.) 
All grades washed sand and gravel, reject stone, 
hoggin, clinker, crushed granite, crushed and 
graded concrete, hardcore, brick rubble, ready- 
mixed concrete (all grades). 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 

Lowdham 3171—15 lines.) 


Nottingham. (Tel.: 
(For details, see. Nottinghamshire.) 

MACLAREN BROS, (KENNETT), LTD., gravel, tarred 
and bituminous, gravel asphalt, washed sand and 
gravel, all to B.S. Specifications. Delivered to any site. 
Station Rd., Kennett, Cambs. (Tel.: Kentford 333/4.) 

ST. IVES SANP AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts. (Tel.: St. ives 
2441/2/3/4.) (See Huntingdonshire for details.) 

WEBB, G. CAMBRIDGE, 35 Magrath Ave., Cambridge. 
(Tel.: Cambridge 59966, 53969, 50353 (night).) 
Supplier, at keenest rates, of ‘Finest Quality Only" 
all grades washed sand and gravel, reject stone, 
hoggin, clinker, ashes, brick rubble, pitching, 
hardcore and granite chippings. All to 8.S. 
Specifications. Delivered to any site in East Anglia. 


CARDIGANSHIRE 


NASH ROCKS STONE AND LIME CO., LTD., 


Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
Herefordshire for details.) 
SALOP SAND AND GRAVEL SUPPLY CO., 
Admaston, Wellington (Tel.: 961), Salop. 
CARMARTHENSHIRE 


JOHN WILLIAMS AND CO. (CRWBIN QUARRIES), 
LTD., ROCK PRODUCTS (KIDWELLY), LTD., 
both at 4 Queen Street, Carmarthen. (Tel.: Car- 
marthen 7781, 7637,._7031.) All grades aggregate. 
Tarmacadam..» Lime. Road surfacing by specialists. 
Barber-Greene and rollers available. 


CHESHIRE 


BUCKTON QUARRY, broken stone, aj! grades... (Tel.: 
Mossley 123.) Or write Main Road, Oldham. 
CASTLETON SAND AND GRAVEL QUARRIES, LTD., 
Pennant End Quarry, Whaley Bridge. (Tel.c Whaley 
Bridge 139.) Washed sand and gravel. 

CAWOOD, WHARTON AND CO., 
Gwyn Quarry, Lianarmon, near 
Lianarmon-yn-lal 27.) Crushed 
tarred macadam, all grades. 

CHESHIRE AND 
MACADAM CO., LTD., Lianarmon, near Mold. 
(Tel.: Lianarmon-yn-lal 43.) Hard, broken 
limestone. dry and coated, to 8.S.S. Inquiries 
to registered office—Market Chambers, Tower 
Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on- 
Trent 88094.) 

CROXDEN GRAVEL, LTD., Cheadle, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant. capacity, 2,000 tons 


per day. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 
Trent. (Tel.: Cheadle 2323/4,.2119 and 2195S.) 
Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
7 Picton Road, Liverpool, 15. (Tel.: Sefton Park 
7261.) Ali sizes and gradings of crushed granite 
aggregate from our Collingwood Dock (Liverpool) 
Depot. Any quantity per day; immediate delivery 
ex stock. 

TERN HILL SAND AND GRAVEL CO.,. LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffordshire for details.) 


TRENTHAM GRAVEL CO., LTD., Lordsiey Quarries, 





LTD.,~- Pistyll 
Mold. (Tel.: 
limestone and 


WALES TFARRED 


Stoke-on-Trent, 


Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed © gravel. Twice washed sharp 


concreting sand. Plant capacity: 
2,000 tons per day. 
WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 


(Tel.; Oakamoor 366.) (For details, see Staffs.) 


Plastering sand. 


CORNWALL 
PENTEWAN DOCK AND CONCRETE CO., LTD., 
Pentewan Works, near St. Austell. (Tel.: 


Mevagissey 3335/6.) Gwithian Works, near Hayle. 
Pure silica gravel and grit, concreting, building, 
plastering and asphaiting sands, elvan and granite 
aggregates, all sizes. 


CUMBERLAND 


BYS, LTD., Sandside, Miinthorpe  (Tel.: 
3251/2), Westmoriand. (See Westmoriand.) 
ESK MANUFACTURING CO., LTD., Calsii Brickworks, 
Brisco, Cumberland. (Tel.: Carlisle 2-4941.) Sand 
lime bricks (common and coloured facings). Ex 


Brisco. Concreting aggregates ex Longtown 
Works (Tel.: 365). 
DENBIGHSHIRE 
SALOP SAND AND GRAVEL SUPPLY CO., 


Admaston, Wellington (Tel.: 961), Salop. 


DERBYSHIRE 


BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes; 
coated limestone to B.S. 802 and 1621 and wet- 
mix; large output, reliable deliveries. 

HILTON GRAVEL, LTD., Hilton, Derby. (Tel.: 
Etwall 422.) Also at Mercaston, (Tel.: Brallsford 
316.) And at Willington, (Tel.:: Repton 3215.) 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham, 





Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 


Trent. (Tel.: Cheadle 2323/4, 2119 and 2195.) 
Manchester Office: 464 Wilbraham Road, Choriton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 
KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: 
Oakamoor 385/386.) Clean graded dry limestone, 
all to B.S.S. sizes. Output 1,000 tons per day. 
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DERBYSHIRE 


SALISBURY AND WOOD, LTD., Matlock. (Tel.: 
272/273.) Limestone and granite, dry or coated 
gravel and sand, kerbs, slabs, blocks, posts, 
reconstructed and natural stone; lime and ground 
limestone, lightweight aggregates, ashes, red shale. 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. 
(Tel.: Oakamoor 366.) (For details, see Staffs.) 


DORSET 
BULL BROS., S. and L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) (See Hampshire.) 


DANGERFIELD, F. J. AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

DORSET LIMESTONES, LTD., Bumpers Lane, Easton, 
Portland, Dorset. (Tel.: Portland 2207/8.) Tarred 
and bituminous macadam, foundation materials, 
limestone for all purposes and to all gradings. 
Portland stone aggregates and Portland capstone 
aggregates for reconstructed stone. By road and sea. 


HALL AND CO., LTD., 8 Commercial Road, Parkstone. 
(Tel.: 5379.) ‘ 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin, path gravel. 


ESSEX 


ALRESFORD SAND AND BALLAST CO., 
Alresford Creek, near Colchester, Essex. (Tel.: 
Wivenhoe 341/494.) Pits at» Alresford Creek, 
Brightlingsea, Boxford, Bures and Holland. All 
grades of washed shingle, concreting sand and 
building sand. Road and water- transport. 

BAKER, F. AND E., LTD., 73 High Road, .Rayleigh, 
Essex. (Tel.>. Rayleigh 1031/2.) Pits at Great 
Totham, Heybridge and West Tilbury. All grades 
of washed material supplied and delivered; also 
hardcore ashes and_ bricks. a 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville. 1226/7/8; or 
London: ViGilant 2530.) (For: details, see Leics.) 

BUCBRICKS COM/ANY, LTD., Sand and Ballast. Pits, 
Martells, -Ardieigh, Colchester. (Tel: Ardleigh 
310.) AH grades ‘of ‘washed aggregates, sand, 
building sand, asphalt, grit. Sterilised dry sand 
accurately graded to buyers’ requirements. 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley 
Road, London, N.W.3. (Tel: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

FERRIS PITS, LTD., The Limes Garage, Fenceplece 
Road, Barkingside, Essex. (Tel.: Halnault 5271/2- 
3001/2.) Pits at Orsett, near Stanford-le-Hope, 
and Upminster. All grades of washed aggregates, 
plastering and building sands supplied and 
delivered, also hardcore. 

HALL AND CO., LTO., Manor Road, Romford. (Tel.: 
Romford 42321.) Pits at Upminster, Boreham and 
Linford, near Grays. Gravel aggregates, concreting, 
plastering and building sand. 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

HUNNASBLE, F. A., AND SON, LTD., Rayne Road, 
Braintree, Essex. (Tel.: Braintree 151 and 1351.) 
Graded washed stone, ‘sin. to rejects; washed 
concreting sand and washed soft building sand. 
Classified sand for asphalt. Ready mixed concrete 
to all grades. Pits at Braintree, Bocking, Beasley 
End, Hedingham and Alphamstone. 

KENRICK, W., LTD., 92 Waterloo Road, Romford, 
Essex. (Tel.: 42481]2.) Supply and deliver ali 
grades of sands, ballast and shingle, asphalt grits, 
granite aggregate, Rubbish clearance, Tip available 
at Upminster. 

LEIGH BUILDING SUPPLY CO., LTD., Head Office: 
95 London Road, Leigh-on-Sea, Essex. (Tel.: 
78264—S lines.) All grades washed materials, 
building sand, hardcore, ashes, bricks, granite. 

PETERS AND BARHAM, LTD., 309 South Street, 
Romford. (Tel.: Romford 44141—7 lines.) Washed 
and crushed gravel, all sizes. Sand pits at 
Asheidham, Chignall St. James, Dagenham, Great 
Waltham, North Ockendon, Roxwell, West 
Thurrock, Romford and Thorpe-le-Soken. 

PINCH, L. A. AND A., LTD., Upper Rainham Road, 
Elm Park, Hornchurch, Essex. (Tel.; Hornchurch 





48912/3/4.) Haulage, all aggregates and 
excavation. 

READ, P. T., LTD., Fairlop Airfield, Forest - Road, 
iford. (Tel.: Hainault 6111/2/3.) High-grade 


sands, ballast and shingles supplied and delivered; 
also ready-mixed concrete. 

ST. ALBANS SAND AND GRAVEL CO., LTD., 
London Coiney, St. Albans, Herts. (Tel.: Bowmans- 
green 2271.) Pits at Meadgate Road, Nazeing; 
Station Road, Waltham Abbey. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The 
Broadway, St. Ives, Hunts, (Tel.: St. ives 
2441/2/3/4 and Halstead 2323.) Pits at St. Ives 
and Gosfield, near Halstead. 

STANWAY CONTRACTS, LTD., Upper Edwards Hall, 
Eastwood, Southend-on-Sea. (Tel.: Eastwood 55161.) 
Sand and gravel pits at Rochford and Woodham 
Walter. Graded aggregates supplied or delivered. 

WIVENHOE SAND, STONE AND GRAVEL CO., LTD., 
Wivenhoe, near Colchester, Essex. (Tel.: Wiven- 
wee 231.) High quality washed aggregates of all 
grades. 


GLOUCESTERSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tet.: Kingsland 
301/4.) (See details under Herefordshire.) 

COKE, T. F., (CHELTENHAM), LTD., 267 Gloucester 
Road, Cheltenham. (Tel.; Cheltenham 4717/4874.) 
Sand, graded gravel aggregates, hardcore, lime- 
stone, chippings, tarred and bitminous limestone, 
concrete blocks, fence posts, etc. 

CROMHALL QUARRIES, LTD., Cromhall, Wotton- 
under-Edge, Glos. (Tel.: Falfeld 346/7.) Concrete 
aggregates, pre-graded in large quantities. 
Tarmacadam, tarpaving, bituminous macadam and 
cold asphalt to B8.S.S. for hand or machine laying. 

GRIFFITHS, A., AND SONS, Churchdown, Gloucester. 
(Tel.: Churchdown 3135 and 2216.) Pit, quarry 
and dredger owners. All grades and types 
aggregate materials. 

HALL AND CO., LTD., Longmoor House, Ashton Vaie 
Road, Bristol, 3. (Tel.: 63001.) Gravel aggregates, 
concreting, plastering and building sand. 





Rates for insertion in this GUIDE will be forwarded on application 
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GLOUCESTERSHIRE 


HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NORTH WILTS. QUARRYING CO., Noble Street, 
Sherston, Wilts. (Tel.: Sherston 321—3 lines.) 
(For details see entry under Wiltshire.) 

SHAKEMANTLE QUARRY CO., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura’’ Facing, 
Engineering and Common Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 


stones, and Dolomitic media. 

TAYMAC, LTD., Wootton Bassett, near Swindon, 
Wilts. (Tel.; Wootton Bassett 391——-S lines.) 
Cotswold stone, hardcore, washed and graded 
aggregate, building sand. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 


Coleford, Glos. (Tel.: Coleford 3158/9.) Tarred and 
bituminous limestone macadams, asphalt, concrete 
aggregates, dolomitic media, engineering, facing and 
common bricks for all purposes. Delivery road or rail. 


HAMPSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

BULL BROS., S. AND L., LTD., 126A High Street, 
Winchester. (Tel.: 2264.) Concreting aggregates 
(reconstituted, pit-mixed, weighbatched to meet 
any specification); also ballast, hoggin, path gravel 
and sand from own pits at Enews Lockerley, 
Ringwood, meenney. | Sway and Totto 

DANGERFIELD, F . J. AND CO., LTD... 261A Prasniey 
Road, London, niwss (Tel.: HAMpstead 8044/8 
For all road aggregates, kerbs, setts. (See London.) 

HALL AND CO., LTD., Baltic Wharf, Marine Parade, 
Southampton. (Tel.: Southampton 21234), and at 
Portsmouth. Pits at Ringwood, Highbridge and 
Fawley. Gravel aggregate, concreting, plastering 
and ee sand. 

HASKINS, G., AND SONS, Queen Street, Emsworth. 
For washed sand and graded aggregates, path 
and road gravels, hogging, clinker, ashes. (Tel.: 
Emsworth 2271. 

HOVERINGHAM GRAVELS, LTD., _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

MIDLAND AGGREGATES, LTD., Eversiey, near 
Basingstoke, Hants. (Tel.: Eversiley 2250.) Washed 
and pit sand and all aggregates. 

MOREYS (VERWOOD), LTD., Verwood, Wimborne, 
Dorset. (Tel.: Verwood 234.) Concrete aggregates, 
building sand, hoggin -_ gravel. 

NEW MILTON SAND AND BALLAST CO., Lymington 


Road, New Milton, tants (Tel.: 37 and 566.) 
Guaranteed uncrushed, washed, screened and 
graded concrete aggregates. All sizes. Washed 


sharp and fine sands. 

NORTH WILTS. QUARRYING CO., Noble Street, 
Sherston, Wilts. (Tel.: Sherston 321—3 lines.) 
(For details, see entry under Wiltshire.) 

PRIVETT, W. G., Dd LTD., Drayton Lane, 
Portsmouth. (Tel.: Cosham 70059.) Concrete 
aogreoctes., building sand, hoggin, ashes, washed 
and graded filter media, ‘etc. 

RALPH OF BASINGSTOKE, LTD., 37 Kempshott Lane, 
Basingstoke, Hants. (Tel. 85.) Concrete aggregates, 
building sand, path gravel, hoggin, etc. 

TWICKENHAM GRAVEL CO., LTD., Ship Lane, 
Farnborough (Tel. 1126); Sandhurst Road, Yateley 


(Tel. 2230). 
HEREFORDSHIRE 
BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 


301/4.) Suppliers of ali grades of crushed concrete 
aggregates, road manera, pitching stone, hard- 
core and coated macadam isn 

“* 


HOVERINGHAM GR AVELS.. Hoveringham 


Nottingham. (Tel.: Lowdham 3171——15 lines.) 
(For details, see Nottinghamshire:) 

NASH ROCKS STONE AND ULIME CO., LTD., 
Presteigne, Radnor. (Tel.: Presteigne 352.) All 


grades of tarred and bituminous macadam, road- 
stone, chippings and concrete aggregates, etc. 
OLD RADNOR TRADING CO., LTD. Kingston. 
(Tel. 421.) Granite and limestone aggregates, 
coated macadam, concrete products. 
bree - SAND AND GRAVEL SUPPLY CO., 


aston, Wellington (Tel. 961), Salop. 
SHAKEMANTL E QUARR Cco., LTD., Cinderford, 
Glos. (Tel.: Cinderford 3197.) ‘‘Doura”™ Facing, 


Engineering and Common Bricks in terra-cotta, 
red and golden brown. Concrete aggregates, road- 
stones and Dolomitic media. 

WHITECLIFF QUARRIES AND BRICKWORKS, LTD., 
Coleford, Glos. (Tel. 3158/9.) (See Gloucestershire.) 


HERTFORDSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

DANGERFIELD, F. J.. AND CO., LTD., 261A Morya 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) 
For all road aggregates, kerbs, setts. (See London.) 

EASTWOODS SALES, LTD., Eastwood House, City 
Road, E.C.1. (Tel.: Clerkenwell 2040.) Broxbourne 
pit (Tel.: Hoddesdon 2456). Producers and 
distributors of all grades of washed aggregates. 

GABRIEL, C., LTD., Palmers Lane, Enfield, Middx. 
(Tel.: HOWard 4351/2/3.) Washed aggregates and 
building sand. Pits at Hertford and Enfield. 

HALL AND CO., LTD., Railway Yard, Orchard Road, 
Stevenage (Tel. 775), and at Hatfield. Gravel 
aggregates, concreting, plastering and building sand. 

HARTIGAN, G. F. X., LTD. (See Buckinghamshire.) 

ST. ALBANS SAND AND GRAVEL CO., 
London Coiney, St. Albans, Herts. (Tel.: Bowmans- 
green 2271.) Pits at Smaliford Lane, Smaliford, 
and Bramfield Lane, Waterford, Marsh Road, 
Stanstead Abbotts. 

ST. IVES ne, ao anee. co., LTD., 22 The 
Broadw Hunts. ¢ el.: St. ives 
oaat 2S /4) “and ‘Three Hills Pit, Codicote. (Tel.: 
Codicote 217.) 

TWICKENHAM GRAVEL CO., LTD., Eleanor Cross 
Road, Waltham Cross. (Tel. 23388.) 

WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. 
(Tel. 59966, 53969, 50353 (night). (See Cambs.) 

WINFIELD, HENRY, LTD., Pix Farm Lane, Hemel 
Hempstead, Herts. (Tel.: Berkhamsted 1208/9.) 
Pits at Hemel Hempstead, Watford, West Hyde, 
Rickmansworth. Concrete aggregates, hoggin, 
building sand. 


HUNTINGDONSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 

FERRERSAND AGGREGATES, LTD., Northampton 
Rd. Quarries, Rushden (2354/5). (See Northants.) 

GRAVEL PRODUCTS (HUNTS.), LTD., Little Paxton, 
St. Neots, Hunts. (Tel.: St. Neots 308.) Pits at 
— Paxton, St. Neots, Hunts.; and Blunham, 


Beds. 

HOVERINGHAM GRAVELS, LTD. _ Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

NENE BARGE AND LIGHTER CO., LTD., Market 
Chambers, Peterborough (Tel. 5534/5) and Ship 
End Quarries, Wansford, near Peterborough (Tel.: 
Wansford 384/5.) Roadstone, hardcore, broken 
stone, ballast, ashes, silica clay and sand. 

ST. IVES SAND AND GRAVEL CO., LTO., 22 The 
Broadway, St. tives, Hunts. (Tel.: St. ives 
2441/2/3/4.) Producers of ali grades of washed 
sand and gravel. Ready mixed concrete. Precast 
concrete of every description. 

WEBB, G., CAMBRIDGE, 35 Magrath Ave., Cambridge. 


(Tel.: 59966, 53969, 50353 (night).) (See Cambs.) 
KENT 

BRASTED SAND PITS, Brasted, Kent. (Tel.: 586.) 

London Office: 10A Ellery Street, S.E.15. (Tel.: 


New Cross 3337.) Soft and plastering sands, 


— and sand-mix dry, hardcore, S.H. bricks, 
ashes, etc 
BROWN BROS. (SITTINGBOURNE), LTD., Chalkwell 


Kent. (Tel.: Sittingbourne 
shingle, hoggin, hardcore, 


CLUBB, j., LTD., Dartford, Kent. (Tel.: Dartford 
25431.) Pits in North Kent, Medway area and 
Sevenoaks district. All washed and crushed gravel 
ag prepates, concreting and building sand. 

DIAMOND TREAD CO., (1938), LTD., Ditton Court 
Quarry, Larkfield, near Maidstone. (Tel.: West 
Malling 3444.) Quarry owners, tarmacadam, 
bituminous macadam and dry road stone manufac- 
turers and suppliers. Head Office: 21-22 Old 
Bailey, London, E.C.4. (Tel.: City 7001—-10 lines.) 

DIAMOND TREAD CO. (CHART), LTD., Swan Lane 
Quarries, Little Chart, Ashford, Kent. Quarry 
owners; tarmacadam, bituminous macadam and dry 
roadstone suppliers. All inquiries to Area Office: 
Ditton Court Quarry, Larkfield, near Maidstone, 
Kent. (Tel.: W. Malling 3444.) 

LTD., Canning Street, 


Road, Sittingbourne, 
330.) Sand, ballast, 
clinker, chalk, etc. 


Maidstone. 


(Tel Maidstone 51051); and at Folkestone and 
Hayes. Pits at Lunsford, near Larkfield, Riverhead. 
Gravel aggregates, concreting, plastering and 


building sand, Surecrete precision-mixed concrete. 


HARRIS, M. P., AND CO., LTD., Station Road, 

Paddock Wood, Kent. (Tel.: 385.) (See Sussex.) 
LANCASHIRE 

BROOMBYS, LTD., Sandside, Milnthorpe (Tel. 
3251/2), Westmoriand. (See Westmorland.) 

BUCKTON QUARRY, Broken stone, all oreees. iS pci 
Mossley 123.) Or write Main Road, Old 

CASTLETON SAND AND GRAVEL QUAR Ries. Ltp., 
Trows Lane, Castleton, near Rochdale. (Tel.: 
Castleton 57100.) Lee Quarries, Bacup. (Tel.: 
Bacup 287.) Washed pit sand, crushed washed 


stone aggregates; pitching stone. 

CROXDEN GRAVEL, LTD., Cheadie, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity, 2,000 tons 


per day. 

HARTLEY, JOHN, W., LTD., Lundsfield Quarry, Carn- 
forth, Lancs. (Tel.: Carnforth 100.) Large pro- 
ducers of highest quality washed sands, clean 
washed natural pebble and crushed gravel aggre- 
gates for all construction purposes. 

HILTON GRAVEL, LTD., Rice Street, Liverpool Road, 
Manchester, 3. (Tel.: Deansgate 5455 and 5456.) 
Quarries at Cheadle, Staffs. (Tel.: Tean 241.) And 
at Longton, Stoke-on-Trent. (Tel.: Longton 32196.) 

HOVERINGHAM GRAVELS, LTD., _Hoveringham, 


Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 
HULLAND GRAVEL CO., LTD., Cheadle, Stoke-on- 


Trent. (Tel.: Cheadie epSSi4. 2119 and 2195.) 

Manchester Office: 464 Wilbraham Road, Chorlton, 
Manchester, 21. (Tel.: Choriton 2274/5.) 

PENMAENMAWR AND WELSH GRANITE CO., LTD., 
all sizes and gradings of crushed granite aggregate. 
immediate delivery ex stock. 

Liverpool and Preston Depots: 
Office: 7 Picton Road, Liverpool, 15. 
(Tel.: Sefton Park 7261.) 

Manchester Depot: 
Office: Cornbrook Road, Manchester, 15. 
(Tel.: Trafford Park 3830.) 

TERN MILL SAND AND GRAVEL CO., LTD., 
Almington Quarries, near Market Drayton, Staffs. 
(Tel.: Hales 261/2/3.) (See Staffs. for details.) 

TRENTHAM GRAVL CO., LTD., Lordsiey Quarries, 
Willoughbridge, near Market Drayton, Salop. 
(Tel.: Pipe Gate 304/5.) All sizes crushed or 
natural washed gravel. Twice washed sharp 
conerating sand. Plastering sand. Plant capacity: 


2,000 tons per day 
WITHERS LIMESTONE, LTD., Back Lane Quarry, 
Carnforth 427.) Graded lime- 


Carnforth. (Tel.: 
stone eoorenane *° B.S.S., all sizes. immediate 
LTD., Head Offices: 


delivery ex sto 
X.L. GRANITE CINGLETON), 
Clapham, via Lancaster. (Tel.: Clapham 318/9.) 
Works Tel.: Ingleton 231. Alli sizes and gradings 
of Ingleton granite aggregate. 


LEICESTERSHIRE 


BARDON HILL QUARRIES (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8, or 
London Office—ViGilant 2530.) Best Leicester- 
shire grey granite, dry and coated gradings to any 
specification, cold asphalt and wet mix. Prompt 


rail/road delivery 

CLIFFE HILL GRANITE CO., LTD., Markfield, near 
Leicester. (Tel.: Markfield 561/2/3:) Granite 
aggregates to B.S.S. All sizes. Tarred and 
ag Granite, concrete slabs and kerbs. 

in. washed granolithic aggregate. 

puston “STONE ARRIES, LTD., New Duston, 
permeates. (Tel.: | Brixworth 278 and 298. 
Duston 505.) (See Northamptonshire.) 

ENDERBY AND STONEY STANTON GRANITE CO., 
ates’ oe leeoe ow (Tel.: 20891.) 

ondon ces: 29 Dor: 

Square, N.W.1. (Tel.: Amb. 1141.) -” 


LEICESTERSHIRE 


HILTON GRAVEL, LTD., 
Shardiow, Derby. (Tel.: 
HOVERINGHAM GRAVELS, 
Nottingham.  (Tel.: Lowdham Psion 
(For details, see Nottinghamshire.) 
Meee saa S Guates a hae 
eicester e uarries a 
near Loughborough. 'gin. ~~ ies at Mo 
London Office: 29 Dorset Sq., N.W.1. (Amb, 1141} 
WANLIP GRAVELS, LTD., Wanlip Road i 
balanced ballast. “All to BSS 
alanc allast to . 
PR 
EL o. LT 
Mowbray. ite: pit——Rotherby 129s on Ofc 
elton . grades washed 
sand, transit mixed concrete. asoregates ang 


LINCOLNSHIRE 


CONINGSBY SUPPLY CO., LTD., Registered Office: 
The Broadway, Woodhall Spa, Lincs. (Tel Woodha, 
Spa 2322.) Screened limestone, hardcore, pitching, 
filling, flint, hoggin. Ex quarries or delivers 

DOW-MAC (PRODUCTS), LTD., Tallington, Stamforg, 
All grades of washed sand and gravel. (Te; 

cinboNs £5 Su sons 

6., » LTD., Regist 
Welby House, Market Deeping, neat ea Oce 
(Tel.: Market Deeping see Pits at Lang. 
toft, near Peterborough.  (Tel.: Market Deeping 
2210.) All grades washed sand and aggregate, 

HARTSHOLME GRAVEL AND SAND ote Lo, 
Hartsholme Wood, Doddington Road, Lincoln, Sole 
selling agents: Hartshoime Sales, Ltd.,° 17 Wes 





Hemington 
Sh ardiow 700" ear 


i 


ri 


Parade, Lincoln. (Tel.: Lincoln 23391.) 
HOVERINGHAM GRAVE “7 joveri 
Nottingham. (Tel.: Lowdham 3171—15 ines.) 


HURDISS, J. W., LTD., Victoria Str Grimsby 
(Tel.: Grimsby 3657), and Caistor Cre: Caistor, 
Lincs., 281). Building, plastering, concreting sin 
also gravel, ballast, hoggin & roadmaki king materials. 

PETERBOROUGH QUARRIES, LTD. 

Maxey, Peterborough. (Tel.: Market 
2355—=3 lines.) Quarry at Ropsley, all grades of 


REIT 8 


hardcore and broken stone. (See also Northants) 
POLLARD, C., AND SON (TALLINGTON), itp, 
Walk House, Langtoft, Peterborough. Pits x 
Tallington, near Stamford, Lincs. (Tel.: Market 
Deeping 2140.) All grades washed sand and 
aggregates. For ‘‘Supercrete” re mixed 
concrete, ‘phone Market Cossing 3132. 
SCREETON BROTHERS (BARTON-U , 
LTD Castiedyke West, Barton-on-Humbe, £ 


Lincs. (Tel.: Barton 2189.) All grades washed san 
and gravel, roadstone, hardcore, washed silica sand, | 
TRENTFORD GRAVELS, LTD., Head Office: Deansgrove, 
Grimsby. (Tel.: Grimsby 5354. ) Washed and graded — 
gravel and sand, roadstone, hardcore, slag, tarma, — 
ashes, etc. Pits and quarries throughout the county. 


LONDON 


BARDON HILL QUARRIES (EL! (ELLIS AND EVERARD), 
LTD., near Leicester. (Tel.: Coalville 1226/7/8; 0 © 
London: ViGilant 2530.) (For details, see Leics) c 


BUCBRICKS COMPANY, LTD., 57 Plazza Chambers, 
Covent Garden, London, W.C.2. (Tel.: Covent 
Garden 0534.) All grades of washed aggreates, 
sand, building sand, asphalt, grit. Sterilised dry 
sand accurately graded to buyers’ requirements. 

COX, H. AND SONS, LTD., 
33 Southampton b stad 
spennerean. S.E.5 


(Tel.: Rodney. 2215—3 lines.) , 
DANGERFIELD, F “de AND CO., LTD., 261A Finchley _ 
Road, W.3. (Tel.: HAMpstead 8044- 8.) Granite | 


an or slag, coated or dry, all sizes and 
pitching, granite kerb and setts, felspar quartz an 
other minerals by road or rail, or ex —_— stock. 

DORSET LIMESTONES, LTD., Bumpe: pers Easton, 
Portiand, Dorset. (ret. ‘Portland 220718.) (For 
details, see Dorset. 

DRINKWATER, W. Ww. a RT ae ite. Oudden 
Hill Lane, Willesden, N.W.10. (Te GLAdstone 
6400/5.) Pits: Rush Green, Dentin ‘Bucks. (Tel: 
Denham 2241/2/3.) Also Staines Road, Hounsiow 
Heath, Middlesex. (Tel.: Hounslow 6222/3.) 

GABRIEL, C., LTD., Palmers Lane, Enfield, 

: HOWard 4351/2/3.) Washed and 
building sand. Pits at Enfield and 

GREENHAM SAND AND BALLAST Ot 
Chertsey Road, Feltham. (Tel.: Feltham ) 
Pits at Hounsiow, Feltham and Staines, Concrete 


Ge OE Te 


yevary 


aggregates, plastering and building sand. ; 
HALL AND CO., LTD., Chantrey House, Eccleston 
Street, S.W.1. (Tel.: Sloane 7122), and at East 4 


Dulwich, Poplar and Wandsworth. Gravel aggrt 
gates, concreting, plastering and bullding sand. 
HARTIGA AN, . X., LTD. Washed sharp sand to 
B.S.S. 882. (See Buckinghamshire.) , 
KEEN, W. J., AND SONS, 18 Granville nest oe 3 
Essex. (Tel.: Epping 2520.) All sands, ‘i 

shingle and hardcore supplied. 

Paddington os 


= 


LONDON BALLAST CO., LTD. (Tel.: 
155A Porchester Terrace —_. Paddi 

READ, P. T., LTD., Gales 
E.2. (Tel.: Shoreditch 9128/9) 
and shingles supplied and delivered; 
mixed concrete. Pits: Fairlop Airfield, 
liford, Essex. (Tel.: Hainault 6111/2/3.) 

SHAKEMANTLE QUARRY CO., LTD., 
Glos. (Tel.: Cinderford 3197.)  ‘Doura” Facits 
Engineering and Common bay red in terra-cotta, 


9 
a 
~3 
? 
eee 












red and golden brown. (See Glos.) : 

MERIONETHSHIRE f § 

SALOP SAND AND’ GRAVEL supply co. | 

Admaston, Wellington (Tel.: 961), Sa 4 

i, 

MIDDLESEX k 

CROSS, GEO. C., AND CO., LTD., Uxbridge Ros ” 

Southall.  (Tel.: Southall 2264/5/6.)  Concrelt — 
aggregates, hardcore, excavations, demolitions. 
ORINKWATER, W. W. (WILLESDEN), LTD., Stalnt 
Road, Hounslow Hth., Middx. (Hounslow ot 

GABRIEL, C., LTD., Palmers Lane, E 

(Tel; HOWard 4351/2/3.) Washed wD 


Chertsey_Rosd, Feltham, Celt LAST COs aasi) 
Pits at Hounslow, Feltham and Staines. 


spullding, san sand. Pits at Enfield and 
R ND AND BALL | 
aggregates, plastering and bullding sand. ; 
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; RSAND AGGREGATES, LTD., Northampton 
oan Quarries, Rushden, Northants. (Tel.: Rushden 
354/5.) Largest producers in the county of all 
fetes of high quality concrete aggregate to B.S.S. 

iveries throughout Northamptonshire and ad- 


Joining counties. 
GIBBONS, F LTD., Welby House, 


Mi . B.. AND SONS, 
o arket Deeping, Peterborough. (Tel.: Market 
wr ing 3321/2383.) (See Lincolnshire for details.) 
RINGHAM GRAVELS, LTD., _Hoveringham, 
fatingham. (Tel.: Lowdham 3171—15 lines.) 
: KETTON details see Nottinghamshire.) 
i ho STONE CO. (Prop. Andrew's Garage), Ketton, 
f md Stamford. (Tel.: Ketton 206.) Hardcore, 
stone, crushed stone, top soil, silica clay. 


Quarries at Ketton 
MACKANESS, A. J., LTD., Ransome Road, North- 
all gtee tol:, Northampton 589.) Producers of 
beraces of washed aggregates. Building sand. 
Wee ortar (lime/sand mortar). Prompt deliveries. 
a ‘ Chae aRGE AND LIGHTER CO., LTD., Market 
Eng bers. Peterborough (Tel.: 5534/5), and Ship 
ot | Wa Quarries, Wansford, near Peterborough (Tel.: 
: ene 384/5). Roadstone, hardcore, broken 
» ballast, ashes, silica clay and sand. 


THE CONTRACT JOURNAL 


witney 42.) All grades washed aggregates, 
hardcore, pitching and broken stone. 


otswold 
building and wailing stone. 


HALL AND CO., LTD., Cardiff Road, Reading. 
(Tel.: 50458.) 

HOVERINGHAM GRAVELS, LTD., Hoveringham, 
Nottingham. (Tel.: Lowdham 3171—15 lines.) 
(For details, see Nottinghamshire.) 

SNETTERTON STONE QUARRIES, LTD., Pix Farm 
Lane, Hemel Hempstead, Herts. (Tel.: Berkham- 


sted 1208/9.) 
walling stone. 


RADNORSHIRE 


BENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
(See details under Herefordshire.) 

NASH ROCKS STONE AND LIME CO., LTD., 
Presteigne, Radnor. (Tel,: Presteigne 352.) See 
Herefordshire for details.) 

OLD RADNOR TRADING CO., LTD. Quarries in 

(See Hereford- 

SUPPLY co... 


Radnorshire. (Tel.: Kington 421.) 
Admaston, Wellington (Tel.: 961), Salop. 


Roadstone, Costwold building and 


shire.) 
SALOP SAND AND GRAVEL 


2159 





contractors’ GUI DE 10 accrecates 








at, 
MIDDLESEX NORTHAMPTONSHIRE RUTLAND 
UNDON, S.. 100/104 Harlington Road, Hillingdon, NEWARK (PETERBOROUGH) SAND AND GRAVEL GIBBONS, F. B. AND SONS, LTD., Welby House, 
te Gavfiddlesex. (Tel.: Uxbridge 3651/2/3.) and, co., LTD., 127 Eastheld Road, Peterborough. Market Deeping, Peterborough.  (Tef.: Market 
ballast, shingle, hardcore, ashes, excavation and (Tel.: Peterborough 2091.) All grades washed and Deeping 3321/2383.) (See Lincolnshire for details.) 
Voy demolition. screened gravel and sand. ‘ HOVERINGHAM GRAVELS. LTD. Hoveringham, 
AND CO., LTD., Chantrey House, Eccleston PETERBOROUGH QUARRIES, LTD., Sandylands, Nottingham. (Tel.: Lowdham 3171—15S lines.) 
| Walk, Street, S.W.1 (Tel.: Sloane 7122), and at Ashford Maxey, Peterborough. (Tel.: Market Deeping (For details, see Nottinghamshire.) 
tsorrel, nd Brentford. Pits: Bedfont and Shepperton. 2355.) Eight quarries supplying ali grades of hard- KETTON STONE CO. (Prop.: Andrew's Garage), 
tclality Gravel aggregates, concreting, plastering and core and broken stone. Also Wetmix at Yarwell, Ketton, near Stamford. (Tel.:Ketton 206. ) Hard- 
1141) building sand. Wansford. Ali grades gravel and sand at Maxey. — nee aaa stone, top soil, silica clay. 
Syston LLAST CO., LTD. (Tel.: Paddington 5064), POLLARD, C. AND SON (TALLINGTON), LTD., warries a on. 
tifically ul 155A Gorchester Terrace North, Paddington, W.2. Walk. House, Langtoft. Peterborough. (Tel. Market enrnee Oust . QUARRIES... LTD... Sandviends. 
Syston HAM GRAVEL CO., LTD., Feltham Hill eeping . ncoinshire for details. > . ‘> 
WICKENHEnworth.  (Tel.: Feltham 2638.) STORTON, F. E., LTD., Weedon Road, Northampton. a ee Sree ae ee ire) 
Melton p, ?. T. LTD., Gales Gardens, Bethnal Green, (Tel.: Northampton 3358.) Producers of washed . 
eta MEAP," (Tel: Shoreditch 9128/9.) ‘All sands, ballast gravel and sand to B.S.S. POL ASD, SS ee eee oe 
. sad ghoales sup Pleias “Edmonton Gravel rents. NORTH WALES Deeping 2140.) (See Lincolnshire for details.) 
Mantagu Road, N.9 (Tel.: Shoreditch 9128/9), ease 
Po. Ty: + ga epagealtherecertaeesconsoinegi CAWOOD, WHARTON AND CO., LTD. Pisty!! Gwyn SHROPSHIRE 
Haina : uarry, Llanarmon, near Mold. el.: Lianarmon- ee 
. CEY, LTD., Gordon Road, High Wycombe. = BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
se ART Miigh Wycombe 2591/2.) ee Se, ee ee ee bourne, Derbyshire. " (Tel.: Parwich 201 and 202.) 
ng, CHESHIRE AND NORTH WALES TARRED ean ai graded dry limestone to 8.S.S., all sizes; 
Hivered, MID-WALES MACADAM CO., LTD., Lianarmon, near Mold. coated limestone to B.S..802 and- 1621 and wet- 
amtord. ———_ (Tel.: Lianarmon-yn-lal 43.) Hard, broken lime- mix; large output; reliable deliveries. isnis 
(Tel; HNGRY AND SONS, LTD., Longmoor, Kingsland, stone; dry and coated to 8.S.S. Inquiries to SENGRY AND SONS, LTD., Longmoor, Kingsland, 
Leominster, Herefordshire. (Tel.: Kingsland 301/4.) Registered Office-—— Market Chambers, Tower Leominster, Herefordshire. (Tel.: Kingsland 301/4.) 
Office: refordshire.) -On- : Stoke-on- (See details under Herefordshire.) 
(See details under Herefords Square, Tunstall, Stoke-on-Trent. (Tel.: Stoke-on 
rorowh | ath ROCKS STONE AND LIME CO., LTD., Trent 88094.) OO retire Cnt i Ln Ng 
, la prensione. se tor det os Presteigne 352.) (See ENSTON BROS., ieee eet Ratt sve ed Of ready mixed concrete, building sand, washed 
, aernarvon. el.: ynnogfawr . 
reais. F gp RADNOR TRADING CO. LTD. Quarries = sizes crushed, washed natural sand and gravel. nade aocue 208 ree oer ae CO., LTD. 
Up, Radnorshire. (Tel.: Kington 421.) (See Hereford- Highest quality. Precast concrete products, ex our Presteigne, Radnor. (Tel.: Presteigne 352.) (See 
In. Sole shire.) ° Griffiths Crossing factory, Caernarvon.  (Tel.: Herefordshire for details.) 
7 West Lop SAND AND GRAVEL SUPPLY co., Caernarvon 2535/6.) Crushed granite ex our OLD RADNOR TRADING CO., LTD., Kington. 
‘Admaston, Wellington (Tel.: 961), Salop. quarry, Pengwern and Gwydyr Quarries, Ltd., (Tel. 421.)  (See’ Herefordshire.) 
inghan, TERN HILL SAND AND GRAVEL CO., LTD., Trefriw, Lianrwst, Denbighshire. (Lianrwst 38.) ALOP SAND AND GRAVEL SUPPL co., 
Mines.) ANT eT Izi3.) a ee oe ey AND WHEN GRATE SO bye. Admaston, Wellington (Tel.: 961), Salop. 
. : ¥ : . ° t Penmaenmawr (Tel.: and a 
Srimsby ( Tracor cial : ‘ TERN HILL SAND AND GRAVEL CO., LTD., 
« Clynnogfawr 223), Caernarvonshire. Qua yton : 
—_ ‘ MONMOUTHSHIRE ail sizes and gradings of crushed granite agore- fren Males Ce ee oe 1 seen. 
a —_---- gate. ny quantity per day; immediate delivery 
teri, | MONMOUTHSHIRE ASSOCIATED QUARRIES, LTD., ex stock. Coated granite also available. TRENTHAM GRAVEL CO., LTD. Lordsiey Quarries, 
dylands, © 7 Chepstow Road, Newport, Mon. Willoughbridge, near Market Drayton, Salop. 
Deeoing | «stead. Office: 38 oF . TERN HILL SAND AND GRAVEL CO., LTD., (Tel.: Pipe Gate 304/5.) All sizes crushed or 
’ (Tel.: Newpor’ : mington Quarries, near Mar! rayton, Staffs. ni h i wash har 
ades ot I. t 58311/2.) Suppliers of all grades Almi Quarri Market Drayton, Staff: atural washed gravel. Twice’ washed sharp 
thane.) concrete aggregates, road metailing. as (Vel.: Hales 261/2/3.) (See Staffs. for details.) concreting sand. Plastering sand. Plant capacity: 
Lo, F stone, re ee wae, eadineat cae 2,000 tons per day. 
Pits x } Quirries throughout the county. NOTTINGHAMSHIRE SOMERSET 
Market | SHAKEMANTLE QUARRY CO., LTb.. Cinderford, AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 
Mid | Glos. (Tel.: Cinderford 3197.) “Doura” Facing, (Tel.: Rotherham 2622.) Crushed and graded is 
mixed | Engineering and Common Bricks in terra-cotta, limestone: ail grades of washed gravel and sands names Geer = es ae. oa mh Lr 
mem, | ‘et and golden brown. (See Glos.) KS, LTp., BARDON HILL QUARRIES (ELLIS AND EVERARD). and aggregates. Tarred and bituminous macadam 
dumber, | WHITECLIFF_ QUARRIES AND BRICKWORKS, LTD., LTD., near Leicester. (Tel.: Coalville 1226/7/8; or to B.S. Ex quarry and delivered. 
edsani | Coleford, Glos. (Tel.: 3158/9.) (See Gloucestershire.) London: ViGilant 2530.) (For details, see Leics.) DANGERFIELD, F. Ane £8: ERs 2164: Heatiey 
ca sand. ‘i ba h b \ b » in, N.W.3. el.: . 
sare MONTGOMERYSHIRE CNRotnernam. (Tel Rotherham 3223)" “Crushed saan att oad Soarenaten, herbs, setts. (See London.) 
graded Sree and gra stone, concreting sand, building sand, be +» Longmoor House, ton Vale 
tarmac, oo ae $3: = plastering sand and crushed | gravel: could be Road, Bristol. 3. (Fel.: 963001.) Gravel ngosregates, 
county. " ° ve 7 collect ex quarry or delivered. concreting, plastering u ng sand. 
Herefordshire for details.) GUNTHORPE GRAVELS (1958), LTD. (Tel.: Notting- NORTH WILTS. QUARRYING CO., Nobie Street, 
SLOP SAND) AND GRAVEL SUPPLY CO., ham 77357; and Works: Lowdham 2131.) An Sherston, Wilts. (Tel.: Sherston 321—3 lines.) 
Admaston, Wellington (Tel.: 961), Salop. associate company of T. C. Campbell, Ltd.) All (For detalis see entry under Wiltshire.) 
grades washed gravel and sand to 8.S.S. WAINWRIGHT, JOHN, AND CO., LTD., Shepton 
RARD), 
17/8: ot NORFOLK HOVERINGHAM GRAVELS, LTD., Hoveringham, Mallet. (Tel.: Shepton Mallet 2366/7.) All sizes 
Leics.) mineoteoraeants Nottingham. (Tel.: Lowdham 3171—15 lines.) oe coated basalt, concrete aggregates, filtering 
mam, faa tats, Qunaains CELL AND STOTTANOD, Guar at Novergsham, Holme. Prepon, ‘esis, Dalian lock and sab 
e+ e : a ‘ “ olwick, easby an ewark. er q 
Cont London: VIGilant 2530.) (For details, see Leics.) throughout the country—deliveries in 21 counties. SOUTH SCOTLAND 
greates, 
sed dry JOHNSON, P. C. H., LTD., Station Road, Terrington All grades of washed gravel and sand to any ee 
rements. St. Clement, near King’s Lynn. (Tel.: Terrington specification. Crushed quartzite for surface dressing ESK MANUFACTURING CO., LTD., Cumberland. 
St. Clement 248.) Washed and screened gravel of roads a speciality. Combined plant capacity (Tel.: Carlisle 2-4941.) (For details, see Cumb.) 
roadstone, washed sharp and fine sands. 20,000 tons per day. sou WALES 
Sl. WES SAND AND GRAVEL CO., LTD., 22 The NEWARK GRAVEL AND CONCRETE CO., LTD., TH 
Broadway, St. Ives, Hunts. (Tel.; St. Ives Grove Street, New Balderton, Newark, Notts. (Tel.: — 
Finchley ~ 2441/2/3/4 and Coney Weston 12.) Pits at Newark 401.) All grades washed sand and AMALGAMATED AGGREGATES, LTD., 97 Cowbridge 
os ff METTERTON STONG QUARMICS. CLO ine nonthn “warts Grave. co ure. Bell Road East, cue (Tel.: Cardiff 25249.) All 
zes 5 . . x Farm . 5 * ellmoor, sizes crushed and graded aggregate, dry or washed. 
artz and Lane, Hemel Hempstead, Herts. (Tel.: Berkham- Retford, Notts. (See Yorkshire.) High calcium or dolomitic limestone, also ai! 
q 
stock, sted 1208/9.) Pits at Snetterton. Concrete SALISBURY AND WOOD, LTD., Matlock. (Tel.: grades coated stone. Quarries near Newport, 
Easton, © aggregates, building sand. 272/273.) (For details, see Derbyshire.) Cardiff, Bridgend, Pontypridd. 
.) (for | THORPE GRAVEL PITS, LTD., Harvey Lane, Norwich. : c r HALL AND CO., LTD., 34 High Street, Narberth 
§ (Tel: Norwich 33243/4.) Washed and graded OXFORDSHIRE (Tel.: 74.) 
Dudden aggregates, stone and gravel delivered to all parts PENMAENMAWR AND WELSH GRANITE CO., LTD., 
car ES nene end Sulton. BARDON HILL QUARRIES (ELLIS AND EVERARD), see inane os creche! atankd ecnene ken 
lounsiow NORTHAMPTONSHIRE LTD., near Leicester. (Tel.: Coalville 1226/7/8; or our iff and Swansea Dock Depots. lomite 
I3.) 5 ee London: ViGilant 2530.) (For details, see Leics.) a at fr Ewen Quarry, Bridgend. 
Middx. (ARDON HILL QUARRIES (ELLIS AND EVERARD), wcesreR STONE CO., _ LTD., Stratton Audley, (rel. Bridgend 3786.) Coated stone &iso avaliable. 
ates and LTD., near Leicester. (Tel.: Coalville 1226/7/8.; or icester, Oxon.  (Tel.: Stratton Audley 391/2-) sessions AND SONS, LTD., West Dock, Cardiff. 
ord. London: ViGilant 2530.) (For details, see Leics.) Manufacturers and suppliers of all grades limestone, Producers of coarse and fine aggregate, dredged 
, LTD. MeesTER 6 ia, ee . ude poe a Prom tarmacadam, dry, pitching stone, hardcore, etc. and graded to British Standards. Branches Newport 
2285/7.) Bicester, Oxon (Tel A Stratton ‘Audley 391/2.) CURTIS, J.. AND SONS, LTD., Botley Works, Oxford. and Swansea. (Also Gloucester and Hereford.) 
Concree Manufacturers and suppliers of all grades limestone, (Tel-: Oxford 41081/2/3.) Sand and all grades of siaKEMANTLE QUARRY CO., LTD., Cinderford 
hese tarmacadam, dry, pitching stone, hardcore, etc. Ca toe aa eee Glos. (Tel.: Cinderford 3197.) “Doura” Facing. 
at fst “"RAYBROOK, E. W., LTD., Newton Road, Higham DANGERFIELD, F. J.. AND CO., LTD., 261A Finchley Engineering and Common Bricks In terra-cotts, red 
Feri and golden brown. (See Glos.) 
aggre 3345)" Northants. (Tel.: Rushden 3344 and Road, London, N.W.3. (Tel.;: HAMpstead 8044/8.) SOUTH WALES SAND AND GRAVEL co., LTD 
rs ; sees to a qn ees = cee aggre- For all road aggregates, kerbs, setts. (See London.) Head Offce: P.O. Box 8, Beaufort Bulldings, 
WW-MAC (PRODUCTS). LID. fallington, Stamford, OUSTON STONE QUARRIES, LTD., New Duston, Swansea. (Tel.: Swansea 53071.) Sand and gravel 
Epping, All grades of washed sand and gravel. (Tel.: Northampton. (Tel.: Brixworth 278 and 298; merchants, builders’ merchants, Pennant Quarry 
ballasts, Market Deeping 2301.) 4 7 Duston SOS.) (See Northamptonshire.) owners slag, hardcore, ashes, filling, graded 
DUSTON STONE QUARRIES, LTD., New Duston GRUNDON, S. (EWELME), LTD., Ewelme, Oxon. clinker filter media. Depots: Cardiff, ewport, 
n 5064), Northampton. (Tel.: Brixworth 278 and 298: (Tel.: Ewelme 20 and 37.) London Office (Tel.: Barry, Port Talbot, Briton Ferry, Swansea, Lianelly. 
on, W.2. Duston 505.) Producers of building and wallicg Uxbridge 36511/2/3). All grades washed aggre- 
1 Grees, ane, roadstone, hardcore, broken stone, ashes, gates. Path hoggin, broken stone, building sand. STAFFORDSHIRE 
5, ballast + Gravel and hoggin. Immediate delivery HAINES, H. (WITNEY), LTD., Oxford Road, Witney. iy a 
0 rey | reanegughout Northamptonshire. (Tel.: , . es BALLIDON QUARRIES, LTD., Ballidon, near Ash- 
ast 


bourne, Derbyshire. (Tel.: Parwich 201 and 202.) 
Clean and graded dry limestone to B.S.S., all sizes.) 
coated limestone to 8.S. 802 and 1621 and wet- 
mix; large output; reliable deliveri 


AND EVERARD), 

LTO., near Leicester. (Tel.: Coalville 1226/7/8; or 
London: ViGilant 2530.) (For details, see Leics.) 
CROXDEN GRAVEL, LTD., Cheadle, Stoke-on-Trent, 
Staffs. (Tel.: Tean 393.) Manchester Office: 
Blackfriars 3766/7. Plant capacity 2,000 tons 


per day. 

DUNNING AND SON, LTD., Wood End Gravel Pits. 
Hednesford. (Tel.: Hednesford 302/325/251.) All 
grades of washed sand and gravel supplied to 8.S.S. 

HILTON GRAVEL, LTD., Cheadle, Staffs. (Tel.: 
Tean 241.) Also at Longton, Stoke-on-Trent 
(Tel.: Longton 32196) and Stretton, Burton-on- 

Trent (Tel.: Burton 6061.) 

LA VEL CO., LTD., Cheadle, -Stoke-on- 

(Tel.:; Cheadle 2323/4, 2119 and 2195.) 

Manchester Office: 464 Wilbraham Road, Chorton, 

Manchester, 21, ftet.: Choriton 2274/5.) 

LTO., Oakamoor, Staffs. 


KEVIN LIME CO., (Tel.: 
Oakamoor 385-386.) Clean graded dry limestone, 
all to 8.S.S. sizes. Output 1,000 tons per day 


EE ee) 
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STAFFORDSHIRE SURREY WILTSHIRE 
MIDLAND AGGREGATES, LTD., Eversley, near i 
ey, dee Chan. bene Ee Basingstoke, Hants. (Tel.: Eversiey 2250.) Washed "Nottingham (Tels. Lowdham 31 73 yeinatan 
modern’ plant. Sand “Classiners. Finest "soorepates and’ pit sand and ail segregates. (For details, see Nottinghamshire.) > " pS 
1o B.S.S. Large output. TWICKENHAM GRAVEL CO., LTD., Government MOREYS (VERWOOD), LTD., Verwood 
SALISBURY AND WOOD, LTD., Matlock. (Tel Road) Ash “Vale, -(vel.* S508.) Dorset. (Tel.: Verwood 234.) Concrete aggrea 
272/273.) (For details, see Derbyshire.) "ORES, Be hy Bee Sot Ae Builders’ Merchants, building sand, hoggin, path gravel, ##redéts, 
SHIRE OAK GRAVELS, LTD., Litchfield Road, Walsall segregates hardcore, Gshes, cement. Clinker block NORTH WILTS. QUARRYING CO., Noble 
Moga, tate ,Wasies ished ravel and washed manufacturers : sharon. iets apart, Sai 
Sunes tas, Ghhen ane Gna WINTON, WM. R., LTD., Send, Woking. (Tel.: and stone roofing tiles. ; Paving 
Almington Quarries, near Market ‘Drayton, Staffs. novela 2454/5.) (Al Clinker ora. ae TAYMAC, LTD. Wootton Bassett, near “Sitein, 
(Tel.: Hales 261/2/3.) Pit sand, concrete sand, . SP aT aOTS Cometh ckana merdaarn, aaa lines. 
4 and graded 






and all grades of washed crushed gravel. Hardcore, i 
clinkers, ashes and hoggin. a SUSSEX aggregates, building sand. 


TRENTHAM GRAVEL CO., LTD., Lordsley Quarries, AVANN, F., Cavendish Avenue, Eastbourne. (Tel. 












































































Willoughbridge, near Market Drayton, Salop. (Tel.: 4969/70.) Washed and graded ballast, sand, bricks, WORCESTERSHIRE 

eaahed erovatt tuner Se, cremes or —- breeze and concrete blocks, hardcore, ‘clinker. —_—_--— 

sand. Plastering sand. Plant capacity. 2000 ‘tons gr eee —— BALLIDON QUARRIES, LID. Salliden, takin, 

per day , y 4 - HALL AND CO., LTD., 16 Chapel Road, Worthing. bourne, Derbyshire. (Tel.: Parwich 201 we 202) 
. (Tel.: Worthing 7840.) Other main depots at Clean and graded dry limestone to B.S.S;, 

WARDLOW LIMESTONE, LTD., Cauldon Low, N. Bexhill, Bognor, Crowborough, East Grinstead, coated limestone to B.S. 802 and 1621, br 
Staffs. (Tel.: Oakamoor 366.) Graded limestone for Eastbourne, Horsham, Hove and Seaford. Pits at mix; large output; reliable deliveries, 
all purposes. Ground fimestone. Washington, Crumbles, near Eastbourne, Chichester, BENGRY AND SONS, LTD., Longmoor, Kingslang 

WINDMILL SAND AND GRAVEL QUARRIES, LTD., Rye Harbour, Midhurst, Shoreham and Portslade. Leominster, Herefordshire. (Tel.: Kingsland 301/4,) 
ppeck Road, eee eee 4.8 31108.) ing sand. Surecrete pred prectene and — (See details under Herefordshire.) I) 

oncrete aggregates, plastering, ullding and recision-mixe concrete 
asphalt sand. All to B.S.S. HARRIS, M. P., AND CO., LTD., West Station Goods een aur ‘eowdnam S171 eee 
arte Bexhill sah 6. nea se Rast (For details, see Nottinghamshire.) Mines.) 

> ; Dominion Road, orthin 
SUFFOLK (Tel. 8822); Whitbread Lane, Northiam (Tel. KEVIN LIME CO. LTD. Oakamoor, | Stalls, (te 
—— 2211); Station Goods Yard, Haywards Heath (Tel. Oakamoor_ 385/386.) on ean erases Ary limestone, 

ALRESFORD SAND AND BALLAST CO., LTD., 1750); Crawley Road, Horsham (Tel. 3366); The all to 6.S.S. sizes. Output 00 tons per diy. 
Alresford Creek, near Colchesteer, Essex. (Tel.: Hornet, Chichester (Tel. 4181). All grades aggre- NASH ROCKS STONE AND LIME CO., Lip, 
Wivenhoe. 341/494.) Suffolk area pits. at Bures gates, hardcore, clinker, ashes, etc. Presteigne, Radnor. (Tel.: Presteigne 352.) (Se 
and Boxford. All grades washed aggregate, sand; WRIGHT, C., AND SONS (B'TON), LTD., 19 Bristol Herefordshire for details.) 
also hoggin. Gardens, Brighton, 7. (Tel.: Brighton 63357 and OLD RADNOR TRADING CO., LTDu Kington, 

BARDON HILL QUARRIES (ELLIS AND EVERARD), 62406.) All-in ballast, washed and crushed shingle, (Tel. 421.) (See Herefordshire.) 

LTD., near Leicester. (Tel.: Coalville 1226/7/8;. or Sand, ashes, hardcore, chalk, bricks, etc. SHAKEMANTLE QUARRY CO., LTD., Cindertor, 
London: ViGilant 2530.) (For details, see Leics.) Glos. (Tel.: Cinderford 3197.) ‘* Doura” Facing, 

DICKERSON, M. (CONTRACTORS), LTD., Gloucester WARWICKSHIRE Engineering and Common Bricks in terra-<at 
treet, . es . eps red and golden brown e os 
Se ha ee? ee, are BALLIDON QUARRIES, LTD. Bailidon, near _Ash- 

ourne, Derbyshire. el.: Parwic 1 and 302.) 

oh pa Sese3 2 Pits at ee) Clean and graded dry limestone to B.S.S., all sizes, YORKSHIRE 
Homersfeld, near Sacladion. .taraves ‘aggregates caster limestone to B.S. 802 and 1621, and wet- s 
concreting, plastering and building sand : mix; large output, reliable deliveries. AIZLEWOOD, DOUGLAS E., Bow Bridge, Rotherham. 

» P s 9 ° DUSTON STONE QUARRIES, LTD., New Duston, (Tel.; Rotherham 2622.) Crushed and grade 

MACLAREN BROS. (KENNETT), LTD., Station Road, Northampton. (Tel.: Brixworth 278 and 298; limestone; all grades of washed gravel and sands. 
Kennett, Cambs, (Kentford 333/4.) (See Cambs.) Duston 50S.) (See Northamptonshire.) DENNIFF, ALAN S., LTD., Kiveton Park, nr. Shefheld. 

ST. IVES SAND AND GRAVEL CO., LTD., 22 The HAINES, H. (WITNEY), LTD., Oxford Road, Witney. (Tel: Kiveton 446/7/8.) Truck-mixed and pre- 
Broadway, St. ives, Hunts. (Tel.: St. Ives (Tel.: Witney 42.) All grades washed aggregates, mixed concrete, washed and crushed gravel, con- 
2441/2/3/4, Coney Weston 12 and Halstead ee Se ne Sree stone. Cotswold creting sand, bldg. sand, crushed and graded stone 
and Goshelds near Haisteads MET TPEMOFS. HALL AND CO., LYD.. 98 Lichheld Road, Four Oaks, GLEN, QUARRIES. LTE. Cental Chamber: weit 

utton Coldfiel e' our Oaks 6.) ravel 

ween. — ut > Arey eevee —- Norwich. aggregates, concreting, plastering, building sand. graded stone, | on a a sand, 

«| Norwich 3 /4.) (See Norfolk.) HOVERINGHAM GRAVELS, LTS. Hoveringham, Plastering sand an suena ae 
WEBB, G., CAMBRIDGE, 35 Magrath Av., Cambridge. Nottingham. (Tel.: Lowdham 3171—15_ lines.) collected ex Quay. oF CESS 
(Tel. 59966, 53969, 50353 (night) ). (See Cambs.) (For details, see Nottinghamshire.) HOVERINGHAM GRAVELS, LTD., Hover 
JUDKINS. LTD., Granite Quarries, Tuttle Hill, Nottingham. (Tel.: Lowdham 3171—15 
SURREY uneaton. (Tel.: Nuneaton 3411—-10 lines.) All (For details, see Nottinghamshire.) 
sizes washed granite aggregate, tarred and MELSUM (CONTRACTORS), LTD., Grange 
bituminous macadam. Slab mix a speciality. Stairfoot, near Barnsley. (Tel.: Barnsley sit, 
Core. HARRY A,., LTD., Buckhurst Hill, Cheapside, KEVIN LIME CO., LTD., Oakamoor, Staffs. (Tel.: Red shale, hardcore, topsoil. Plant hire, dumper 
Ascot, Berks. (Tel. 1026/7.) (See Berkshire.) ee genes Sen ora oy tanustone, trucks. 

DANGERFIELD, F. J., AND CO., LTD., 261A Finchley aees. =. Curae ons per day. NORTH NOTTS. GRAVEL CO., LTD., Bellmoo, 
Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) SHAKEMANTLE QUARRY CO., LTD., Cinderford, Retford, Notts. (Tel.: Retford 2219—3 lines) 
For all road aggregates, kerbs, setts. (See London.) Glos. (Tel.: Cinderford 3197.) ‘“‘Doura” Facing, Concrete aggregates and sands, quartzite 

EASTWOOD SALES, LTD., Eastwood House, City Engineering and Common Bricks in terra-cotta, chippings, building sands. Quarries at Belimoor 

Road, E.C.1. (Tel. Clerkenwell 2040.) Longside red and golden brown. (See Glos.) and Lound, near Retford and Worksop. Truck 
Sond and Ballast Pil, Thorpe, or.. Cohan. Gel.: SHIRE OAK GRAVELS, LTD. (See Staffordshire.) mixed concrete plants at Retford and Worksop. 
: i ' ¢; WARDLOW LIMESTONE, LTD., Cauldon Low, N. Staffs. Notts., Ossett, Yorks., and Wath-on-Dearne, Yorks 





Egham 3121.) Runfold n tt Pit, 

pee, 3130) ene | Garey ake lemned (Tel.: Oakamoor 366.) (For details, see Staffs.) SALISBURY AND WOOD, LTD., Matlock. (Te! 

2020.) Producers and distributors of ali grades of WARWICKSHIRE QUARRIES, LTD., Bedworth Road, 272/273.) (For details, see Derbyshire.) 

washed aggregates. Nuneaton. (Tel.: Coventry 67821.) Red shale, SLATER BROS. (WHITLEY), LTD., Whitley Bridge, 
HALL AND CO., LTD., Victoria Whart, Croydon. screened for roads, car parks, sports grounds, near Goole. (Tel.: Whitley Bridge 300 and 316. 


s / tennis courts, etc., attractive colour. Washed and crushed gravel. Concreting sand, build 
(Tel.: Croydon 4444.) Other main depots at Ina cand. crushed and graded stone, neteral watt 


Coulsdon, Epsom, Mitcham, Oxted, Purley, Redhill, 
Tadworth and Woking. Pits at Send and Redhill. WESTMORLAND stone for crazy paving, terrace walls & house building. 
Gravel aggregates, concreting, plastering and STANLEY FERRY GRAVEL CO., LTD, Norwis 




























building sand, Surecrete precision-mixed concrete. BROOMBYS, LTD., Sandside, Milnthorpe, Westmor- Union Building, City Square, Leeds, 1. (Te. 
HARRIS, M. P., AND CO., LTD., Kingston Road, land. (Tel.: | Milnthorpe: 3251/2.) All grades Leeds 26361.) Washed, crushed and pammelgee 
Leatherhead, Surrey. (Tel.: 3497.) (See Sussex.) washed, crushed gravel. sand, limestone, granite San, ee aeiten, Centre of Vorun ee 
AND CO., LTD. 2C Buckingham Avenue chippings, pitching, tarmacadam, rockery stone, etc. jaily production. Centre o orks. 
bANES.. ASP Pe ’ neni hes mui: SK MANUFACTURING CO., LTD., Cumberland. market. Pit: Wakefield. 
ieee nC, SEBTSS SNES, SNES. Se as.) (Tel.; Carlisle 2-4941.) (For details, see Cumb.) WELBECK SAND AND GRAVEL CO., Parkhill, Wate 
jozing & bulk excavation. (Tel.: Slough 20361 /2/3.) field. (Wakefield 4454.) Washed sand and grave! 
LONDON BALLAST CO., LTD. (Tel.: Paddington 5064., WILTSHIRE WEST RIDING GRAVEL CO., Norwich Union Bulldin 
155A Porchester Terrace North, Paddington, W.2. anual City Square, Leeds, 1. (Tel.: Leeds 23562.) Mose: 
MARCO (AGGREGATES), LTD. Pit: Norlands Lane, BULL BROS., S. AND L., LTD., 126A High Street, 1,000-ton daily plant produces washed grit and soft 
Thorpe, near Egham. (Tel.: Chertsey 3401.) Pro- Winchester. (Tel. 2264.) (See pamechice.) sands. All aggregates to specification. Competitive 
ducers:and distributors of high-grade washed sand, COKE, T. F. (CHELTE! HAM). LTD., 267 Gloucester Yorks. West Riding to Lancs. border, Pit: Wakefield 
shingle, ballast, etc. Road, Cheltenham. (Tel. 4717/4874.) (See Glos.) X.L. GRANITE (INGLETON), LTD., Head Office 
MARCO (CROYDON), LTD., Hampton Road, West DANGERFIELD. F. }.. AND CO., LTD., 261A Finchley Clapham, via Lancaster. (Tel.: Clapham 318/9) 
Croydon, (Tel.: THOrnton Heath 4236/7/8.) All Road, London, N.W.3. (Tel.: HAMpstead 8044/8.) Works Tel.: Ingleton 231. All sizes and grading 


building and road aggregates. For all road aggregates, kerbs, setts. (See London.) of Ingleton granite aggregate. 
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| the world’s fastest digger 
RAY- BUILT for all BRAYLOADERS 


BRAY CONSTRUCTION EQUIPMENT LTD FELtham 3471/4 
(One of the Sheepbridge Engineering Group) 
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CATERPI LLAR 


Caterpillar, Cat and Traxcavator are Registered Trademarks of Caterpillar Tractor Co 


CATERPILLAR TRACTOR CO. LTD. 


Registered User of Trademarks Caterpillar, Cat and Traxcavator 


SLASGOW - LEICESTER - NEWCASTLE - LONDON 
Tractors - Earthmoving Equipment - Engines - Parts 


TRE SUPREME CATERPILLAR 
TRAXCAVATOR LINE-OUT! 


CATERPILLAR TRACK-TYPE TRAXCAVATORS 

1. Dependable 933F with 14 cu. yd. bucket, 40° tilt- 
back at ground level 52 H.P. Engine. 

2. Versatile British-built 955F with 14 cu. yd. bucket, 
70 H.P. Engine. Forward/Reverse Lever. 

3. Rugged 955H with 13 cu. yd. bucket, Power Shift 
transmission, 100 H.P. Engine. High and low speed 
ranges forward and reverse. 

4. Powerful 977H with 24 cu. yd. bucket, Power Shift 
transmission, 150 H.P. Engine. 394” Dumping Reach. 


CATERPILLAR WHEELED TRAXCAVATORS 

5. Fast, reliable 922A with 14 cu. yd. bucket, 80 H.P. 
Engine. All bucket linkage ahead of operator for 
maximum safety. 

6. Profit-earning 944A with 2 cu. yd. bucket, 105 H.P. 
Engine. Dumping reach 50%” at 7’ clearance. 

7. Top-producing 966A with 23? cu. yd. bucket, 140 H.P. 
Engine. Dual ratio steering. 

Exclusive Caterpillar Power Shift transmission on all 
Cat wheeled Traxcavators. 


Contact your Caterpillar Dealer for full details 
—and a demonstration 

BOWMAKER (PLANT) LIMITED - CANNOCK : EXETER 
SALISBURY - CLAY CROSS - CARDIFF 


CALEDONIAN TRACTOR & EQUIPMENT CO. LTD., 
GLASGOW - PERTH 

LEVERTON. LEEDS: WINDSOR: NEWCASTLE 
SPALDING: WIGAN: ASHFORD: ROTHERHAM 
BRENTWOOD 


S. McCORMICK LTD. DUBLIN - CORK - BELFAST 











